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KEPORT. 


Offioe  of  the  Department  of  Public  Works, 
City  Hall,  Providence,  R.  I.,  April  1,  1891. 

To  the  Honorable  the  City  Council  : 


] 


Id  compliance  with  the  requirements  of  Chapter  iv.  of  the 
ordinances,  the  Commissioner  of  Public  Works  respectfully 
presents  the  thirty-third  quarterly  report  of  the  expendi- 
tures by  the  several  departments  under  his  direction  and 
control,  with  statements  of  work  ordered  and  the  condition 
and  the  cost  of  same  for  the  quarter  ending  March  31,  1891. 

March  2d  the  undersigned,  who  had  been  appointed  by 
the  Mayor  and  approved  by  the  Board  of  Aldermen  Com- 
missioner of  Public  Works,  in  conformity  with  Chapter  869 
of  the  public  laws,  after  taking  the  oath  of  office,  entered 
upon  his  duties. 

WATER  WORKS. 

January  2d,  the  proposal  of  Fuller  Iron  Works  to  furnish 
special  castings,  service  boxes  and  castings  for  sewers  re- 
quired during  1891,  was  accepted,  and  a  contract  was  sub- 
sequently executed. 

January  8th,  the  proposal  of  R.  D.  Wood  &  Co.,  of  Phil- 
adelphia,, to  furnish  cast-iron  water  pipes,  was  accepted  and 
a  contract  subsequently  executed,  as  follows  : 

9  tons  4-inch  class  A  pipe. 
538  tons  6-inch  class. B  pipe. 

95  tons  8-inch  class  A  pipe. 
106  tons  8-inch  class  B  pipe. 

91  tons  12-lnch  class  B  pipe. 

36  tons  30-inch  class  B  pipe. 

Amount, $23,947  60 
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March  3d,  the  offer  of  Harrison  Hallett  to  do  painting  at 
Hope  Pumping  Station  was  accepted.     Amount,  $590.00. 

March  11th,  the  offer  of  Hopkins,  Pomroy  &  Co.  to  fur- 
nish teams  for  the  season  of  18iil  for  the  water  and  sewer 
departments  was  accepted. 

March  24th,  the  offer  of  Thomas  Phillips  &  Co.  to  furnish 
five  tons  of  pig  lead  and  five  tons,  of  lead  pipe  was  accepted. 

March  24th,  the  offer  of  L.  H.  Tillinghast  to  furnish  five 
tons  of  lead  pipe  was  accepted. 

The  average  daily  consumption  of  water  during  the  last 
quarter  was  6,535,941  gallons. 

Water  pipes  were  laid  during  the  quarter,  as  follows  : 

12-INCM. 

In  Douglas  avenue 787.53  feet. 

8-Inch. 

In  Eddy  street,  Chalkstone  avenue,  and  in  Plainfield  street.  Town 

of  Johnston 1,720.15  feet. 

6-INCH. 

In  Aurora,  Baker,  Chambers,  Lawn,  Lisbon,  Messenger,  Mount 
Vernon,  Payton,  Plain,  Spencer,  Teflft  and  Waldo  streets. 
Grotto  and  Toung  Orchard  avenues,  Rodgers  court,  and  in 
Howard  street.  Town  of  Johnston 3,945.69  feet. 

Total 6,463.87  feet, 

or  1.22-{-miles. 

Water  pipes  were/emoved  during  the  quurterp  as  foUowa : 

lnChn]kstcmt*nv<?iiU4£.,M*.*f*«*«*f**«* —  ■ ,-....-.    l63fMt, 

or  .03-}-  mites* 
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Statement  of  sizes  and  lengths  of  pipe  laid  since  the  com- 
mencement of  the  work : 

ae-lnch , 10,084.     feet 

3a.lnch 69,637.     feet. 

24-lilch 43,418.92  feet. 

20.lnch 9,626.69  feet. 

16-inch 31,746.36  feet. 

12-liich 69,966.76  feet. 

lO-lnch 14,471.76  feet. 

8-lnch 173,158.63  feet. 

6-iiich 787,786.61  feet. 

Total 1,199,896.63  feet. 

or  227.25+miles. 

Three  fire  hydrants  were  set  during  the  quarter,  one  in 
each  of  the  following  locations  : 

Douglas  avenue,  northerly  side,  about  240  feet  west  from  Lewis  street. 
Eddy  street,  east  side,  at  the  north  comer  of  Porter  street. 
Fayton  street,  north  side,  about  260  feet  west  of  Broad  street. 

The  total  number  of  fire  hydrants  is  now  thirteen  hundred 
and  sixty-six ;  thirteen  hundred  and  fifty-four  flush  and 
twelve  post  hydrants. 

The  work  of  laying  the  following  list  of  water  pipes  was 
in  process  at  the  close  of  the  quarter : 

No.  of  retolutioD.    Date  of  approval. 

365.     July    18,     1888,     Mount  Pleasant  avenue^  extension 

from  Chalkatone  avenue  to  8mith 
street.  1^213.5  feet  of  12'inch 
pipe  laid;  the  balance  cannot  be 
properly  laid  until  the  street  is 
graded. 

121.     March   6,    1891.     Cranston  street^   Cranston^  from 

present  end  of  pipe  to  Elm  street ^ 
Cranston. 
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Work  had  not  commenced  upon  laying  water  pipes  in  the 
following  8treets,  March  31,  1891 : 

No.  of  reflation.    Date  of  approval. 

492.     Aug.    4,       1890,     Ghalkstone   and     Winthrop    aV" 

enues. 
557.     Sept.  20,  "       Hartford  street^   Johnston^  from 

end  of  pipe  at  Alverson  avenue^ 

westerly. 

671.  Nov.     10,         "        Ghalkstone  and  Standish  avenues. 

672.  '*         "  **        Vermont   street^    Johnston^  from 

Manton  avenue^  northerly. 
693.         '*         22,       '*       Hartford  road^   Johnston^    from 

end  of  pipe  to   Rocky  Hill  av- 
enue. 
3,      1891,     Concord  street  and  Laurel   Hill 
avenue^  Johnston. 
"       High  street^   Hartford   road   and 

Rocky  Hill  avenue^  Johnston. 
'*        Old   KilUngly     road^     Johnston^ 
from  Pettis  amnue^  norlhwederly, 
**        Gray  stveet^  from    ead  of  pipe 

northerly^ 
'^       River   avenue^  from    Chaikstone 

avenue  to  ^mith  stresL 
**       Ihirvimjlon   at  reel  ^  from  end    of 

pipe  westerly  (/)  Damd  street* 
**        y^irrafjfinseii  avemte^from  end  of 

pipe  Hfttithniy* 
»*        Ontario  atreet^  frfjm  Melrose  eoH- 

edy, 
*•       Hounds  avemw^  from  iVftrm^aii- 

sfU  avenue  wtsterly. 
•*       Smbury  strml^  from  FnUtr's  av^^ 
enue  mttihumifteflif* 


774. 

Jan. 

3, 

775. 

(t 

it 

776. 

<i 

ii 

59. 

Feb. 

2. 

1S3. 

Mill". 

6, 

14S. 

1  t 

21, 

144, 

J  1 

t- 1 

145. 

H 

1 

146. 

hi 

H 

147. 

tt 

4t 
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During  the  quarter  one  hundred  and  seventy-two  water 
meters  were  set,  of  which  number  twelve  were  to  replace 
other  meters.     The  use  of  seven  meters  was  discontinued. 

The  following  meters  were  in  use  at  the  close  of  the 
quarter : 


Kind. 

SiZB. 

X-in. 

l.in. 

Uln. 

2.111. 

6 
3 
20 

Un, 

4.iii. 

^ 

B«Uft  FltU,  pitton 

093 

145 
12 

168 

1 



41 
24 
76 

3^10 

Ball  k  Fitts.  roUrr 

5 
.    6 

3 
4 

57 

Orown ••• 

1 
92 
18 

636 

1 
9 
1 

5»444 

FalM.  Jenkfl  &  Soni 

3 

TbonMon 

3 

104 

Worthington 

1 

1 
8 

21 

7»670 

1,240 

886 

144 

30 

11 

9,430 

Sixty-three  plumbers'  licenses  were  issued  during  the 
quarter,  all  of  which  expire  December  31,  1891. 

Four  hundred  and  twenty-nine  permits  to  do  plumbing 
work  were  issued  during  the  quarter. 

Seventy-two  applications  for  water  were  made  during  the 
quarter,  making  the  toUil  number  March  31,  1891,  sixteen 
thousand  five  hundred  and  sixty-two. 

The  number  of  new  service  stops  opened  during  the  quar- 
ter was  eighty-nine. 

The  total  number  of  service  stops  opened  to  March  31, 
1891,  inclusive,  was  fifteen  thousand  nine  hundred  and  nine. 
The  number  in  actual  use  March  31,  1891,  was  fourteen 
thousand  nine  hundred  and  eleven. 

The  amount  of  bills  approved  on  account  of  water  works 
from  January  1  to  March  -  1, 1891,  inclusive,  was  : 
For  construction  and  extension,  .         .         $26,687  99 
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Classified  as  follows : 

Fruit  Hill  reservoir,  for  repairs ^,904  89 

Cast-iron  water  pipe 5,703  45 

Fire  hydrants,  boxes  and  covers 3.713  40 

Service  pipe 2,349  93 

Stop  valves , 1,953  75 

Laying  water  pipes 1,568  50 

Special  castings 1,528  53 

Rent  of  wharf  and  pipe  yard 625  00 

Laying  service  pipes 520  83 

Tools 223  20 

Fruit  Hill  reservoir,  for  construction 202  50 

Bam  expenses 183  75 

Wharf  salaries 175  00 

Horses,  wagons,  harnesses,  etc 81  46 

Labor  on  and  carting  pipe 64  00 

926,687  99 

For  maintenance, $15,095  49 

Classified  as  follows  : 

Pettaqonskt  Pumping  Station. 

Engineers $625  00 

Sundries 557  45 

Firemen 450  00 

Superintendence 250  00 

Coal  and  wood 219  81 

Lights 195  25 

Labor  on  fuel 150  00 

Corliss  pumping  engine  and  house 90  38 

Oil,  waste  and  packing 71  80 

Bam  expenses M  62 

Care  of  grounds 54  60 

Cornish  pumping  engine 36  00 

Real  estate 8  83 


SOCKANOSSET  ReSERVOIK. 

Watchman S135  00 

Sundries ^  ^ 


2,764  74 


221  44 


Amount  carried  forward $2,986  18 
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92,986  18 


Amount  brought  forward 

^  Hope  Pumpino  Station. 

Engineers $575  00 

Firemen 494  40 

Hope  pumping  engine.  No.  2 362  53 

Sundries 215  16 

Care  of  grounds 204  41 

Lights 130  75 

Oil,  waste  and  packing 52  41 

Hope  pumping  engine,  No.  1 17  06 

Coal  and  wood 12  08 

Hope  Reservoir. 

Watchman $202  50 

Sundries 6  60 

Pipe  Line  and  Service  Stops. 

Repairs $1.0H5  82 

Superintendence— salaries 650  00 

Meter  Department. 

Water  meters $3,105  14 

Setting  and  repairing  meters 917  91 

Miscellaneous. 

Clerks'  and  inspectors'  salaries $3,184  23 

Town  of  North  Providence,  tax 400  00 

Bam  expenses 153  56 

Telephone  lines. 122  14 

Analyses  of  water 96  15 

Public  drinking  fountains  and  troughs 67  16 

Pipe  jrard,  office  expttnses 20  81 

Sundries 18  83 

Horses,  wagons,  harnesses,  etc 14  66 


The  amount  of  expenditures    from  January  1 
to  March  31, 1891,  incluisive,  was        -         .         141^783  48 

Tba  total  expetiditures  to  March  31,  181*1, 

inclusive,  were      •        -        ■        .        -        17,19^,116  88 
1 


2,063  80 


209  10 


1,735  82 


4,023  0ft 


4,077  M 
$15,096  49 
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The  net  expenditure  for  construction  and  extension  from 
January  1  to  March  31, 1891,  inclusive,  was 926,489  88 

The  net  expenditure  for  construction  and  extension  to 
March  31, 1891,  inclusive,  was 6,000^987  14 

The  net  expenditure  for  maintenance  from  January  1  to 
March  31, 1891,  inclusive,  was lO^dBO  18 

The  net  expenditure  for  maintenance  to  March  31, 1891, 
inclusive,  was 993,279  18 

Bills  deposited  with  the  city  treasurer  for 
collection  from  January  1  to  March  31, 1891, 
inclusive,  amounted  to  ...         $300,189  19 

As  follows : 

Water $295,299  23 

Water  meters 3.000  50 

Setting  and  repairing  water  meters 1,222  35 

Rent  of  real  estate 233  02 

Penalties 164  00 

Labor  and  materials,  laying  service  pipes,  etc 119  98 

Cast-iron  water  pipes 78  il 

Permanently  closing  service  stops 60  00 

Manure  from  pipe  yard  barn 12  00 

$300,189  19 

During  the  quarter  coupons  from  bills  col- 
Iecte<I  have  been  returned  by  the  city  treasurer, 
and  receipted  for,  amounting  to     .         .         .    $299,585  07 

As  follows : 

Water $294,697  57 

Water  meters 3.052  00 

Setting  and  repairing  water  meters 1,140  35 

Labor  and  materials,  laying  service  pipes,  etc 236  13 

Rent  of  real  estate 233  02 

Penalties 164  Oo 

Permanently  closing  service  stops 50  00 

Manure  from  pi|>e  yard  barn U  00 

$299,585  07 
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SEWERS. 

During  the  quarter  ending  March  31,  1891,  seven ty-three 
permits  were  issued  to  drain  layers ;  thiily  for  new  work, 
and  forty-three  for  extension  and  repair  of  drains. 

Twenty-four  drain-layer's  licenses  were  issued  during  the 
quarter,  all  of  which  expire  December  31,  1891. 

January  6th,  the  proposal  of  H.  R.  Horton  to  furnish  the 
cement  required  during  the  season  of  1891,  exclusive  of 
that  needed  for  the  improved  sewerage  system,  delivered  on 
the  work,  was  accepted,  and  a  contract  subsequently  exe- 
cuted. 

January  8th,  a  contract  was  executed  with  the  New  Eng- 
land Steam  Brick  Company  to  furnish  one  million  first  qual- 
ity and  two  hundred  thousand  second  quality  sewer  brick, 
delivered  in  this  city,  for  the  improved  sewerage  system. 

January  14th,  the  proposal  of  Manchester  &  Hudson  to 
famish  sewer  pipes,  etc.,  delivered  in  this  city,  was  ac- 
cepted, and  a  contract  was  subsequently  executed.  Amount, 
$8,642.50. 

January  14th,  the  proposal  of  Charles  M.  Kelly,  Jr.,  to 
fiirnish  flagstones,  delivered  in  this  city,  was  accepted,  and 
a  contract  subsequently  executed.     Amount,  $712.50. 

January  I4th,  the  proposal  of  JohnGarvey  to  furnish  one 
hundred  sets  of  catch  basin  stones,  delivered  in  this  city, 
was  accepted,  and  a  contmct  subsequently  executed. 
Amount,  $2,500.00. 

January  14th,  the  proposal  of  the  New  England  Steam 
Brick  Company  to  furnish  eight  hundred  thousand  brick,  was 
accepted  and  a  contract  subsequently  executed. 

February  24th,  a  contract  was  executed  with  Connley 
Brothers,  of  Barrington,  Rhode  Island,  to  furnish  six  hun- 
dred thousand  brick. 
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March  31st,  assessments  for  cost  of  coDstr acting  sewers 
were  certified  to  the  city  treasurer,  as  follows ! 


Western  street $559  09 

Villa  avenue 341  78 

Smith  street,  100  feet  west  of  Park  street 248  42 

Smith  street,  westerly 692  49 

Common  street 388  28 

Mulberry  street , 1,053  00 

Doyle  avenue 3,964  37 

Doyle  avenue,  easterly 773  12 

Charles  street 1,412  07 

Young  Orchard  avenue 669  86 

West  Exchange  and  Ridge  streets 12,136  46 

Total 322,238  94 


February  14th,  contracts  for  the  construction  of  sewers, 
which  were  subsequently  signed,  were  awarded  as  follows, 
namely : 

[The  amounts  given  below  are  what  are  estimated  will  be  paid  the  contractors  for 
labor,  and  do  not  include  cost  of  inspection  and  materials,  (except  cement,)  or  rock  exca- 
vation.] 

To  MouLTON,  O'Mahoney  &  Trumbull. 

Disposal  Division,  Section  1,  Improved  Sewerage  Sys- 
tem,   $50,052  50 

Elm  wood  Division,  Section  2,  Improved  Sewerage  Sys- 
tem,   $83,008  26 

During  the  quarter  the  construction  of  the  following 
sewers  was  completed,  namely : 

No.  of  resolution.    Date  of  approval.  Date  of  completion 

678.     Nov.  17,     1890.    Young  Orchard 

avenue  from 
Governor  ^ireel 
to  hm^  *lm.  7,  18J*l- 


^ 
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At  the  close  of  the  quarter  work  upon  the  following 
sewers  was  in  progress,  namely  : 

Ko.  of  resolution.    Date  of  approval. 

552.     Sept.  20,  1890,  Joslin   street^  from  AttoelVs  avenue 

to  Amhe^'st  street. 
Disposal  Division 9  Section  1^  Improved  Sewerage  System. 
JElmwood  Division  J  Section  2y  Improved  Sewerage  System. 
Elmwood  Division^  Section  5,  Improved  Sewerage  System. 
Elmwood  Division^  Section  7,  Improved  Sewerage  System. 
Elmwood  Division^  Section  5,  Improved  Sewerage  System. 

Work  upon  the  following  sewers,  completing  the  work 
ordered  by  the  city  council,  had  not  commenced  March 
31,  1891,  viz. : 

No.  of  reeolullon.    Date  of  approval. 

395.     June  21,  1890,    Harvard  avenue y  from  Taylor  street^ 

westerly. 

Irving  avenue^  from    Taber  to  Ar- 
lington. 

Broad  street,  from  Stewart  to  Sum, 
mei\ 

Dale  street^  from  AtwelVs  avenue  to 
West  Exchange  street. 
Meader  streetyfrom  Almy    to  Hark- 
ness. 

Smith  street y  from  State  to  Charles^ 
and  also  to  the  river. 
Eddy  streetyfrom  Tollman  to    Ship 
street. 

I'tulouHfred,  frrmi  Asm  to  Ahoell*^ 
avfune. 

Manton    avenue^   from  Amherst   (a 
Jo4in  streeL 


431.  July    8,  •• 

550.  Sept.  20,  ** 

551.  **  '*  *' 
667.  Nov.  10,  •' 
703.  Dec.  1,  ** 
715.         **     6,  '' 

7ie, 

740,         '*  22, 


It  i4         «4 
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No.  of  reaolotion.    Date  of  approval. 

751.  Dec.  29,  1890,  Dodge  and  CfxmsUm  streets^  Jrom 
summit  in  Dodge  street  to  Codding 
street. 

771.  Jan.  3,  1891,  Knightstreet^  from  summit  to  Cranio 
ton  street. 

55.  Feb.    2,      *«       Dexter  street^  from  Cranston  to  Pc^ 

ter's  avenue. 

56.  *'      *'       *'        Hamilton^      Irving     and      Mdrose 

streets. 

57.  **      '*       **        Humboldt    and    Wayland  avenues; 

thence  through  land  deeded  to  the  city 
to  Butler  avenue;  thence  through 
Blackstone  Park  to   Seekonk  River. 

79.  "       5,      "        Prospect  street,  from  Halsey  to  Hid- 

den. 

80.  '*       **      **        Warren  street y  from  Fuller  to   Dex- 

ter. 

139.  March  21,  ''       Brotcnell    street,  from    summit,  to 

Holden. 

140.  "      '*     **        Irving   avenue,  from  Arlington     to 

Taber. 

141.  '*      **     *'       Smith,  Davis  and  Jefferson  streets. 

Bills  approved   on  account  of  sewers  from   January  1  to 
March  31,  1891,  inclusive,  amounted  to 

For  construction,      .         .         .         .  •         $61,477  84 

Charged  as  follows : 

Materials $14,723  84 

Tools 4,493  25 

Snndries,  improved  sewerage  system 692  45 

Testing  cement 403  15 

Sewer  in   Joslin  street,  from!  Atwell's   avenue    to 

Amherst  street 1,351  14 

Sewer  in  Young  Orcliard  avenue,  from  Governor 

street  to  Ives 1,401  54 

Amount  carried  forward $23,065  37 
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Amount  brought  forward 923,065  37 

Sewer  in  Disposal  Division,  Section  1 5,859  34 

Sewer  in  Elmwood  Division,  Section  2 7,32^)  87 

Sewer  in  Elmwood  Division,  Section  5 21,371  65 

Sewer  in  Elmwood  Division,  Section  6 252  37 

Sewer  in  Elmwood  Division,  Section  7 847  28 

Sewer  in  Elmwood  Division,  Section  8 1,021  71 

Sewer  in  Elmwood  Division,  Section  9 600  25 

Contract  reservations 1,130  00 

|61,4n  84 

For  maintenance, $4,669  83 

Charged  as  follows  : 

Cleaning  basins  and  sewers $1,810  55 

Repairing  basins  and  sewers 702  49 

Cleaning  and  repairing  old  drains 460  87 

Bam  expenses 377  94 

Salary-'Superintendent 850  00 

Horses,  wagons,  harnesses,  etc 280  56 

Tools 271  70 

Inspection  of  connections 250  00 

Filling  cisterns,  etc 59  45 

Cleaning  private  connections 44  79 

Telephone  lines 39  75 

Sundries 21  73 

$4,669  83 

The  net  expenditure  for  construction  of  sewers  to 

March  31. 1891,  inclusive,  was $2,235,168  99 

The  net  expenditare  for  maintenance  of  sewers  to 

March  31, 1891,  inclusive,  was 321,530  89 

Bills  deposited  with  the  city  treasurer  for  col- 
lection, from  January  1  to  March  31,  1891, 
inclusive,  amounted  to $160  72 

As  follows : 

Q^ii  Ing  i*rl vats  roimectton!» — ............  i timi 

TOIJnx cl»ii!nt*<,  et<? -..♦- 61  15 

MaltltYis  ("ontiix^Uon  wiUi  nemet €  W 

Oldfioie .,.,...«. ,., m 
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During  the  quarter,  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer, 
and  receipted  for,  amounting  to       .         .         •         $198  00 

As  follows : 

Cleaning  priyate  connections $92  47 

Filling  cisterns,  etc 81  73 

Catch  basin  stones 20  00 

Old  manhole  frame  and  cover 3  20 

Old  hose 60 

$198  00 

HIGHWAYS. 

One  permit  to  open  street  was  issued  during  the  quarter. 

March  Sd^the  proposal  of  the  Citizens  Concrete  Com- 
pany to  cover  gutter  pavement  with  concrete  top  dressing 
and  for  concreting  sidewalks  was  accepted,  and  a  contract 
subsequently  executed. 

March  18th,  the  offer  of  Kenneth  McKay  to  furnish  gran- 
ite paving  blocks  was  accepted  for  five  hundred  square 
yards. 

During  the  quarter  the  following  streets  have  been  re- 
paired : 

Brook  street,  from  Tockwotton  to  India. 

Clifford  street,  from  Eddy  to  Dorrance. 

Dorrance  street,  from  Pine  to  Dyer. 

Eddy  street,  from  Ship  to  Pine. 

Jackson  street,  from  Broadway  to  Westminster. 

Nortli  Main  street,  from  foot  of  Constitution  Hill  to  Benefit  street. 

Olney  street,  from  NortI)  Main  to  Camp. 

Pike  street,  from  Brook  to  Benefit. 

Richmond  street,  from  Broad  to  South. 

Ship  street,  from  Eddy  to  Clifford. 

Tockwotton  street,  from  South  Main  to  Gano. 

Statements  have  been  prepared  of  the  cost  of  curbstones 
set,  ascertained  by  the  commissioner  and  cei*tified  to  the 
board  of  aldermen  for  approval,  as  follows,  viz. : 
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Bogman  street,  from  Hilton  to  Plane $1,321  25 

Ridge  street,  from  Tobey  to  Atwell's  avenue 2,166  28 

Tanner  street,  from  Pearl  to  Dudley 1,027  41 

Rnggles  street,  from  Chalkstone  avenue  to  Smith  street 793  27 

Arthur  avenue,  from  Kenyon  street  to  Asia 633  20 

Gesler  street,  from  St.  James  Church  to  Ridge  street 548  36 

Atlantic  street,  from  Broad  to  Niagara 1,024  79 

Adelaide  avenue,  from  Niagara  street  to  Melrose 1,584  97 

Roanoke  street,  from  present  curb  to  Mount  Pleasant  aveuue 1,288  68 

Congress  avenue,  from  Broad  street  to  Melrose 2,165  31 

Villa  avenue,  from  Taber  to  Arlington 435  00 

Penn  street,  from  Aliny  to  Ridge 831  74 

Dover  street,  from  Carleton  to  Mount  PJeasant  avenue 511  31 

Atlantic  street,  from  Niagara  to  Uamilton 760  71 

Adelaide  avenue,  from  Melrose  street  to  near  Elmwood  avenue.. .  499  45 

Howe  street,  from  Fenner  avenue  450  feet  easterly 752  80 

Lilacstreet,  from  Brattle  to  Salem 910  46 

Jackson  avenue,  from  Potter's  to  Beck  with  street 3,534  96 

Admiral  street,  from  Douglas  avenue  to  Mowry  street 2,175  31 

Frank  street,  from  Beacon  avenue  to  Prairie 304  96 

Hidden  street,  from  Prospect  to  Brown , 349  76 

HIU  street,  from  Howard  to  Perry 265  48 

Transit  street,  from  Ives  to  Gano 857  90 

Franklin  avenue,  from  Chalkstone  to  Vale  street 1,593  ll 

Thurber's  avenue,  from  west  end  of  curb  to  Broad  street 1,527  13 

Sonth  Angell  street,  from  present  end  of  curb  to  East  River 313  43 

Washburn  street,  from  Common  to  Orms 747  11 

Hannah  street,  from  Amherst  to  Amsterdam 620  67 

North  Main  street,  from  Olney  to  Randall 1,402  27 

Robinson  street,  from  Prairie  avenue  to  Gay  street 1,309  40 

Gay  street,  from  Willard  avenue  to  Dudley  street 898  52 

Gladstone  street,  from  Broad  to  Baxter 940  76 

Total 334,085  76 

During  the  quarter  the  following  work  was  completed : 
SiDKWALKS  Curbed  and  Gutters  Paved. 

Date  of  order. 

Dec.  20,  1888.  Franklin  avenue ^  from   Chalkstone  avenue 

to   Vale  street. 

March  20,  1889.  Hannah   street^  from  Amherst  to  Amster- 

dam. 

To  BK  Macadam iZKh, 

CM*    2,  1890,    Academy  uvvuut^  fviun  AiwelVn  to  Chalk- 
siune* 
1 
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To  BE  Brought  to  Grade. 

Data  of  order. 

July    2,   1890,   GaApee  streety  from  Smith   street  southerly 
to  angle  in  said  street. 

Sidewalk  to  be  Repaired. 

No.  of  retolatlon.    Date  of  approval. 

606.     Oct.  17,  1890,  Putnam  street^  corner  AtweWs  avenue. 

To  be  Removed. 

657.     Oct.    30,  1890,   Curbing  on  Messer  street^  west  side^ 

at  entrance  to  Willow. 
Dec.    4,      «*       Curbing   on  Valley    street^   dppbsite 
Felix  street. 

To  Build  Driveway. 

5S.     Feb.      2,1891.  Richmond  street ^  entrance  to  fire  sta^ 
tion. 

The  following  work  was  in  progress  !March   31,   1891, 
viz. : 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Date  of  or^er. 

Oct.  20,  1887,  West  Exchange  street,  from  Oove  to  At- 
weirs  avenue: — nearly  completed. 

Oct.  18,  1888,  Jackson  avenue,  from  Pottei^s  avenue  to 
Beckwith  street: — curbing  set,  gutters 
paved  and  roadway  nearly  graveled. 

April  17,  1890,     Hidden  street,  from  Prospect  ioBroum: — 
finished    i^xcept    rolling  and    coiicri^tiiig 
gutters, 
••      *^         ^'       Hyat  street,  from  Amherst  to  Ko^suih;^- 
work  commenced. 
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T9.  TAKf:  Possession  qf. 

Date  of  order. 

Oct.    31,    l£(8ft,    King  street. ^  from  Jifanton  avjsnue  to  Shfc- 
idan  street: — work  beiqg  done. 

To  BE  Rebuilt. 

9«*  of  retolntion.    Date  of  ftpproral. 

547.     Sept.  20,  1890,  Douglas  avenue^  from  Orms  street  to 

Vale: — work    more  than    ope-half 
done. 

To  be  Bbouoht  to  Orade. 

Dmtm  of  order. 

July  2,  1890,  Staler  avenue  from  Irving  to  President: — 
grading  not  completed  between  Lloyd  and 
President  avenues. 

Sept.  18,  1890,  Biver  avenue^  from  Douglas  to  Admiral 
street: — nearly  completed. 

Oct.  16,  1890,  King  street^  from  Manton  avenue  to  Sheri- 
dan street: — in  process. 

Nov.  20,  **  Young  Orchard  avenue^  from  Governor 
street  to  Ives: — in  process. 

To  BE  Built. 

Ho.  of  rMolntion.    l>Ate  of  approval. 

432.  Sept.  10,  1887,  West  Exchange  street,  from  AtwelVs 
avenue  to  Cove  street;  also  sewer  in 
said  street: — work  nearly  completed. 

Dite  of  order. 

July  28,  1890,    Melrose  street,  from  Potter's  avenue  to  Ade- 
laide:— finished  except  concreting  gutters. 

Ho.  of  retolotion.    Date  of  approval. 

655.  Oct.  28,  1890,  Kinsley  avenue,  from  Qaspee  str^pt 
to  Hevfdqck: — m  process. 
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Curbstones  to  be  Reset. 

Date  of  order. 

Mar.   8,  1890,    John  street,  from   Benefit   to  Governor: — 
completed  from  Benefit  to  Thayer. 

The  following  work,  ordered   by  the  board    of  alderm^^^ 
and   city   council,    had   not   commenced   March   31,  189  ^-^ 
namely : 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Date  of  order. 

June    20,    1889,  Butler  avenue,  from  Blackstone  park  (5^ 

President  avenue. 
Oct.     17,        "       Pettis  street,  fi-om  North  Main  to  Mo-^^ 

shassuck  river. 
Dec.    19,        '*       Joslin    street,   from  AtwelVs    avenue   U^^ 

Manton. 
Mar.    20,        *•       Plain    street,  from    Potter'^s    avenue  to 

Pavilion. 
April    17,     1890,  Beaufort  street,  from  Academy  avenue  to 

JMount  Pleasant. 

La  Vaughn  street,  from  AtwelVs  avenue 

to  Amherst  street. 

Pemberton    street,    from     Kendrick    to 

Dover. 

Young    avenue,  from    Smith    street    to 

Chalkstone  avenue. 
May    15,        "       Chalkstone  avenue,  from  Smith  street  to 

Buggies. 
*•       *•  **        Glenham  street,  from  Broad  to  Prairie 

avenue. 

Swan  street,  from  Ocean  to  Plain. 

Taylor  street,  fi^om  Public  to  Glenham. 
June    19,        **       Dudley  street,  from   Prairie   avenue   to 

Plain  street. 


»i       (( 
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Dtto  of  ord«r. 

JuDe     19, 
Sept.    18, 


Oct.    16, 


Nov.    20, 


Dec.    18, 


1890,  McKenna  street ^  from  Cross  to  Whelden. 
**       Broad  street^  east  side y from  near  Chester 

avenue  to  Public  street. 
*'       Oallup   street^  from   Prairie  avenue   to 

Ocean  street. 
' «       Gaspee  street ^  from  Smith  street ^  southerly 

to  second  angle  in  said  street. 
•*       Redwing  street j  from  Greenwich  to  Buck- 

lin. 
<«       Chalkstone  avenue^  from  River  avenue  to 

Ruggles  street. 
*•       Jessamine  street y  from  Cranston  to  Salem. 
•*        Oxford  street y  from  Hai^riet  to  Broad. 
*'       Sullivan  street j  from  Greenwich  to  Ham-- 

ilton. 
**       AtwelVs  avenue^  from    Hannah  street  to 

Manton  avenue. 
**       Bucklin  street ^  from  Carter  to  Earl. 
*  *       Chalkstone  avenue j  from  Manton  bridge 

to  Fi'uit  Hill  avenue. 
♦*       Chalkstone  avenue^  from  Mount  Pleasant 

to  Academy. 
**       Chester  avenue ^  from  Prairie    to    Milk 

street. 
**       River  avenue  J  from  Chalkstone  to  Valley 

street. 
•*        Salisbury  street 9  from  Plain  to  Ocean. 
**       Zone  street,  from    Chalkstone   avenue    to 

Orms  street. 
'*       Douglas  avenue ,  from  Admiral  street  to 

Branch  fivenne. 
*'        Ford^treft^  frmn  f^ntl  of  an-f)  (^  Dtxter^ 

Peace  Mrvel^fmm  Brond  i**  Oreenwich. 
**       Plenitf  street^ from  Broad  to  Greenwich, 
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Date  of  order. 

Dec.     18,    1890,  Taylor  stnet^  from   Conjtslock  avenue  ta 
Chester  avenue, 

**       **  *'       Madison  street^  from  land  of  N.  Y.  P. 

(&  B,  li.  R.  Go,  on  the  east  side^  and  on 
the  west  side  to  within  190  feet    of   the 
land  of  said  company. 
♦       Jan.      15,    1891,  Ashburtou  street,   from  Charles  to  Tre- 
mont. 

*'       **  '*        Western    street ^  from   Pleasant  to   Jen- 

kins. 

Gutters  to  be  Ploughed  Out  and  Roadway 
graveled. 

Date  of  order. 

Nov.  22,  1888,  Dudley  street,  from  Prairie  avenue  to  Plain 
street. 

To  BE  Paved  with  Guanite  Blocks. 

No.  of  resolution.    Date  of  approval. 

269.     May    21,1889,   Greemcich  street , from  near  Sprague 

to  Public. 
584.     Sept.  20,  1890,  AtwelVs  avenue,  f*om  Academy  to 

Harris, 
735.     Dec,    22,     **       Friendship    street,     from     Beacon 

avenue  to  Summer  street. 
791.       Jan.    3,1891,  Eddy  street,  from  Public  to    Thur- 

ber's  avenue. 

Roadway  to  be  Macadamized. 

Sq.  (if  tf*it\tiUtjih     Date  of  at^pmvaL 

2f>0.     May      7,    1800,  PtihUc  sireei,  from  Eddy  (o  Pmirh 

avenue, 
5G8*     Sept.  20,     **       Rmtnnka  strt^et,  from   PeinlttrtoH   ia 

A^adefuy  anmue. 


ir 
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To  BE  Brought  to  Grade. 

Date  of  order. 

Oct.      28,     1884,  Bucklin  street^  from  CaHer  to  Earl. 
April     13,     1889,  Eddu   street^  from   Railroad    bridge   to 

Broad  street. 
Nov.     20,     1890,   Chalkstone  aveuuej  from  Monnt  Pleasant 

to  Winilirop. 
Dec.        4,      **       Knowiles  street^  from  Cypres^  to  Pleasant. 
Jan.      15,     1891,  Summit   avenue^  from   Fourth   street  to 

Seventh. 
March    5,       **        Williams  street^  from  Ives  to  dano. 
**        19,     •*       Slaniford  street^  from  Public  to  W'lllard 

avenue. 

To  Take  Possession  of  and  Remove  OBarrKUCTiONS. 

Date  of  order. 

July     21,    1890,  Academy  avenue y  from  Chalkstone  avenue 

northerly. 
Oct.      16,      **       Pent^e  street y  from  Broad  to  Greehwich. 

"        '*        '*       Plenty  street y  from  Broad  to  Greenwich. 

'•        **         **       Pettis  street y  from  North  Main  to  Shove. 

To  BE  Built. 

Ko.  of  reaolation.    Date  of  approval. 

785.     Jan.    B,    1891^  Kinsley  avenue,  from  Hemlo^  Mteet 

to  Eagle. 

To   BE  Rebuilt. 
530.    Sept.    8,  1890,  Shei'bMme  street,  from  Ocean  to  Eddy. 

569.  **       120,1890,  Dexter  street,  fi^om  High  to  Cranston. 

570.  '*        *•        •*     Messei^  street,  from  High  to  Cranston. 
A71»       **        *'        **     Sycamort*  sireety  from  High  to  Chap  in 

avenue. 

pjumsAL  OF  Surface  Watrh. 
749.     Dec.  29,   1890,  Branch  avenue,  for    Allen's   Print 
Works. 
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To  BE  Repaired. 

No.  of  resolution.    Date  of  approval. 

585.  Sept.  20,  1890,  Eddy    street,   from    Westminster    to 
Broad. 

Sidewalks  to  be  Concreted. 

705.  Dec.  4,1890,  Millstreet,  from  North  Main  street^ 
east  side  about  150  feet. 

737.       "      22,     ««       South  Main  street,  from    Crawford 

to  Transit. 

Impediments  to  be  Removed  and  Surface:  Water  Taken 

Care  of. 

Date  of  order. 

Dec.  18,  1890,  Chopin  avenue,  near    west  side  of   Messer 
street. 

Bills  approved  on  account  of  highways  from  January  1 
to  March  31,  1891,  inclusive,  amounted  to: 


Regular  appropriation $38,372  27 

Special  appropriation 10,905  00 

$49,2n  87 

Classified  as  follows : 

Screening  gravel $8,817  30 

Cleaning  streets 5,638  46 

Crushed  stone— material  and  labor 5,344  92 

Removing  snow  and  ice 2,733  93 

Stone— paving  and  crosswalk 2,725  37 

Bam  expenses 2,024  99 

Salaries— superintendent  and  clerks 1,793  43 

Labor  on  materials 1,462  88 

Repairs  on  unpaved  streets 1,392  74 

Repairs  on  paved  streets 1,326  27 

Blacksmith  and  wheelwright  shop 1,158  94 

Steam  rollers— repairs  and  supplies. ,,.,,.  099  51 

U«Hhir8  oQ  sUiiic  crusher^ * **..,..*.*.,*-*,..  U7G  im 

Tui>K  Implwmeuts,  etc  - .*..-•.«.,.».>...  tK«  ifi 

ilorsea,  wagi^Qa,  tiaruessesp  etc ....^, ««•«..,...>  531  2U 

Amount  carried  forward. . . • . •  i  • . •  >*i»*r« « . . .  ,  fS^iiai  07 
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Amonnt  brought  forward $36,859  07 

Watchman  at  city  yard 340  20 

Fencing  streets 88  16 

Sundries 84  44 

Telephone  lines 31  48 

Office  expenses,  city  yard 28  74 


Nkw  Work— Building  and  Re-Building  Stbebts,  Etc., 
Sidewalks  Cubbed  and  Gutters  Paved, 

Franklin  avenue,  from  Chalkstone  avenue  to  Vale 

street $413  01 

Hannah  street,  from  Amherst  to  Amsterdam  street.. .  59  88 

Hyat  street,  from  Amherst  to  Kossuth  street 28  18 

Jackson  avenue,  from  Potter's  avenue  to  Beckwith 

street 40  58 

Pave  with  Granite  Blocks. 

Eddy  street,  from  Public  street  to  Thurber's  avenue..  $2,659  68 
Friendship  street,  from  Beacon  avenue  to  Summer 

street 2,881  52 


$37,432  09 


541  65 


5,541  20 


To  BE  Built. 
Kinsley  avenue,  from  Gaspee  to  Hemlock  street 3,510  93 

To  Rebuild. 
Douglas  avenue,  from  Orms  to  Vale  street 1,340  00 

Build  DrivIcway. 
Richmond  street,  entrance  to  fire  station 2 17  05 

To  BE  Brought  to  Grade. 
River  avenue,  from  Douglas  avenue  to  Admiral  street.  557  11 

Sidewalks  Repaired. 
Putnam  street  and  AtwelVs  avenue,  corner  of 50  92 

CuitBixG  Rkmovki*  and  Kkset^ 
WliUne  Mirtet,  eDtrance  to,  we&t  of  Messer  slreet. ....  ^ti  02 


S49,277  m 


Bilts  deposited  with  ibe  city  treasurer  Itchii  Jan- 
uary  I  to  March  31,  1891,  iaclusive^  aiiiountod  to    $527  67 
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As  follows : 

Labor  and  materials $320  17 

Street  sweepings 204  50 

Removing  trees 3  00 

$527  67 

During  •  the  quarter  .coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to      .         .         .       $1,137  39 

As  follows : 

Labor  and  materiaN $917  89 

Street  sweeping:) 152  00 

Mannre  from  bam 52  50 

Tools 15  00 

$1,137  39 

SIDEWALKS  AND  CURBING. 

The  expenditures  on  account  of  sidewalks  and 
curbing,  from  January  1  to  March  31,  1891,  in- 
clusive, amounted  to $2,766  26 

As  follows : 

Granite  curbing. $2,766  26 

Curbing  bills  deposited  with  the  city  treasurer 
for  collection  from  January  1  to  March  31,  1891, 
inclusive,  amounted  to $39,461  50 

During  the  quarter,  coupons  from  curbing  bills 
collected  have  been  returned  by  the  city  treas- 
urer, and  receipted  for,  amounting  to  .         $13,353  76 
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CITY  ENGINEER. 

Bills  approved  od  account  of  city  engineer's 
department,  from  January  1  to  Marcii  31,  1891, 
inclusiye,  amounted  to       ...         .  $12,975  25 

Charged  aa  follows : 

Salary— city  eDgineer $1,260  00 

Salaries  of  assistants 10,240  54 

Salaries  of  clerics 737  49 

Supplies,  drawing  materials,  etc 334  84 

Horse-car  tickets,  etc 220  00 

City  engineer,  for  horse-hire 150  00 

Sandries 29  25 

Instruments  and  repairs 13  13 

$12,975  25 

BRIDGES. 

Bills  approved  on  account  of  bridges  from 
January  1  to  March  31,  1891,  inclusive, 
amounted  to         ...         -         .         .         $4,424  22 

Charged  as  follows : 

Barn  expenses $40  13 

Branch  avenue  bridge 9  29 

Branch  avenue  culvert 3  61 

BulWing  at  city  yard 10  35 

Cemetery  street  bridge 3  62 

Central  or  Red  bridge 17  20 

Charlesstreet  bridge 2  12 

Crawford  street  bridge 201  89 

JSigle  street  bridge 14  50 

Exchange  bridge 35  11 

Ceneva  bridge 1  00 

Hawkins  street  bridge 5  07 

Horses,  wagons,  harnesses,  etc 10  74 

Lomber,  hardware,  etc 347  33 

Mill  street  bridge 9  27 

Park  street  bridge 1  00 

Point  street  bridge 1,153  49 

▲mount  carried  forward $1,805  73 
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Amount  brx^iiisbt  forwrnrd 

Koiit  o(  k%vivr*s  hoiu-te*  Wji^hiDgtoii  brlUg^ 90  { 

SiiUiii-x    (\mi(  scnvt  t>riiljr& — §m  i 

Srtlmios    \V«^lii(ustoaE^rhl](f -.■-■--.' «S  4 

SdUiUw     (U>i  v*r  iVuEr^tl  brt^gtr mi 

siutttiiioM  AviMiuo  brid^--  - * Mi 

SiimliUvi                                     -" —  n^ 

IVoU                                 ->- SMS 

Wrtn^kuoWlMuUo .* 101 

\Vii«htiii;(o>t  ImuU^*.  r..-Ai  {.uUa  l\nnt iflg  3 

\Vi««lili»t;ton  l»iuU^\  ^^UT  I'roviJeEici*  river S  i 

\Vlu»Mi'"  *tuvl  l»rul»^'      *       ^ •■■' 4 
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ROBERT  E.  SMITH, 

Commissf^ 
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Amoant  brought  forward $1,865  73 

Rent  of  keeper's  house,  Washington  bridge 30  00 

Salaries— Point  street  bridge 966  00 

Salaries— Washington  bridge 486  00 

Salaries— Red  or  Central  bridge 460  00 

Smithfield  avenue  bridge 38  61 

Sundries 60  46 

Tools 266  24 

Wanskuck  bridge 10  46 

Washington  bridge,  near  India  Point 188  20 

Washington  bridge,  over  Providence  river 38  88 

Whelden  street  bridge 40 

64,424  22 


i 


KOBEIIT  E.  SMITH.  f 

Commissioner,     ''"*' 
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REPORT. 


Office  of  the  Department  or  Public  Works, 
Crrr  Hall,  Providence,  R.  I.,  July  1,  1891 

To  THE  Honorable  the  CiTr  Council  : 


.} 


Id  compliance  with  the  requirements  of  Chapter  iy .  of  the 
ordinances,  the  Commissioner  of  Public  Works  respectfully 
presents  the  thirty*fourth  quarterly  report  of  the  expendi- 
tures by  the   several  departments  under  his  direction  and 
control,  with  statements  of  work  ordered  and  the  condition 
and  the  cost  of  same  for  the  quarter  ending  June  30,  1891. 

WATER  WORKS. 

April  7th,  an  agreement  with  Robert  B.  Little  was  exe- 
cuted on  the  part  of  the  city  by  the  mayor,  for  the  lease  of 
the  wharf  property  foot  of  Point  street,  for  the  term  of 
three  years,  from  April  I,  1891,  at  an  annual  rental  of 
three  thousand  dollars,  payable  quarterly. 

April  17th,  the  offer  of  Thomas  Phillips  &  Co.,  to  furnish 
twenty  thousand  pounds  pig  lead  delivered,  was  accepted. 
Amount,  $950.00. 

May  20th,  the  offer  of  Horatio  O.  Cotton  to  furnish  labor 
and  material  for  repairing  and  shingling  the  roofs  of  three 
cottages  at  Pettaconset  was  accepted.     Amount,  $447.00. 

May  25th,  the  offer  of  John  R.  White  &  Son  to  furnish 
and  deliver  at  Hope  Pumping  Station,  one  hundred  and  fifty 
tons  egg  coal  and  two  hundred  tons  stove  coal,  was  ac- 
cepted.    Amount,  $1,6  67.50. 
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May  29th,  the  offer  of  Kenneth  McKay  to  relay  the  slc^ 
wall  of  Fruit  Hill  reservoir  was  accepted  and  a  contract 
was  subsequently  executed.    Amount,  about  $6,400.00. 

June  3d,  the  offer  of  B.  B.  Little  &  Co.,  to  deliver  at 
Pettaconset  fi*om  eighteen  hundred  to  two  thousand  tcms 
of  coal  was  accepted.    Amount,  about  $8,200.00. 

Fifteen  post  hydrants  were  ordered  from  Chapman  Valve 
Manufacturing  Company,  to  be  delivered  in  this  city. 
Amount,  $915.00. 

June  22d,  the  offer  of  E.  B.  Crowell  &  Co.,  to  paint  four 
houses  at  Pettaconset,  and  two  gate  houses  and  iron  work 
of  steps  at  Sockanosset  reservoir  was  accepted.  Amount^ 
$195.00. 

June  23d,  tho  offer  of  Congdon,  Carpenter  &  Co.,  to 
furnish  and  deliver  twenty  thousand  pounds  pig  lead  was 
accepted.    Amount,  $990.00. 

The  average  daily  consumption  of  water  during  the  last 
quarter  was  7,326,821  gallons. 

Water  pipes  were  laid  during  the  quarter,  as  follows : 

16-mcH. 
In  Smith  street  and  River  avenue 178.22  feet. 

12-INCH. 

In  Gaspee  street,  Chalkstone,  Mount  Pleasant  and  River 

avenues 3,687.99  feet 

10-IWCH. 

In  Gaspee  street 835.46  feet. 

8-lNCn. 

In  Burrington  and  Eddy  streets,  Chalkstone  avenue,  in 
Cranston  street,  Town  of  Cranston,  and  in  Hartford  and 
Old  Killingly  roads,  Town  of  Johnston 7,195.78  feet. 
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^IVCH. 

Id  Amity,  Ayrault,  Burnett,  California,  Crout,  Dudley, 
Earl,  Eaton,  Eddy,  Felix,  Ford,  Gallup,  Oay,  Glenham, 
Oray,  Joslin,  Manchester,  Morton,  Ontario,  Orchard, 
Oxford,  Pemberton,  Rosedale,  Rowan,  Seabury,  Smith, 
Swan,  Taylor  and  Waldo  streets,  Academy,  Chalkstone, 
Gordon,  Mount  Pleasant,  Narragansett,  Pomona,  Rounds, 
Standish,  Wlnthrop  and  Young  avenues.  In  Cranston 
street,  Town  of  Cranston,  and  in  Concord  and  Vermont 
streets.  Laurel  Hill  and  Union  avenues,  and  Rocky  Hill 
road,  Townof  Johnston 21,391.25 feet. 


Total..^ 33,268.10  feet 

or  6.30 — miles. 

Water  pipes  were  removed  during  the  quarter,  as  follows : 

16-INCU. 

In  River  avenue 2.00   feet. 

12-iircH. 
In  Smith  street  and  ChaULstone  avenue 220.65   feet. 

10-INCH. 

In  Old  Gaspee  street 654.96   feet. 

8-urcH. 
InEddy  street  and  Chalkstone  avenue 52.54   feet. 

6-INCH. 

In  Crout  street,  Chalkstone,  Mount  Pleasant  and  River 

avenues 501.79    feet. 


Total 1,431.94  feet- 

or  .27-1-  miles. 

Statement  of  sizes  and  lengths  of  pipe  laid  since  the  com- 
mencement of  the  work : 

as-inch 10,084.00  feet. 

30-inch 59,637.00  feet. 

24.inch 43,418.92  feet. 

ao^lnch - 9,626.59  fect- 

te^incli - ^ « * 31/J22.58  feet.' 

uiodl'.. «■'•>•>• •.....• 73*103.50  feet. 

IO>lll^*. >»«'••'-:..•**'*> -- '.^  U.652.26  feet 

,,„••„.,-, *....  180,301.87  feet. 

^.•*..* * *,»» 808,G7G.O7  feet. 


ToUl.* ,-.t 1,231,722.TSJ  feet. 

or  233-28+miIe9, 
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Twenty-two  fire  hydrants  were  set  during  the  quarter,  one 
in  each  of  the  following  locations : 

Allston  street,  north  side,  about  200  feet  west  of  Robin  street. 

Branch  avenue,  south  side,  at  the  easterly  comer  of  Silver  Spring  street. 

Branch  avenue,  south  side,  at  the  westerly  corner  of  Charles  street. 

Chalkstone  avenue,  north  side,  at  the  easterly  corner  of  Standish  avenue. 

Dudley  street,  north  side,  at  the  easterly  corner  of  Gay  street. 

Dudley  street,  north  side,  420  feet  west  of  Gay  street. 

Eddy  street,  east  side,  opposite  the  north  line  of  Calla  street. 

Glenham  street,  north  side,  at  the  easterly  corner  of  Mount  Yernon 

street. 
Glenham  street,  north  side,  about  300  feet  east  of  Broad  street 
Hall  street,  east  side,  opposite  the  north  line  of  Marietta  street. 
Hendrick  street,  north  side,  at  the  easterly  comer  of  Pemberton  street. 
Langdon  street,  east  side,  at  the  southerly  corner  of  Sherman  street. 
Old  Killingly  road,  Johnston,  north  side,  at  the  easterly  comer  of  West 

Providence  street. 
Old  Killingly  road,  Johnston,  north  side,  at  the  easterly  comer  of  Spring- 
field street. 
Old  Killingly  road,  Johnston,  north  side,  at  the  easterly  corner  of  Bur- 
chard  street. 
Old  Killingly  road,  Johnston,  north  side,  about  170  feet  east  of  Thornton 

street 
Pemberton  street  east  side,  about  120  feet  north  of  Amity  street. 
Plainfield  street,  Johnston,  east  side,  at  the  southerly  comer  of  Miller 

avenue. 
Plainfield  street  Johnston,  east  side,  at  the  junction  of  Andrews  avenue. 
Pomona  avenue,  north  side,  at  the  easterly  comer  of  Pemberton  street. 
Winthrop  avenue,  east  side,  270  feet  north  of  Chalkstone  avenue. 
Woodward  road,  east  side,  at  the  northerly  comer  of  Ohio  street. 

The  total  number  of  fire  hydrants  is  now  thirteen  hundred 
and  eighty-eight ;  thirteen  hundred  and  seventy-six  flush  and 
twelve  post  hydrants. 

The  work  of  laying  the  following  list  of  water  pipes  was 
in  procei^s  at  the  close  of  the  quarter : 

No.  of  resolution.    Date  of  approval. 

365.     July    18,     1888,     Mount  Pleasant  avenue^  extension 

from  OIudkHtoue  avenue  to  dmitji 
street.  1,213.0  feet  of  J2-mcfi 
pipe  laid;  the  balance  cannot  he 
properhj  laid  tint  11  Me  street  is 
graded. 
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775.     Jan.      3,      1891,    High  street^  Hartford  road  and 

Rocky  Hill  avenue^  Johnston: — 
1,681.39  feet  of  S-inch  pipe 
laid  in  Hartford  road. 


Work  had  not  commenced  upon  laying  water  pipes  in  the 
following  streets,  June  30,  1891 : 

No.  of  retolatlon.    Date  of  approval. 

241.     May    2,      1891,      Larch    street^  from    Ivy    street 

easterly. 
•*  Burrington  street^from  David  to 

Frankfort.    . 
•*  George  street  y  fvm  end  of  pip 

to  a  point  75  feet  east  of  Brook 

street. 
**  Tuxedo  avenue,  from  present  end 

of  pipe  southerly. 
**  Grandview  street,  from  present 

end  of  pipe  easterly  to  Knowles 

street. 
*<  Lisbon  street,  from  end  of  pipe 

northwesterly. 
<*         Narragansett  avenue  and  Beck- 

with  street,  Cranston. 
*•  Superior  street,  from   Cranston 

to  Wendell. 
*<  Chatham  street,  from  end  of  pipe 

northerly    to   67  feet   north  of 

Ashton  street. 
873.       •*       **  **  Wild  and  Henrietta  streets,  from 

Branch  avenue  to  125  feet  east 

of  Delahunt  street. 


299. 

'♦      21, 

300. 

(C              (( 

339. 

June    6, 

340. 

C<               ii 

341. 

(C              •( 

342. 

H              C( 

343. 

C<               ii 

372. 

«♦     20, 
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No.  of  resolution.    Date  of  approval. 

385.     June  23,      1891, 

405.  **      24,        <* 

406.  *«       **  " 


Dexter  Aeylum  grounds. 
Atlantic    street^    fiorn    Melrose 
street  easterly. 

Van  Zandt  street  ^  from  Jackson 
avenue  westerly. 


During  the  quarter  one  hundred  and  seventy-four  water 
meters  were  set,  of  which  number  ten  were  to  replace 
other  meters.    The  use  of  six  meters  was  discontinued. 

The  following  meters  were  in  use  at  the  close  of  the 
quarter : 


Kind. 

SiZB. 

1 

X-in. 

X-in. 

Lin. 

Uln. 

2.ln. 

6 
3 
20 

3.in. 

4-ln. 

Ball  &  Fltts.  Dlston 

3,027 

002 

146 
i2 

m 

1 

40 
24 
75 

3.809 
87 

Ball  h  Fittfl.  rotarv • 

6 
0 

8 
4 

-Crown............  •>•.•>  >•.••••  •.•... 

4.M6 

1 

172 

16 

M5 

1 

15 
1 

6.515 

Falet.  Jenk<  fc  Sons 

Thomson.  •••••...••••«.••   ••« 

4 

2 

1 

196 

Worthinff  ton. • 

1 
8 

18 

7.811 

1;M4 

839 

143 

81 

11 

0.597 

Nine  plumbers*  licenses  were  issued  during  the  quarter, 
making  the  total  number  seventy-two,  all  of  which  expire 
December  31,  1891. 

Nine  hundred  and  eighty-five  peruiiU  to  do  plumbing 
work  were  bsued  during  the  quarter. 

Three  hundred  and  eight  applications  for  wator  were  made 
during  the  quarter,  making  the  total  number  June  30t 
1891,  eixteea  tbousuod  eight  hundred  and  seventy. 
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The  number  of  Dew  service  stops  opened  during  the  quar- 
ter was  two  hundred  and  seventy. 

The  total  number  of  service  stops  opened  to  June  30, 
1891,  inclusive,  was  sixteen  thousand  one  hundred  and 
seventy-nine.  The  number  in  actual  use  June  30,  1891, 
was  fifteen  thousand  two  hundred  and  thirty-four. 

The  amount  of  bills  approved  on  account  of  water  works 
from  April  1  to  June  30,  1891,  inclusive,  was 

For  construction  and  extension,  .         .         $50,427  02 

Classified  as  follows : 

Cast  iron  water  pipe 918,104  48 

Fruit  Hil]  reservoir,  for  repairs 17,415  93 

Laying  water  pipes... 9,327  SO 

Tapsandstops 1,327  42 

Special  castings. 1,267  97 

laying  service  pipes 915  02 

Labor  on  and  carting  pipe 765  34 

Fruit  HiU  reservoir,  for  construction 721  52 

Bamexpenses '. 18t5  91 

Wliarf  salaries 176  75 

TooU 121  70 

Horses,  wagons,  tiarnesses,  etc 44  18 

$50,4:^  02 

For  maintenance, $21,252  58 

Classified  as  follows : 

Pkttaconset  Pumping  Station. 

Coal  and  wood $1,450  11 

Firemen 805  61 

Sundries 678  00 

Lufc;,  ,-^,... , u;i  3U 

EesftU^UU... .......,,. 4iK5  U 

Super  Intendenco . .  * * .  - 252  m 

LlghU- .*.*.. « .*.^^ 2iH  5U    • 

Oil*  wftftt^  and  pJicklng. ^^^^, ,.,»**., 170  i]S 

Ctt«ol  grutiiid».. ...-*... .^.-.<.'* HJ3  *>0 

Amount  carried  forward. $iM-  !«* 

2 
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Amoimt  biooght  forward $4,802  16 

Laboronfael 161  68 

Bam  expenses 65  50 

Corliss  pumping  engine  and  boose 62  32 

Cornish  pumping  engine 19  75 

Wortliington  pumping  engine 4  83 


SOCKANOSSBT  RSSEBYOIR. 

Watcliman $138  00 

Sundries 40  42 


Hope  PuMPnre  Statioh. 

Coal  and  wood $1,667  50 

Sundries 812  96 

Engineers 580  45 

Firemen 423  48 

Care  of  grounds 417  76 

Lights 110  00 

Hope  pumping  engine.  No.  1 58  08 

Oil,  waste  and  packing. 6  24 

Hope  pumping  engine^  No.  2. 2  60 


Hope  Resebyoib. 

Sundries $2,310  79 

Watchman 219  40 


Pipe  Lcte  and  Sebyice  Stops. 

Repairs $1,344  19 

Superintendence— salaries 656  35 


Meter  Depabtment. 

Water  meters $2,596  27 

Setting  and  repairing  meters 1,047  72 


$5,186  24 


178  42 


4,079  07 


2,530  19 


2,000  51 


3,643  99 


Miscellaneous. 

Clerks'  and  inspectors'  salaries $2,854  66 

Prevention  of  defilement  of  the  Pawtuxet 254  91 

Bam  expenses 213  27 

Analyses  of  water 97  20 

Telephone  lines 63  54 

Sundries 61  19 

Amounts  carried  forward $3,544  77       $17,598  45 
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Amounts  brought  forward $3,544  77     $17,598  45 

Horses,  wagons,  harnesses,  etc 58  66 

Public  drinking  fountains  and  troughs 26  65 

Real  estate  at  Pawtuxet 17  50 

Pipe  yard,  office  expenses 6  55 

3,654  13 

$21,252  58 

The  amount  of  expenditures  from  April  1  to 
June  30,  1891,  inclusive,  was      .         .         .         $71,679  60 

The  total  expenditures  to  June  30,  1891, 
inclusive,  were $7,269,796  48 

The  net  expenditure .  for  construction  and  extension  from 
April  1  to  June  30, 1891,  inclusive,  was $49,842  45 

The  net  expenditure  for  construction  and  extension  to 
June  30, 1891,  inclusive,  was 5,649,779  59 

The  net  expenditure  for  maintenance  from  April  1  to  June 
30.1891,  inclusive  was 16,519  00 

The  net  expenditure  for  maintenance  to  June  30,  1891, 
inclusive,  was .• 1,009,798  18 

Bills  deposited  with  the  city  treasurer  for 
collection  from  April  1  to  June  30,  1891,  inclu- 
sive, amounted  to $44,076  99 

As  follows : 

Water $38,254  31 

Water  meters 3,544  80 

Setting  and  repairing  meters 1,139  10 

Rent  of  real  estate 390  61 

Penalties 40  00 

Permanently  closing  service  stops 35  00 

Labor  and  mnterials,  laying  service  pipes,  etc 6G4  27 

Cast-iron  water  pipes 5  00 

Lead  pipe 3  90 

B44.07<>  m 

Duriiii^  the  qnsirter  coupons  from  l*ilU  cuU 
laeteil  have  been  returned  hy  ihc  city  treasurer, 
and  receipted  for,  amount irjg  tu     •         -         .      $ll,34*j  27 

As  foHovra: 
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Water $35,991  12 

Water  meters 3,530  80 

Setting  and  repairing  meters 917  26 

Rent  of  real  estate..., 250  52 

Penalties 40  00 

Permanently  closing  service  stops 35  00 

Labor  and  materials,  laying  service  pipes,  etc 584  57 

941,349  27 

SEWERS. 

During  the  quarter  ending  June  30»  1891,  two  hundred 
and  thirty-two  permits  were  issued  to  drain  layers;  one 
hundred  and  sixty-eight  for  new  work,  and  sixty-four  for 
extension  and  repair  of  drains. 

Four  drain-layer's  licenses  were  issued  during  the  quarter, 
making  the  total  number  twenty-eight,  all  of  which  expire 
December  31,  1891. 

April  2d,  the  proposal  of  Manchester  &  Hudson  to  furnish 
flagstones  for  the  improved  sewerage  system,  delivered  in 
this  city,  was  accepted,  and  a  contract  was  subsequently  ex- 
ecuted.   Amount,  $909.00. 

April  2d,  the  proposal  of  John  W.  Mathewson  &  Son,  of 
Greenville,  R.  I.,  to  furnish  catch-basin  stones  for  the  im- 
proved sewerage  system,  delivered  in  this  city,  was  ac- 
cepted, and  a  contract  was  subsequently  executed.  Amount, 
$3,475.00. 

April  2d,  the  proposal  of  Charles  M.  Kelly,  Jr.,  to  fur- 
nish sewer  pipes,  etc.,  for  the  improved  sewerage  system, 
delivered  in  this  city,  was  accepted,  and  a  contract  was 
subsequently  executed.     Amount,  $6,995.46. 

April  9th,  a  contract  was  executed  with  Manchester  & 
Hudson  to  furnish  eight  hundred  thousand  sewer  bricks, 
delivered  in  this  city.     Amount,  $6,400.00. 

April  13th,  the  offer  of  Frederick  E.  Shaw  to  build  a 
storm  sewer  in  Chalkstone  avenue  at  the  railroad  bridge  was 
accepted.     Amount,  $550.00. 
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April  22d,  the  offer  of  Garvey  Brothers  to  furnish  cut 
granite  for  section  two,  improved  sewerage  system  was  ac-* 
cepted,  and  a  contract  was  subsequently  executed.  Amount^ 
$2,579,00. 

April  27th,  the  proposal  of  Manchester  &  Hudson  to  fur- 
nish one  million  brick,  delivered  in  this  city,  for  the  im- 
proved sewerage  system,  was  accepted,  and  a  contract  was 
subsequently  executed.    Amount,  $8,250.00. 

May  23d,  the  proposal  of  Long  Island  Brick  Company, 
of  Oreenport,  Long  Island,  to  furnish  one  million  brick  for 
the  improved  sewerage  system,  delivered  in  this  city,  was 
accepted,  and  a  contract  was  subsequently  executed. 
Amount,  $7,000.00. 

May  27th,  the  offer  of  Smithfield  Granite  Company  to 
famish  and  deliver  on  the  work,  cut  granite  for  the  outlet 
of  the  aewer  in  Blackstone  Park  for  the  improved  sewerage 
system,  was  accepted.    Amount,  $230.00. 

During  the  quarter  assessments  for  the  cost  of  constructing 
sewers   were  certified  to  the  city  treasurer,   as  follows, 

Broadway  and  Tobey  street 83,873  16 

Tbbeystreet 2,015  31 

HIghslreel 1.743  12 

Oak,  Sycamore  and  High  street 2,706  47 

Parade  street 2,165  33 

Oak  street 968  28 

Qrore  street 1.532  00 

Almy  street 1,928  31 

SandaU  street : 1,895  47 

Ring  street 1,592  00 

Harkness  street 1,460  05 

Congdon  street 563  87 

Almy  and  Gesler  streets 2,900  41 

WlUowstreet 2.140  26 

Penn  street 1,354  46 

Ring  street 1.020  28 

Acorn  street 1,099  20* 

Total $30,949  98 
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By  resolution  No.  181,  approved   April   14,    1891, 
commissioner  was  authorized  to  relieve  Everson  &  Lid 
from  liability  under  their  contracts  dated  June  28, 1890, 
building  sewers  in  sections  six,  seven  and  nine,  of  the 
proved  sewerage  system. 

May  7th,  contracts  for  the  construction  of  sewers 
the  improved  sewerage  system,  which  were  subsequer 
executed,  were  awarded  as  follows,  namely  : 

[The  amounta  given  below  are  what  are  estimated  will  be  paid  the  contractor 
labor,  and  do  not  inclode  cost  of  inspection  and  materials  (except  cement),  or  rock  < 
▼ation.] 

To   EVEHSON   AND  LiDDLE. 

Elmwood  Division,  Section  6,         .         .  $146,999 

To  Frederick  E.  Shaw. 
Elmwood  Division,  Section  7,         .         .         .     $79,322 

To  John  J.  Everson. 
Elmwood  Division,  Section  9,         .         .         .     $78,727 

To  James  J.  Newjian. 

Elmwood  Division,  Dexter  street,         .         .       $46,315 
Elmwood    Division,    Hamilton,  Irving    and 

Melrose  streets, $57,863 

To  Kenneth  McKay  and  George  R.  Newman. 

Seekonk  River  Division,  Humboldt  avenue, 
Way  land  avenue,  an  Unimpi-oved  street, 
and  Blackstone  Park,    ....       $26,660 

May  11th,  contracts  for  the  construction  of  lateral  sew 
which  were  subsequently  executed,  were  awarded  as  folio 
namely : 

[The  amoants  given  below  are  what  arc  estimated  will  be  paid  the  contractors 
labor,  and  do  not  Inclade  cost  of  inspection  and  materiab,  or  rock  excavation.] 
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To  Frederick  E.  Shaw. 

90.  oC  molittioii.   Date  of  approral. 

703.  Dec.  1,  1890,  Smith  street,  from 
State  to  Charles  and 
to  the  river.         .         .       $2,839  50 

139.  March  21,  1891,  jBnw(7nc/Z  street,  from 
summit  near  Park  to 
Holden,      ...  534  00 

Ul.       «*      "        **      Smith,    Davis,     and 

Jefferson  streets,  .         5,184  15 

199.  April  14,     «<      Dale  street,  from  At- 

welVs  avenue  to   West 

Exchange  street,         •.  391  50 

200.  **      **        *«      Lily,      Spruce,     and 

McAvoy  streets,  .         1,554  85 

To  John  Eeogh. 

Ko.  of  reiolotioii.    Date  of  approraL 

715.   Dec.      6,  1«90,  Eddy      street,     from 

Tollman  to  Ship,        .  311  80 

.    740.      *<       22,     ••       Manton  avenue,  from 

Amherst      street,      to 
Joslin,       .         .         .  1,885  40 

79.    Feb.      5,  1891,  Prospect  street,   from 

Halsey  to  Hidden,       .  170  40 

157.  April  1,  **  Florence  street,  from 
Amherst  to  Manton 
avenue,       .         .         .  1,246  90 

159.  <«       •«      *<      Julian     street,     from 

Amherst     to    Manton 

avenue.  1,846  40 

160.  <«         «<     *<      Enowles    street,  from 

Pleasant    to    Cypress,  870  60 

194.        *«     14,     **       Clemence   street,  from 

Westminster    95   feet 

northerly,   ...  206  50 

198.        «<       *«     **      Baker    avenue.     High 

street,  and  Broadway,         1,667  80 
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To  George  R.  Newman. 

No.  of  resolntlon.   Date  of  approval. 

716.     Dec.      6,1890,    Vinton    street^    from 

Asia  to  AtwelVa  ave^ 

nuCy  .... 
751.        •*      29,     <«      Dodge  and    Cranston 

streets^ 
771.     Jan.    3,  1891,     Knight     street^    fivm 

summit    to     Cranston 

street^ 
80.     Feb.     5,     *«        Warren    street,   from 

Fuller  to  Dexter^ 
140.     March  21,    <<      Irving    avenue,    from 

Arlington  to  Taber,    . 
158.     April    1,     **       Ford     street,      from 

Cranston  to  Dexter^ 


June  11th,  contracts  for  constructing  lateral  sewers, 
which  were  subsequently  executed,  were  awarded  as  fol- 
lows, namely : 

To   Frederick  E.  Shaw. 

No.  of  resolution.    Date  of  approval. 

212.     April  17,  1891,  Harrison,  Wilson,  and 

Constitution  streets,     .       $1,284  20 

239.  May  2,  *«  Plenty  street,  from 
summit  to  Broad 
istreet,         .         .         .  974  95 

296.  *«      21,     ««       Greemcich,    Oakland, 

and  Public  streets,       .        14,566  00 

297.  **        ''       *'      Hospital  street,  from 

South  to  Point,  .  454  40 


$1,329  20 

1,218 

90 

653 

80 

1,328 

40 

554  55 

2.201 

80 
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To  John  Ejsogh. 

No.  of  retolatton.    Date  of  approTal. 

211,     April  17,  1891,  East  street,  from  end 

of  sewer  to  Arnold 
street,         .         .         .  $175  70 

**      Congdon    street,  from 

Jenckes  to  Halsey,      .         1,956  40 

*•       Woodland  street,  from 

Holden  to  Park,        .  677  00 

**      Cranston  street,  from 

Wendell  to  Bridgham,         3,149  85 


238.  May  2, 
240,  •*  •« 
295.       **     21, 


During  the  qaarter  the  construction  of  the    following 
sewers  was  completed,  namely : 

No.  of  FMOlatlon.    Date  of  approral.  Date  of  oompletlOD. 

395.     June  21,  1890,    Harvard       avenue, 

from  Taylor  street, 

westerly,  April  29, 1891. 

550.     Sept.  20,     **      Broad  street,  from 

Stewart  to  Summer,  April  13, 1891. 
552.       •♦        **      <«      %slin   street,    from 

AtwelTs    avenue    to 

Amherst  street,  April    7,  1891. 

667.     Nov.  10,       **      Header  street,  from 

Almy      to      Hark- 

ness,  April  21, 1891. 

703.     Dec.      1,     <«      Smith    street,  from 

State  to  Charles,  and 

also  to  the  river,  June  26,  1891. 

715-     Dee.      6,     **       Bddf/     street    from 

Talbnan  to  Ship^  ^I»y  3,  1891. 
716.       •*  "     "       Vinton   street,  from 

Asia  to  AtwelV-^  ave- 
nue^ June    6,  1^91. 
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751.     Dec,    29,  lg90»  Dodge  and  Cranston 

sireelSt  from  summit 

in  Dodge   street    to 

Codding,  June  26,  1891. 

771.     Jan.      3,  1891,  Knight  street,  from 

summit  to  Cranston 

street^  Juoe  11,  1891- 

194*     April  14  p      "       Clemence  street  ^  from 

Westminster      street 

95 feet  northerly,  June  5,  1891, 

294.     May    21,     *'       Cle^nence  street, from 

Weslmhister  street  to 

a  point   about   160 

feet  northerhj,  June  5,  1891, 

At  the  close  of  the  quarter,  work  upon  the  following 
sewers  of  the  Improved  Sewerage  System  was  in  progress, 
namely  : 

Disposal  Division f  Iroii  Pipe  Outlet  Sewer, 
Disposal  Division^  Section  i, 
Elmwood  Division  t  Section  2. 
Elmwood  Division,  Section  3. 
Elmwood  Division  f  Section  6, 
Elmwood  Division^  Section  7. 
Elmwood  Division  t  Section  8, 
Elmwood  Division,  Section  9. 

No .  of  retolutton,    !)&(«  o f  n pp roT*l , 

55p     Feb.      2,1801,  Dexter  street,  from  Cranston  to  Pot- 
ter^ s  avenue, 
57.       "        "       '*      Humboldt    and    Wayland  avenues; 
thence  through  land  deeded  to  the  city 
to   Butler  avenue;    thence    through 
Elackstone  Park  to  SeeJconk  River, 
Work  upon  the  following  lateral  sewers  was  iu  progress 
at  the  close  of  the  quarter,  namely: 


Digitized  by* 


REPORT  OF  THE  DEPARTMENT  OP  PUBLIC  WORKS. 


19 


5o.  of  retolatlon.    D«te  of  approral. 

740.     Dec.   22,  1890,  Manton  avenue  from    Amherst    to 

Joslin  street. 
141.     Mar.  21,1891,  Smithy  Davis  and  Jeffei^son  streets. 

157.  April     1,     **      Florence    street^  from    Amherst  to 

Manton  avenue. 

158.  ««         *«      **      Ford    street,     from     Cranston    to 

Dexter. 
239.     May      2,     **      Plenty  street,  fi^om  summit  in  Plenty 
to  Broad. 

Work  upon  the  following  sewers,  completing  the  work 
ordisred  by  the  city  council,  had  not  commenced  June 
30,  1891,  viz. : 


Ho.  of  retolation.    Date  of  approral. 

56.  Feb.  2,  1891,  Hamilton,  Irving  and  Melrose 
streets. 

**  Prospect  street,  from  Halsey  to  Hid- 
den. 

'*  Waii^en  street,  from  Fuller  to  Dex- 
ter. 

•*  Brownell  street,  from  summit  to 
Holden. 

**  Irving  avenue,  from  Arlington  to 
Taber. 

**  Julian  street,  from  Amherst  to  Man- 
ton  avenue. 

•*  KnowUs  street,  from  Pleasant  to 
Ct^press, 

••  Baker  avenue ^  High  street  and 
Bwadway. 

'*  Date  street^  from  AtwelVs  avenue  to 
West  Exchange  street- 

*'       Lily,  3p}*uce  and  McAvoy  streets. 


79. 

"      5, 

80. 

(C           cc 

139. 

Mar.  21, 

140. 

«C            CC 

159. 

April    1, 

160. 

CC          cc 

\n. 

"     14, 

\n. 

11       it 

200. 

*t      II 
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No.  of  resolution.    Date  of  approval. 

211.  April  17,  1891,  East  street^  from  end  of  sewer  to 

Arnold  street. 

212.  **      **       **      Harrison y    Wilson  and  Constitution 

streets. 
238.     May      2,     **      Congdon     street ^  from    Jenckes    to 

Halsey. 
240.       **         '*      '*       Woodland  street y  from   Holden    to 

Park. 

295.  **       21,     «*       Cranston  street,  pom    Wendell    to 

Bridgham. 

296.  **         **      **       Greenwich ,     Oakland    and    Public 

streets. 
29  T.       **         *'      «*      Hospital    street ,     from    South     to 

Point. 
371.     June   20,     •«      Perkins  street,  from  Pearl  to  A. 

403.  **      24,     **      HaUey  street,  from  Congdon  about 

140  feet  easterly. 

404.  <*        **      ««       Wilson  street,  pom  Fullet    to    Gil- 

more. 

The  amount  of  bills  approved  on  account  of  sewers  from 
April  1  to  June  30,  1891,  inclusive,  was 

Fob  Constbuction. 

Regular  appropriation $24,996  29 

Improved  sewerage  appropriation 154,817  10 

$179,813  39 

Charged  as  follows : 

ilaterlflU * * 841,587  4*t 

TooU ,.... 8,460  94 

Kent  of  wharf  aotl  pipe  yBrd s.^.t*, T50  00 

Siiddrles,  Improved  sgrerage  syAtf^m 7S3  57 

Testing  cement 940  10 

Addition^ catch  badita..^.* ^i«.««»t*i4# li$5  0$ 

Amount  earrted  forward - *,.*.^  $51^1  it 
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Amount  brought  forward $52,242  17 

Sewer  in   Broad  street,  from  Stewart  to  Summer 

street 701  11 

Sewer  in  Clemence  street,  from  Westminster  street 

northerly 384  87 

Sewer  in  Dodge  and  Cranston  streets,  from  summit 

in  Dodge  street  to  Codding  street 1,333  65 

Sewer  in  Eddy  street,  from  Tallman  to  Ship  street. .  294  88 
Sewer  in  Florence  street,  from  Amherst  street  to 

Manton  avenue 393  45 

Sewer  in  Ford  street,  from  Cranston  to    Dexter 

street 321  15 

Sewer  in  Harvard  avenue,  from  Taylor  street  west- 
erly         595  20 

Sewer  in   Joslin  street,  from  Atwell's  avenue  to 

Amherst  street 54  58 

Sewer  in   Knight  street,  from  the  summit  in  said 

street  to  Cranston  street 628  42 

Sewer  in  Hauton  avenue,  from  Amherst  to  Joslin 

street 2,444  62 

Sewer  in  Meader  street,  from  Almy  to  Harkness 

street 604  45 

Sewer  in  Plenty  street,  from  the  summit  in  said 

street  to  Broad  street 604  84 

Sewer  in  Smith  street,  from  State  to  Charles  street, 

and  also  to  the  river * 2,783  24 

Sewer  in  Smith,  Davis  and  Jefferson  streets 789  19 

Sewer  in  Y inton  street,  from  Asia  street  to  Atwell's 

avenue 1,350  93 

Sewer  in    Dexter  street,  from    Cranston  street  to 

Potter's  avenue 2,020  52 

Sewer  in  IMsposal  Division,  Section  1 200  82 

Sewer  in  Elmwood  Division,  Section  2 29,169  36 

Sewer  in  Elmwood  Division,  Section  5 18,580  65 

Sewer  in  Elmwood  Division,  Section  6 22,907  53 

Sewer  in  Elmwood  Division,  Section  7 13,629  42 

Sewer  in  Elmwood  Division,  Section  8 489  95 

Sewer  in  Elmwood  Division,  Section  9 505  74 

Sewer  in  Hamilton,  Irving  and  Melrose  streets 216  31 

Sewer  in  Humboldt  avenue,  Wayland  avenue  and 

Blac3»tone  Park... ..-*... ,..      4,897  03 

Ipoo  pjpfl  »©wer  In  Disposal  Dlvl&Ion,  Se<*titjii  i  ..^..  13»3T4  -^i 
Conirai't  re^servaCions. ....-*     0^393  OO 


$lTf^813  39 

For  iUAiuU?imn€e $7,301  21 

Charged  as  follows: 
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Cleaning  basins  and  sewers $3,217  00 

Repairing  basins  and  sewers 743  02 

Cleaning  and  repairing  old  drains 663  98 

Horses,  wagons,  harnesses,  etc 626  09 

Tools 623  05 

Barn  expenses 481  71 

Inspection  of  connections 449  44 

Salary— superintendent 353  60 

Sundries 66  58 

Cleaning  private  connections 49  95 

Filling  cisterns,  etc 26  89 

$7,301  21 

The  net  expenditure  for  construction  of  sewers  to 
June  30, 1891,  inclusive,  was $2,414,781  84 

The  net  expenditure  for  maintenance  of  sewers 
to  June  30, 1891,  Inclusive,  was 328,818  41 

Bills   deposited  with  the  city  treasurer  for  col- 
lection, from  April  1  to  June  30,  1891,  inclusive, 

amounted  to     .         .          .         .         •  .         .     $388  41 

As  follows  : 

# 

Cleaning  private  connections $81  75 

Filling  cisterns,  etc 15  25 

Sprinkling  base  ball  grounds 3  00 

Use  of  ship  pump 1  00 

Sewer  material  to  New  York,  Providence  and  Bos- 
ton Railroad  Company 196  58 

Laying  pipe  drains 90  83 

$388  41 

During  the  quarter,  coupons   from  bills  col- 
lected have  been  returned  by  the  city  treasurer, 

and  receipted  for,  amounting  to       .         .  .         $203  13 

As  follows : 

Cleaning  private  eon  nee  U  on  s.  * .,,.*..„*,,*♦*»,  i78  50 

Fmiiigcist^ras,  etc...,,. "-. ^^ 

Making  contiectloii  with  sewer.* , ^  fiO 

Sprinkling  base  bal!  gmundt » ....»•*.»  3  DO 

Use  of  Jhtp  pump **,..***, a.  1  00 

X^yJiig1>lpe  drains - .  • ».,...  00  W 


BXPORT  OP  THE  DEPARTMENT  OP  PUBLIC   WORKS.        23 

fflGHWAYS- 

Four  permits  to  open  streets  were  issued  duritag  the  quar- 
ir. 

April  29th,  the  offer  of  John  Eeogh  to  build  a  storm 
5wer  in  Atwell's  avenue,  from  Harris  avenue  to  the  Woon- 
»quatucket  river,  to  take  care  of  the  surface  water,  was  ac- 
epted.  This  work  was  required  in  connection  with  paving 
lis  portion  of  Atwell's  avenue  with  granite  blocks, 
imount,  $2,724.00. 

May  19th,  the  offer  of  John  E.  Collins,  of  Westerly,  E. 
.,  to  furnish  five  hundred  square  yards  of  granite  paving 
docks  was  accepted.     Amount,  $775.00. 

June  19th,  the  offer  of  Moses  B.  Tower  to  furnish  and 
leliver  about  sixteen  hundred  square  yards  of  granite  paving 
>locks  was  accepted.     Amount,  about  $2,480.00. 

June  22d,  the  offer  of  John  E.  Collins,  of  Westerly,  B. 
[.,  to  furnish  one  thousand  square  yards  of  granite  paving 
blocks  was  accepted.     Amount,  $1,550.00. 

June  30th,  the  offer  of  the  Smith  Granite  Company,  of 
Westerly,  R.  I.,  to  furnish  twenty-five  hundred  feet  of 
granite  curbing  was  accepted.     Amount,  $1,750.00. 

During  the  quarter  the  following  streets  have  been  re- 
paired : 

Atwell's  avenue,  from  Aborn  street  to  Valley,  and  Academy  avenue  to 
Hannah  street. 
Benefit  street,  from  North  Main  to  India. 
Eagle  street,  from  Valley  to  the  bridge. 
Gaspee  street,  from  Cove  to  Smith. 
Harold  street,  from  Regent  to  Valley. 
Hewes  street,  from  Stevens  to  North  Main. 
Jackson  street,  from  Broadway  to  Westminster. 
North  Main  street,  at  Constitution  Hill. 
Orms  street,  from  Charles  to  Valley. 
Pearl  street,  from  Cranston  to  Pine. 
Pine  street,  from  Eddy  to  Broad. 
Richmond  street,  from  Broad  to  Point. 
Smith  street,  from  Oakland  avenue  to  city  line. 
Toekwotton  street,  from  South  Water  to  Gano. 
Valley  street,  from  Zone  to  Hemlock. 
Veazie  street,  from  O'Neil  to  Branch  avenue. 
Winter  street,  from  Lester  to  Broad. 
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Statements  have  been  prepared  of  the  cost  of  curbstones 
set,  ascertained  by  the  commissioner  and  ceitified  to  the 
board  of  aldermen  for  approval,  as  follows,  viz.  : 
West  Exchange  street,  from  Cove  street  to  Atwell's  avenae. ..         $4,998  60 

During  the  quarter  statements  of  the  cost  of  concreting 
sidewalks,  with  ten  per  centum  added  to  cover  cost  of  as- 
sessing and  collecting,  were  certified  to  the  assessors  of 
taxes,  viz : 

South  Main  street,  from  Crawford  to  Transit $33  04 

Mill  street,  from  North  Main,  east  side,  about  150  feet 31  4S 

Ives  street,  from  Angell  to  Pitman 86  90 

Oovemor  street,  from  Angell  to  Power 68  44 

Melrose  street,  from  Adelaide  avenue  to  Potter's  avenue 54  88 

Comstock  avenue,  from  Taylor  street  to  Broad 58  64 

Roanoke  street,  from  Academy  avenue  to  Mount  Pleasant 352  85 

Academy  avenue,  from  Chalkstone  to  Atwell's 23  48 

Thayer  street,  from  Power  to  Transit 88  70 

Total $797  41 

During  the  quarter  the  following  work  was  completed : 
Sidewalks  Curbed  and  Gutters  Payed. 

Date  of  order. 

Oct.      20,    1887,   West  Exchange  Street i  from  Cove  to  At- 

xoelVs  avenue. 
Oct.      18,   1888,  Jackson  avenue^  from  Potter^s  avenue  (o 

Beckwith  street. 
Dec.    19,     1889,  Joslin    street^  from  AtwelVs    avenue    to 

Manton. 
Mar.    20,       *•       Plain    street^  from    Potter^s    avenue  to 

Pavilion. 
April    17,    1890,  Beaufort  street^  from  Academy  avenue  to 

Mount  Pleasant. 
*•        •*        *'      La  Vaughn  sireH^  from  AtweWs  ttx'&me 

to  Amherst  dreet. 
*►        **        **      Pemberton     $trml^    from     Kendrick     M 

Dover. 
'*      "        "       Youni;    avmmf  j*©m    Smith   sireei   to 

Chalkstone  avenue* 
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I>ate  of  ordtr. 

April  17,  1890,     Hidden  street^  from  Prospect  to  Brown. 
May    15,       ••       Chalkstone  avenue^  from  Smith  street  to 

Buggies. 
*«      *<  **       Glenham  street^  from  Broad  to  Pi'airie 

avenue. 

Swan  street^  from  Ocean  to  Plain. 

Taylor  street^  from  Public  to  Glenham. 

Dudley  street^  from  Prairie  avenue  to 

Plain  street. 

McKenna  street  y  from  Cross  to  Whelden. 

Broad  street^  ectst  side^from  near  Chester 

avenue  to  Public  street. 

Chester  avenue^  from  Prairie    to    Milk 

street.  . 

Taylor  street^  from   Comstock  avenue   to 

Chester. 


To  Take  Possession  of. 

Date  of  order. 

Joly     21,    1890,  Academy  avenue  J  from  Chalkstone  avenue 
northerly. 

To  BE  Rebuilt. 

No.  of  resulation.    Date  of  approval. 

530.  Sept.  8,     1890,  Sherburneatreet^  from  Ocean  to  Eddy. 
547.     *•     20,       **       Douglas  avenue y  from  Orms  street  to 

Vale. 

Dexiei'  streetyfrom  High  to  Cranston. 

Messer  street ^  from  High  to  Cranston. 

Sycamore  streetyfiora  High  to  Chajpin 

avenue. 
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To  BE  Brought  to  Grade. 

Date  of  order. 

Oct.     28,    1884,  Bucklin  street^  from  Carter  to  Earl. 
April    13,    1889,  Eddy  street^    from   railroad    bridge  to 

Broad  street. 
Sept.    18,    1890,  River  avenue^  from   Douglas  to  Admiral 

street. 
Nov.     20,      *•        Young   Orchard  avenue^  from  Grovemor 

street  to  Ives.   ' 
'*       '*         "       Chalkstone  avenue f  from  Mount  Pleasant 

to  Winihrop. 
March    19,   1891,  Stamford  street^  from  Public  to  Willard 

avenue.         ' 
April    •IB,      *'       Burnett  street^  from  Bucklin  to  Dexter. 


To  BE  Built. 

No.  of  reftolutioD.    Date  of  approval. 

432.     Sept.  10,  1887,    West  Exchange  street,  from  AtwelVs 

avenue  to  Cove  street;  also  sewer  in 

said  street. 
474.     July   28,  1890,  Melrose  street^  from  Potter's  avenue 

to  Adelaide. 
234.     May      2,  1891,  Eddy  street^  from  railroad  bridge  to 

Broad  street. 


OOTfKRS  to  BE  Ploughed  Out  and  Roadway 

GRAVELED. 
Dale  of  onlrr. 

Nov.  23,  1888,  Dudhi^  street^  fi*om  Pi'airi4  avenm  ^  Pfmin 
street* 
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To  BB  Paved  with  Granite  Blocks. 

Ho.of  raMlatlon.   Date  of  Approval. 

584.     Sept.  20,  1890,  AttoelVs  avenue^  from  Academy  to 

Harris. 
791.       Jan.    3,  1891,  Eddy  street,  from  Public  to   Thur- 

beta's  avenue. 

Roadway  to  bb  Macadamized. 

260.     May     7,  1890,  Public  street,  f-orn  Eddy  to  PraiHe 

avenue. 
568.     Sept.  20,     **      Roanoke  street,  from  Pemberton  to 

Academy  avenue. 

Disposal  of  Surface  Water. 

749.    Dec.   29,  1890,  Branch  avenue,  for    Allen's  Print 
Works. 

Sidewalks  to  be  ConcreteiS). 

705.    Dec.    4,1890,    Millstreet,  from  North  Main  street, 

east  side  about  150  feet. 
737.      «<       22,     *•       South  Main  street,  from    Crawford 

to  Transit, 
177.    April    6,  1891,  Ives  street,  from  Angell  to  Pitman. 
224.      *•       28,      •*      Academy  avenue^  from  Chalkstone 

to  AtwelVs. 
224.       •«         «*       •<      Claverick  dreet,  westerly  side,  from 

Friendship  to  Pine. 
224.       •♦         '*       ««      Governor    street,    from   Angell    to 

Power. 
224.      ««        •«       *«      Melrose  street,  from  Adelaide  avenue 

to  Potter's. 


Digitized  by 


Google 


28  CITY  DOCUMENT.  [Ko.  28. 

No.  of  reaolntion.    Date  of  approTal. 

224.     April  28,  1891,   Comsiock  avenue ^  fi-om  Taylor  Mrtxi 

to  Broad. 
.  224.       *  *        *  *       *  *      Roanoke  street,  from  Mount  Pleascad  j 

avenue  to  Academy.  J 

254.     May     5,       **       Tliayer    street,     from      Power   t» 

Transit. 

Impediments  to  be  Removed  and  Surface  Wateb  Tim 

Care  of. 

Date  of  order. 

Dec.  18,  1890,  Chapin  avenue,  near    west  side  of  Mmer 
street. 

The  following  order  was  rescinded  by  resolution  No.  J59 
approved  May  6,  1891 : 

To  BE  Paved  with  Granite  Blocks. 

No.  of  resolution.    Date  of  approval. 

269.     May   21,1889,   Greemcich  street,  fromnear  Sprague 
to  Public. 

The  following   work    was  in  progress  June   30,   1891 » 
viz.  : 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Date  of  order. 

Oct.       17,  1889,  Pettis  street,  from    North  Main  to  Uo^ 
shassuck  7'tver: — crosswalk  to  be  laid. 

April     17,  1890,  Hyat  street,  from  Amherst  to  Kossuth:^" 
work  commenced. 

Sept.       18,     **       Gallup   street,  from   P^^airie   avenue   t^ 
Ocean    street: — roadway    to    be   rolled* 
crosswalks  laid  and  gutters  concreted. 
Redwing  street,  f'om  Greenwich  to  Buck'' 
lin: — curbing  set  and  gutters  paved. 


it  «c 
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Date  of  order. 

Oct.       16,  1890,  Chalkstone  avenue,  from  River  to  Ruggles 

street: — in  process. 
* '         *  •        *  *      Jessamine  street^  from  Cranston  to  Salem : 

— roadway  to  be  rolled,  crosswalks  laid 

and  gutters  concreted. 
"         **        **       Oxford  street^  from  Harriet  to  Broad: — 

curbing  set  and  gutters  paved. 
Nov.      20,      *'      AtwelVs  avenue ^  from    Hannah  street  to 

Manton  avenue  :^in  process. 
*'         ••         **      Bucklin  street^  fvm   Carter  to  Earl  :'^ 

in  process. 
*'         **        •*       Chalkstone  avenue y  from  Manton  bridge 

to  Fi^it  Hill  avenue: — in  process. 
•'         **        '*      Salisbury  street^  from  Plain  to  Ocean: — 

in  process. 

To  BE  Paved  with  Granite  Blocks. 

No.  of  resolution.    Date  of  approval. 

735.     Dec.    22,  1890,  Friendship    street,    f^om     Beacon 

avenue    to   Summer  street: — nearly 
completed. 

To  BE  Brought  to  Grade. 


^ 


Date  of  order. 

July         2,  1890,  Slater  avetme^  f'om  Irving  to  President: 

— ^gradiiig  not  completed  between  Lloyd 

and  President  nveuues. 
Oct,        I6»      "      King    street,    from    Manton    avenue  to 

Sheridan  street: — in  process^ 
Dee,         4 1      *  *      Knowles  street ,  from  Cypress  to  Pleasant : 

— ill  process. 
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Curbstones  to  be  Reset. 

No.  of  r«B0lati0D.    Date  of  approval. 

108.     Mar.     8,  1890,  John     street,     from      Benefit      to 

Governor-' — completed  from  Benefit 
to  Thayer. 

To  Take  Possession  or. 

Date  of  order. 

Oct,  31,  1889,  King  street,  from  Manton  avenue  to  Sheri- 
dan street: — work  being  done. 

To  BE  Built. 

No.  of  retolQttob.    Date  of  approval. 

655.  Oct.  28,  1890,  Kinsley  avenue,  from  Gaspee  street 
to  Hemlock: — in  process. 

785.  Jan.  3,  1891,  Kinsley  avenue,  from  Hemlock  street 
to  Eagle: — in  process. 

234.  May  2,  **  Chapin  avenue,  from  Messer  street  to 
Norfolk: — in  process. 

Land  to  be  Filled. 

185.  April  14,  1891,  Edward     S.      Cheney,     Adelaide 

avenue: — in  process. 

186.  **      *«      '*      Estate  of  Joseph  J.  Cooke,  Adelaide 

avenue: — in  process. 

187.  *<      '•      "       WllUam     /?.      Randnll,     Adelaide 

avenue: — in  process. 

188.  •*      **      *'       Ihirs  of  Admth    Sacked,  Adelaide 

avenue: — in  piocesfi. 

To  BE  MACADAHlzeO. 

847.     June  16^  1891,  Broadway^   from    Sabin    itf'eet    t^ 

Barton : — in  process* 


f 
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The  following  work,  ordered  by  the  board  of  aldermen 
and  city  council,  bad  not  commenced  Jupe  30,  1891, 
namely : 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Date  of  order. 

June    20,    1889,  Butler  avenue ^  from  Blackstone  park  to 

President  avenue. 
Sept.      18,  1890,   Gastpee  street,  Jrom    Smith  southerly   to 

second  angle  in  said  street. 
Oct.       16,      **      Sullivan  street f  from  Greenwich  to  Ham^ 

ilton. 
Nov.      20,      **       Chalkstone  avenue^  from  Mount  Pleasant 
to  Academy. 
'*  "      *'      River  avenue^  from  Chalkstone  to  Valley 

street. 
*'  "      *'      Zone  street y  from    Chalkstone   avenue   to 

Orms  street. 
Dec.       18,      **      Douglas  avenue,  from  Admiral  street  to 
Branch  avenue. 
*'  *'        '*      Pord  street,  from  end  of  curb  to  Dexter. 

'*  "        '*      Peace  street,  from  Broad  to  Greenwich. 

"  *'        "      Plenty  street,  from  Broad  to  Greenwich. 

**  "        •'      Madison  street,  from  land  of  iNT.  Y.  P. 

(&  B.  Ji.  P.  Co.  on  the  east  side,  and  on 
the  west  side  to  within  190  feet    of   the 
land  of  said  company. 
Jan.        15,  1891,  Ashburton  street,  from  Charles  to  Tre- 

•*  *•        "       Wmteni    street,  from   Pkanant   (o   Jen- 

kins. 
May        21,  18UI,  Hanover   street,  from   Dexrter  westerly  io 
the  present  end  of  curbing, 
•*  *♦        *•      Kinsley  avenue^  fvm    Gas2}ee  street  io 

Eagle. 
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Date  of  order. 

May       21,  1^1,    Williams  street^  from  Ives  to  Gano. 
June      18,      "      Eighth  street j  from  Highland  avenue  to 

Pawtxicket. 
*'         **       **      Acorn  street^  from  Kinsley    avenue    to 

Harris. 

Chapin  avenue^  from  Messer  street  to 

Norfolk. 

John  street^  from  Thayer  to  Brook. 


((  4( 


4(  »( 


To  BE  Brought  to  Grade. 


Date  of  order. 


Jiin.       15,  1891,  Summit    avenue  from    Fourth   street  to 

Seventh. 
March      5,      **       Williams  street^  from  Ives  to  Gano. 
April       2,      **      Backn  Charles  and  Smith  streets. 
May        1,      **      Eighth  street^  fi^om  Pawtucket  'avenue  to 

Summit. 
June      23,      **      Elmwood  avenue ^  from  Roger   Williams 

to    the    bridge    (fber    tracks  oj    the    N. 

Y.  P.  i&  B.  R.  R.  Co. 


To  take  Possession  of  and  Kemoye  Obstructions. 

DRte  of  order. 

Oct,       16,  1890,  Peace  au eel ^  from  Broad  to  Greenwich. 
^*  *'       **      Plenty  street^fom  Broad  m  Greenwich. 

*'  "        *'       Pettiis  street,  from  Jf^QVtk  Main  to  Sho^'e* 

April      11,  l?yi,   Greejiwiv.h    street,  fr07n    Bridgham    to 

Ltxinglon  avenue* 
Jun«      23,      '*      Young    avenue^  from    Smith    aln?^  io 
Cftafksion^  avenue* 


f 
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To  BE  Repaired. 

No.  of  reootntloii.    Dtte  of  approral. 

585.     Sept.  20,  1890,  Eddy  street^   from    Westminster   to 
'  Broad. 

To  BE  Put  in  Sate  Condition. 

Date  of  order, 

April        2,  1891,  Eighth  street^  from   Summit  avenue  to 

PawtucJcet. 
June      29,      **      Stampers    street y  from  North   Main  to 

Hewes. 

To  Build  Driveway. 

5o.  of  lYtolntioii.    Dmte  of  approTAl. 

289.  May  21,  1891,  South  Main  street^  corner  of  Coin^ 
entrance  to  fire  station. 

To  be  Paved  with  Granite  Blocks. 

369.  June  20,  1891,' OZney  street^  north  side^  from  North 
Main  street  eastei'ly  to  turn-out  of  the 
U.  R.  R.  Co. 

To  be  Built. 

410.     June   30,  1891,   Greenwich  street^from  Bridgham  to 
Lexington  avenue. 

Bills   approved  on  account  of    highways  from  April  1, 
to  Jane  30,  1891,  inclusive,  amounted  to  : 

Regular  appropriation $43,7f52  67 

Special  appropriation 106,155  68 

$149,918  26 
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Classified  as  follows : 

Cleaning  streets 814,584  76 

Repairs  on  unpaved  streets 5,837  34 

Crushed  stone— material  and  labor 2,392  79 

Tools,  implements,  etc 1,926  46 

Repairs  on  paved  streets 1,831  30 

Bam  expenses 1,624  36 

Steam  rollers— repairs  and  supplies 1,547  96 

Horses,  wagons,  harnesses,  etc 1,174  39 

Salaries— superintendent  and  clerks 1,109  80 

Screening  gravel 883  25 

Blacksmith  and  wheelwright  shop 602  50 

Repairs  on  stone  crushers 314  00 

Stone— paving  and  crosswalk 240  60 

Sundries 219  52 

Contract  reservation. 121  00 

Watchman  at  city  yard 113  40 

Fencing  streets— material  and  labor 16  66 

Labor  on  materials 13  40 

Telephone  lines 6  55 

Office  expenses,  city  yard 96 


New  Work— Building  and  RE-BuiLDiNa  Streets,  Etc., 
Sidewalks  Curbed  and  Gutters  Payed. 


Atwell'8  avenue,  from  Hannah  street  to  Manton 

avenue $1,568  48 

Bucklin  street,  from  Carter  to  Earl 647  32 

Broad  street,  east  side,  from  end  of  curb  south  of 

Chester  avenue  to  Public  street 1,214  24 

Beaufort  street,  from  Academy  avenue   to  Mount 

Pleasant 4,811  18 

Chalkstone  avenue,  from  Smith  street  to  Ruggles 1,294  68 

Chester  avenue,  from  Prairie  to  Milk  street. 567  78 

CkaUcstone  avenue,  from  River  to  Ruggles  street 584  80 

V?ialkstone  avenue,  from  Manton  bridge  to  Fruit  Hill 

avenue 125  27 

Dudley  street,  from  Prairie  avenue  to  Plain  street —  3,269  66 

Franklin  avenue,  from  Chalkstone  to  Vale  street ....  122  36 

Oallup  street,  from  Prairie  avenue  to  Ocean  street. . .  1,934  21 

Olenham  street,  from  Broad  to  Prairie  avenue 3,712  50 

Hannah  street,  from  Amherst  to  Amsterdam 275  53 

Hidden  street,  from  Prospect  to  Brown 190  10 


$34,661  (X 


Amounts  carried  forward $20,318  01       $34,661 
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jnoimts  brought  forward. $20,318  01       $34,561  00 

ireet,  from  Amherst  to  Kossuth 12  60 

n  avenue,  from  Potter's  to  Beckwith  street —  2,574  13 

itreet,  from  Atwell's  avenue  to  Mauton 3,417  33 

tine  etreeU  from  Cranston  to  Salem, 2,566  21 

etitreet,  from  Cypress  to  Pleasant 168  31 

tgkn  Hreet,  from  Atwell's  avenue  to  Amherst 

treet 1,550  34 

uia  etreet,  from  Cross  to  Whelden 368  82 

I  jfreet,  from  Harriet  to  Broad 1,994  33 

itreeU    from    North    Main    to    Moshassuck 

Iver 765  10 

Tton  streety  from  Kendrick  to  Dover 2,717  61 

ttreet,  from  Potter's  avenue  to  Pavilion 7,366  45 

ftreet,  from  Broad  to  Greenwich 15  50 

■ng  street,  from  Greenwich  to  Bucklin 405  23 

in  street,  from  Greenwich  to  Hamilton 81  75 

wry  street,  from  Plain  to  Ocean 85  63 

street,  from  Ocean  to  Plain 1,051  29 

'  street,  from  Public  to  Glenham 377  62 

r  street,  from  Comstock  avenue  to  Chester 2,207  72 

r  avenue,  from  Smith  street  to  Chalkstone 

iTenue 770  70 

treet,  from  Chalkstone  avenue  to  Orms  street. .  52  60 


Pavk  with  Granite  Blocks. 

's  avenue,  from  Academy  to  Harris $11,404  30 

ireet,  from  Public  to  Thurber's  avenue 19,604  17 

^ship  street,  from  Beacon  avenue  to  Summer 

Bet 1,745  74 


To  BE  Built. 

I  avenue,  from  Messer  street  to  Norfolk $1,995  98 

ttreet,  from  railroad  bridge  to  Broad 3,303  45 

If  avenue,  from  Gaspee  street  to  Hemlock 1,185  90 

/  avenue,  from  Hemlock  street  to  Eagle 6,747  77 

'Sxchange  street,  from  Cove  to  Ridge 89  18 


To  Rebuild. 

•  street,  from  High  to  Cranston $1,592  07 

u  avenue,  from  Orms  street  to  Vale 1,698  39 


48,867  28 


32,754  21 


13,322  28 


Unounts  carried  forward $3,290  46     $129,504  77 
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Amounts  brought  forward $3»290  46     $129,50i  77 

Measer  streeU  from  High  to  Cranston .  577  63 

Sherburne  street,  from  Ocean  to  Eddy 348  52 

Sycamore  street,  from  High  to  Chapin  avenue. 1.067  74 

6,30435 


Macadamize. 

Academy  avenue,  from  Atwell's  to  Chalkstone $283  01 

Broadway,  from  Sabin  street  to  Barton 940  13 

Public  street,  from  Eddy  to  Prairie  avenue 2,222  52 

3,445  66 


To  BE  Bbought  to  Gbade. 

Burnett  street,  from  Bucklin  to  Dexter $1,024  90 

Chalkstone  avenue,  from  Mount  Pleasant  to  Winthrop      819  35 

Eddy  street,  from  railroad  bridge  to  Broad 1,759  75 

Biver  avenue,  from  Douglas  to  Admiral  street 1,795  32 

Staniford  street,  from  PubUc  to  Willard  avenue 1,191  65 

Young   Orchard  avenue,  from  Governor  street  to 

Ives 668  61 

7,259  68 


To  Take  Possession  of  and  Remove  Obstructions. 

Academy   avenue,    from    Chalkstone  to  northerly 

termination $798  16 

Chapin  avenue,  near  west  side  of  Messer  street 737  45 

1,535  61 


Sidewalks  Repaibed. 
Putnam  street  and  Atwell's  avenue^  comer  of  *.....-- .  113  03 

CuiiBUfO  Bemovkd  a^d  Rkset. 

Boan&kt     »lrtett     from   Femberton    to    Aetulemy 

ftveniio --*-- -     $m  m 

VaUey  BlreH^  u|>t>a^ito  Felix «...        i|  88 

99331 

Aiitouiii  cftrrfcd  forWEnl* i |l4S,l5a  m 
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Amount  broaght  forward. $148,155  30 

GUTTSBS  CONCBSTED. 

Mdro8e  Mireet,  from  Potter's  avenue  to  Adelaide  1,334  15 

Put  in  Safe  Condition. 

Delahunt  street 36  30 

Lands  to  be  Filled. 

Land  of  Heire  of  Adnah  Sackett  et  a2.,  on  Adelaide 

avenue 3i)2  50 

8149,918  25 

Bills  deposited  with  the  city  trcasuror  from 
April  1  to  June  30,  189 1,  inclusive, 
amounted  to $794  76 

As  follows  : 

Street  sweepings •  $362  28 

Labor  and  materials 254  28 

Use  of  steam  roller 112  45 

Manure  from  bam 66  25 

Use  of  water  cart 5  00 

Removing  trees 4  00 

Chopping  block 50 

$794  76 

Daring  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to         .         .         .       $726  83 

As  follows  : 

lHt«e«  sweepings —  *. , , S3(;2  28 

Labor  and  uuit4;rlal8 * 25<i  liS 

MiuiTiro  from  bam- .....  — , m  2rt 

Vm  of  steani*  roller. .  * vi  4rt 

CTMof  wat«rc&n. ., 5  m 

ft«iiiov1iigtn»»i.*** <>i.«. i  00 

Clii^ppUig  bkiolc ...> « 50 

e72a  aa 
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SIDEWALKS  AND  CURBING. 

The  expenditures  on  account  of  sidewalks  and 
curbing,  from  April  I  to  Juno  30,  1891,  in- 
clusive, amounted  to $23,090  97 

As  follows : 

Granite  curbing ^.  .$22,366  01 

Concreting  sidewalks 724  96 


$23,090  97 


Curbing  bills  deposited  with  the  city  treasurer 
for  collection  from  April  1  to  June  30,  1891, 
inclusive,  amounted  to     .....     $4,621  64 

During  the  quarter,  coupons  from  curbing  bills 
collected  have  been  returned  by  the  city  treas- 
urer, and  receipted  for,  amounting  to  .  $8,922  73 

CITY  ENGINEER. 

Bills  approved  on  account  of  city  engineer's 
department,  from  April  1  to  June  30,  1891, 
inclusive,  amounted  to       ...         .  $13,924  61 

Charged  as  follows : 

Salary— city  engineer $1,250  00 

Salaries  of  assistants 10,783  70 

Salaries  of  clerks 750  68 

InslruTHOnt^  and  re|  ml  rs* ,.,....,  4i>l  47 

SijpliUe^.  flnuviriK  mak^rkib^  etc ...* 23&  06 

Horse-Cflr  ticket?;,  «tt *^ 230  W 

City  eiJgi[KM?n  Utr  luir*i*^hlre W  00 

Sundries - iA  jffi 

Metc^orolrjglcal  lti?;tnimeiits  and nspairf^ *>.  3 M 
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BRIDGES. 

April  18th,  the  proposal  of  James  A.  Potter  &  Co.  to  fur- 
nish  nntl  deliver  278,140  feet  B.  M.  yellow  pine  lumber 
Wii9  accepted  f  and  a  contract  was  stibsequently  executed. 
Amount,  |5,980  01, 

April  18th,  the  proposal  of  George  A-  Keach,  of  North 
A^hwood,  Connecticut,  to  furnish  and  deliver  47,900  feet 
B-  M.  while  oak  lumber  was  accepted,  and  a  contract  was 
subsequently  executed.     Amount,  $1,197  50- 

April  23d,  permission  was  granted  the  city  by  the  Provi- 
dence Dyeing,  Bleaching,  and  Calendering  Company  to  re- 
move the  bridge  on  Delaine  street,  next  west  of  Valley 
streets  and  to  fill  in  the  street  to  grade  to  its  full  width. 

May  i^Oth,  the  offer  of  Fuller  Iron  Works  to  furnish  stock 
and  labor  for  tracks  and  bearing  shoes  for  Centra!  bridge  was 
accepted.     Amount  ^  $375  00. 

May  20th,  the  offer  of  Charles  Pay  &  Co.,  to  furnish  and 
place  three  iron  bauds  on  pier  cylinders  of  Washington 
bridge^  near  India  Point,  was  accepted*     Amount,    |95  00. 

May  25tb,  the  proposal  of  John  T.  Tank  to  build  the 
abutment  and  wing  walls  for  the  Hawkins  street  bridge,  was 
accepted,  and  a  contract  was  subsequently  executed. 
Amount,  $2,360  00< 

Hi  Hi  approved  on  account  of  bridges  from 
April  1  to  June  30,  1891,  inclusive, 
amounted  to         .         .         .         -         ,         ,         $4,874  45 

Charged  as  follows : 

Atweiri  avenue  bridge -  S2  88 

Bftro  ftrp#nBes. 39  42 

Ctentna  or  Bed  bridge -  414  51 

Cfsu^err  ttfeet  bridge - - 6  48 

AmnuBt  eanied  I&rward ^ - ^163  29 
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Amount  brought  forward.-, •'-*  f4aS  39 

Crawford  street  bridge *  - 344  1# 

Delntnc  streot  bridge.... DT  38 

Eftglft  street  brhlge 8  10 

ITorsoa,  wagons,  hariieaacB,  etc 10  35 

Nash  lanebHdgo 35  IB 

Turk  street  bridge 14  31 

Point  street  bridge 489  87 

J  {a  i  I  road  Crossing  street  IvHdgp 2  OS 

Rent  of  keep*^r'3  bouse,  Wnsb in gton  bridge... 30  00 

Sfilaries— Point  street  iiridge* 98S  00 

Salaries- WftSbington  britlge 494  44 

bftlarleH— Central  or  Red  bridge 463  fiO 

Simdries,  r......,-, .....  49  OT 

Tools , 35  84 

Wai*lvliigtrm  b  ridge,  near  India  Point 1,420  DT 

Wash  ingt<)n  bridge,  over  ProviUmu'e  river 1  IS 

Wauslcuck  bridgo — - 4  flO 

We^it  Uiver  street  bridge... W  10 

S4,ST4  43 

Bill:*  deposited   with  the  city  treasurer  from 
April  I  to  June  ^0,  1891,  incluaive^  amounted 


ill 


As  follows : 


CJld  lumber 811  25 

Duiin*^  the  quarter  coupons  from  bilU  col- 
lected have  been  returned  by  the  city  treasurer , 
suid  receipted  for,  amounting  to 


$11 


Ab  follows  : 


Old  iuoiber ., Ill  25 


KOBERT  E,  SMITH, 
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Office  of  the  I^epartment  of  Public  Works, 
CiTT  Hall,  Providence,  R.  I.,  October  1,  1891. 

To  the  Honorable  the  City  Council  : 

Id  compliance  with  the  requirements  of  Chapter  iv.  of  the 
ordinances,  the  Commissioner  of  Public  Works  respectfully 
presents  the  thirty-fifth  quarterly  report  of  the  expendi- 
tures by  the  several  departments  under  his  direction  and 
control,  with  statements  of  work  ordered  and  the  condition 
and  the  cost  of  same  for  the  quarter  ending  September  30, 
1891. 

WATER  WORKS. 

July  10th,  the  offer  of  Fales  &  Jenks  Machine  Co.  to  fur- 
nish and  deliver  ten  fire  hydrants,  boxes  and  covers  was  ac- 
cepted.    Amount,  $1,400. 

July  Slst,  the  offer  of  R.  D.  Wood  &  Co.  to  furnish  and 
deliver  four  hundred  tons  cast  iron  water  pipes,  was  ac- 
cepted.    Amount,  $10,960. 

August  1st,  the  offer  of  Whittier  Machine  Co.  to  furnish 
and  deliver  on  board  cars  in  this  city  twenty-five  six-inch, 
tweuty*fivc  eight-inch,  and  two  twelve-inch  water  gates,  wus 
ftccepti^.     Amount,  $1,24^.75, 

Augii^l  3d,  the  offer  of  Thoma^^i  Phillips  &  Co.  to  furnish 
I  and  deliver  tive  thousand  pounds  lead  [Mpe  wtis  nccepled. 

'     August  3d,  the  offer  of  L.  IL  Tillinghaiil  &  Co,  to  furnish 
and  deliver  Bve  Uioui$tind  pouiKU  leml  pipe  wan  accepted. 


Digitized  by 


Google 


CITY  DOCUMENT-  [Xo.  30. 


August  22(1,  the  ofler  of  Providence  Architectnnl  Im 
and  Metal  Works  to  repair  the  top  of  the  chimney  of  Cot- 
nish  Engine  House,  Pettaconset,  was  accepted. 

September  2d,  the  offer  of  Congdon,  Carpenter  &  Co.  to 
furnish  and  deliver  ten  tons  pig  lead  was  accepted. 

September  7th,  the  offer  of  Kennetl\  McKay  to  fomidi 
and  lay  slope  paving  for  Fruit  Hill  Reservoir  was  accepted. 

September  10th,  the  offer  of  Chapman  Valve  Manafaetur- 
ing  Co.  to  furnish  and  deliver  six  6-inch  post  hydrants  was 
accepted.     Amount,  $366. 

September  23d,  the  offer  of  Thomas  Phillips  &  Co.  to 
furnish  and  deliver  five  tons  lead  pipe  was  accepted. 

September  23d,  the  offer  of  L.  H.  Tillinghast  &  Co.  ta 
furnish  and  deliver  five  tons  lead  pipe  was  accepted. 

The  average  daily  consumption  of  water  during  the  last 
quarter  was  7,693,963  gallons. 

Water  pipes  were  laid  during  the  quarter,  as  follows : 

30-1 NCH. 

In  Olnoyvlllo  Square,  Town  of  Johnston 296.01  feet 

12-lNCH. 

In  Fennor  and  Thurber's  avenues 1,067.79  feet 

8-INCU. 

In  Burrlngton,  By  field,  Canton,  Carleton  and  Qeorge  streets, 
Douglas  and  Hiver  avenues,  in  Union  avenue.  Town  of 
Cranston,  and  In  Plalnfleld  street.  Dyer,  Thornton  and 
Union  avenues,  Town  of  Johnston 8,847.08  feet 

6-iNcn. 
In  Akcrman,  Allston,  Bergen,  Binney,  Cass,  Cedar, 
Chuthani,  Colfax,  Concord,  Craven,  Day,  Dean,  Derry, 
Karly,  Ktswald,  KUery,  Qoulding,  Grand,  Grandview, 
Hanitll.  Hazel,  llonrlotta,  Jewett,  Kay,  Lan^h,  Lily, 
LlHbon,  Mawnoy,  Mitcholl,  Montague,  Niagara,  Osborn, 
IVnn,  Plain,  Plenty,  Uldge,  Uosedale,  Second,  Social, 
Spruce,  Superior,  Sweetbrler,  Thlrtl,  Van  Zandt,  Wads- 
worth  and  Wild  ntroets,  Aftilcks,  Arlington,  Atlantic, 
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Chapln,  Claremont,  Dexter,  Fainnount,  Highland,  Home, 
Inrlng,  Lexington,  Pomona,  Princeton,  Rangely,  Reser- 
Toir,  Taxedo  and  Washington  avennes,  in  Duffy  court, 
in  Beckwith  and  Chirence  streets,  Lawn,  Linwood,  Nar- 
ragansett  and  Union  avenues.  Town  of  Cranston,  and  in 
Lawn  and  Union  avenues  and  Library  court.  Town  of 
Johnston 21,819.92  feet. 


ToUl 32,590.77  feet 

or  6.17+  miles. 

Water  pipes  were  removed  during  the  quarter,  as  follows  : 

6-INCH. 

In  LOy  and  Spruce  streets 96.09  feet. 

or  .007 —  miles. 

Statement  of  sizes  and  lengths  of  pipe  laid  since  the  com- 
mencement of  the  work : 

i5-lneh : ,..  10,084.00  feet. 

ao-inch 50,893.04  feet. 

H-inch 43,418.92  feet. 

SO-inch 9, 626. 59  feet. 

IWncli 31,922.58  feet. 

IJ-inch 75,071.29  feet 

10-inch 14,652.26  feet 

8-lDch 189,148.89  feet 

6-inch 830,459.90  feet 

Total 1,264,277.47   feet 

or  239.45 —  miles. 


Twenty-eight  fire  hydrants  were  set  during  the  quarter, 
one  in  each  of  the  following  locations  : 

Clarence  street,  Cranston,  northeast  comer  of  Orchard  street. 
Clarendon  street,  Cranston,  northeast  comer  of  Clarence  street 
Coneord  street,  east  side,  about  240  feet  north  of  Frost  8tre«?t 
Cranston  street,  Cranston,  west  side,  between  Richard  Fenner's  tiouse  and 

Sim  street 
Cranston  street,  Cranston,  west  side,  between  Richard  Fenner's  house  and 

Elm  street. 
Cranston  street,  Cranston,  west  side,  between  Richard  Fenner's  house  and 

Bm  street 
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Cranston  street,  Cranston,  west  side,  between  Richard  Fenner's  house  and 
Elm  street. 

Douglas  avenue,  northerly  side,  about 270  feet  east  of  Sherwood  street. 

Eaton  street,  north  side,  at  the  westerly  comer  of  Swan  street. 

Elm  wood  avenue,  Cranston,  west  side,  about  160  feet  south  of  Fenner 
street. 

Fenner  avenue,  east  side,  at  the  northerly  comer  of  Akerman  street 

Fort  avenue,  Cranston,  west  side,  about  135  feet  south  of  Ocean  street. 

George  street,  north  side,  about  115  feet  west  of  Brook  street. 

Grand  street,  west  side,  about  450  feet  south  of  Potter's  avenue. 

Gray  street,  east  side,  about  800  feet  from  angle  in  street. 

«Tewett  street,  north  side,  about  500  feet  west  of  Senter  street. 

Narragansett  avenue,  Cranston,  east  side,  at  the  southerly  corner  of  Beck- 
with  street. 

Park  avenue,  Cranston,  southwest  comer  of  Elmwood  avenue. 

Park  avenue,  Cranston,  south  side,  opposite  Grace  street 

Plainfield  street,  Johnston,  southerly  side,  about  860  feet  west  of  Andrews 
avenue. 

P]ainfield%treet  Johnston,  southerlyside,  about  5G0  feet  east  of  the  junction 
of  Thornton  avenue  and  Plainfield  street 

Plainfield  street  Johnston,  southerly  side,  opposite  the  junction  of  Thorn- 
ton avenue  and  Plainfield  street. 

Sea  View  avenue,  Cranston,  west  side,  about  235  feet  south  of  north  line  of 
estate  of  Benjamin  J.  Potter. 

Shaw  avenue,  Cranston,  northwest  comer  of  Allen's  avenue. 

Smith  street,  Cranston,  northeast  corner  of  Germania  avenue. 

Sullivan  street,  north  side,  about  359  feet  west  of  Hamilton  street 

Union  avenue,  Johnston,  north  side,  at  the  westerly  comer  of  Whitehall 
street. 

Union  avenue,  Johnston,  north  side,  about  450  feet  east  of  Webster  avenue. 

The  total  number  of  fire  hydrants  is  now  fourteen  hundred 
and  sixteen ;  thirteen  hundred  and  ninety  flush  and  twenty- 
six  post  hydrants. 

The  work  of  laying  the  following  list  of  water  pipes  was 
in  process  at  the  close  of  the  quarter  : 

No.  of  resolation.    Date  of  Approval. 

365.     July    18,     1888,     Mount  Pleasant  avenue^  extension 

from  ChiilkMone  avenue  io  Umiih 
^hyfet.  h21S.5  feei  of  12-mck 
pipe  hid;  ifte  balance  cannoi  be 
propethj  laid  unlit  the  sireei  i$ 
graded. 
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lolatloii.    Dftteof  approvftl. 

Jan.  3,  1891,  High  stteety  Hartford  road  and 
Rocky  Hill  avenue^  Johnston: — 
ly681.39  feet  of  8  inch  pipe 
laid  in  Hartford  road^  and  256,04 
feet  of  30'inch'  pipe  in  High 
street. 

Aug.      7,  *<      Plainfield  street^  Johnston^  from 

Andrews     avenue    to     Thornton 
Worsted  Mills. 

Sept.  19,  '«  Cranston  street,  Cranston^  from 
Elm  street  to  Town  Hall,  in 
Knightsville. 

•rk  had  not  commenced  upon  laying  water  pipes  in  the 
ring  streets,  September  30,  1891  : 

{•olntlon.    Date  of  approval. 

Sept.  30,       1891,    Plain  and  Cato  streets,  Cranston. 
**       "  *'      Lexington   avenue,  from  Melrose 

street  easterly. 
**       "  «♦       Calla  street,  from  Broad  to  Eddy. 

**        "  "       Taylor   street    and    Marlborough 

avenue. 
*'        "  '*       Calla    street,  Jrom  Broad  street 

westerly. 
•*       **  **      Depot    avenue,     Cranston,  from 

end  of  pipe  easterly, 
•*        "  "      Metcalf  street,  from  end  of  pipe 

northerly. 
*•        **  "       Narragansett    avenue,    Cranston, 

from  end  of  pipe  southerly. 
'*        '*  **       Orchard    street,    Cranston,  from 

end  of  main  to  Clarence  street. 
* '        *  *  *  *       Pla  in  street,  from  end  of  pipe  near 

Lockwood  street  southerly. 
*'       *'  "       liosedale  and  Ellei*y  streets. 
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During  the  quarter  one  hundred  and  eighty-seven  water 
meters  were  set,  of  which  numl>er  seven  were  to  replace 
other  metera.     The  use  of  one  meter  was  discontinued. 

The  following  meters  were  in  use  at  the  close  of  the 
quarter : 


Kl^D. 

Sub. 

i 

3,031 

X-In. 

Mn. 

Uln. 

2.in. 

6 

3 

SO 

3.1a. 

44b. 

RaH  A:  FItta.  nUtnn 

W5 

146 
22 
173 

1 

40 
24 
77 

sjn 

Ball  &  Fitts,  rotary 

6 

e 

3 

4 

0 

CrowD*. ....* 

4.e« 

1 

247 
13 

948 

1 

26 

urn 

Falei.  Jenlu  &  Sons 

1 

ThoniffOD ...« 

6 

2 
1 

m 

WorthiDffton 

1 
8 

M 

7.961 

1.270 

m 

lUt 

31 

11 

•jn 

Five  plumbers*  licenses  were  issued  during  the  quarter, 
making  the  toUil  number  seventy-seven,  all  of  which  expire 
December  31,  1891. 

Eight  hundred  and  fifty-four  plumbing  permits  were 
issued  during  the  quarter. 

Two  hundred  and  ninety -nine  applications  for  water  were 
made  during  the  quarter,  making  the  total  number  Septem- 
ber 30,  1891,  seventeen  thousand  one  hundred  and  sixty- 
nine. 

The  number  of  new  service  stops  opened  during  the  quar- 
ter was  two  hundred  and  seventy-three. 

Tlie  total  number  of  service  stops  opened  to  September 
30,  1891,  inclusive,  was  si.xteen  thousand  four  hundred  and 
fifty-two.  The  number  in  actual  use  September  30,  1891, 
was  fifteen  thousand  five  hundred  and  eighteen. 
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The  amount  of  bills  approved  on  account  of  water  works . 
from  July  1  to  September  30,  1891,  inclusive,  was 

For  construction  and  extension,  .         .         $47,793  66 

Classified  as  follows : 

Fruit  Hill  reservoir  for  repairs $24,406  84 

Laying  water  pipes 9,646  39 

Cast  iron  water  pipe 3,515  31 

Fruit  Hill  reservoir,  for  construction 2,592  69 

Service  pipe 1,719  92 

Stop  valves 1,248  76 

Special  castings 1,120  78 

Fire  hydrants,  boxes  and  covers 978  20 

Laying  service  pipes 969  51 

Labor  on  and  carting  pipe 711  56 

Taps  and  stops 263  60 

Bam  expenses 226  02 

Wharf  salaries 178  60 

Tools 163  21 

Horses,  wagons,  harnesses,  etc 63  68 

$47,793  66 

For  maintenance, $17,512  67 

Classified  as  follows : 

Pkttaconskt  Pumping  Station. 

Coal  and  wood $2,i!88  31 

Sundries 1,082  62 

Firemen 767  U 

Engineers 627  25 

Supertuteadenco 2^1  m 

C^pe  <3f  graundM  *..•,,...,...<... wm  na 

Lfghu , * , lW<j  IKJ 

CorllM  ptiiaplog  engine  and  hou^e 17."^  m 

OU^  wmtte  and  p*it'kiiib' , 17:i  »3 

lAJbpf ou fuel* .,*..*.... m  in 

WarthJ&gtoii  pumping  engine .,...,,...  . i^  di 

fleat«9lait«.*.»*>^ *,,,«...*««* 52  7a 

£anirxp«nii«tt*..,..* «.«i,..^^,.............., 51  20 

Oofftlib  pinnpfng  enitoe. .,., 3  is 

Amciiittt  crarrled  iorw&rri*. 90^053  so 
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Amoant  brought  forward ffl^MI 

SOCKANOSSET  RESERVOIR. 

Watchman $136  50 

Sundries 35  21 

ini 


Hope  PimpiirG  Stattok. 

Engineers $575  S5 

Firemen 515  77 

Hope  pumping  engine,  No.  1 190  04 

Care  of  grounds 122  50 

Lights 94  00 

Oil,  waste  and  packing 46  18 

Sundries 35  74 

Hope  pumping  engine.  No.  2 20  21 

urn 


Hope  Reservoir. 

Sundries $1«288  87 

Watchman 204  75 

l.« 

Pipe  Like  and  Service  Stops. 

Repairs $2,025  01 

Superintendence—salaries 050  00 

%m 

Meter  Department. 

Water  meters $1,150  96 

Setting  and  repairing  meters 900  47 

J;ll« 

Miscellaneous. 

Clerks'  and  inspectors'  salaries $2,704  57 

Telephone  lines 281  56 

Bam  expenses 240  87 

Analyses  of  water '  ill  00 

Horses,  wagons,  harnesses,  etc 58  99 

Sundries 51  02 

Public  drinking  fountains  and  troughs 18  25 

Pipe  yard,  office  expenses 4  75 

3,471 

$17,511 
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Tlie  iimount  of  expenditures  from  July  1  to 
Septeiijl>er  30,  ]8*Jlj  iticlusive,  was      .         .         165,306  33 

The  total  expendituras  to  September  30, 
1891,  inclusive,  were  ,         ,         .  *7,335,]02  76 

The  net  expenditure  for  construcUon  and  extension  from 
J  uly  I  to  StptembpT  30,  1891,  Inclusive,  was. 84*i|5l3  yft 

The  net  exiienditure  for  construction  aad  extotmlon  to 
September  30, 1891,  Inclusive,  was -..,.. '■ ^  ■        fi,6ti6,4*i3  3a 

Tlje  nei  expenditure  for  nialntenauce  from  July  1  to  Sep- 
tember 30, 1891,  inclusive  WEia 11,^81  41 

The  uet  expenditure  for  m&inten&nce  to  Septeinber  30^  i^t, 
inciusivep  was...- .»*,,4 1,021,670  00 

Bills  deposited  with  the  city  treu^urcr  for 
collection  from  July  1  to  Sopteraber  30»  1891, 
inclusive,  amounted  to        .         _         .         *         $4(j,085  86 

Ail  fullowe : 

Wtter... $3fl,8ll>  37 

Water  meters -  ^ 3,71^=*  30 

SetUng  and  repairing  meter^j Ijiao  02 

Rent  of  real  e^ntate...^...... 308  03 

Old  Iron  from  Pettaeonsat  punii>iDg  i^tatioii ..*  246  20 

Penalties.... 38  00 

Pftmmnently  clofllnB  service  t^tops 20  00 

Qjtk&A  from  Hope  reservoir. ,..,,..,, ...,. 15  00 

Labor  and  tuaterlaJ^,  laying  service  plpe.%  ete  — ..  07H  75 

Bfpxijjg  wftt^r  pl|ws  at  Sudin  s£r«!£  bridge 30  00 

Manure  from  bRrn ...,****.♦*,♦»*♦  w ,,.  *  w  *  12  00 


$^\m  U6 


During  the  quarter  coupons  from  bills  col- 
lecteil  have  been  returned  by  the  city  treasurer* 
and  receipted  fur,  umouQiing  to     -         .         <      $12,513  50 

Afi  follows : 

WfttCET... ,,.^*,.* ,..».. S36,044  66 

Wsliriiielen«,,...*in^.*.,. 3.Tta  M 

iStfttiits  «p4  n^pulrttijc mi^U*rs^ ,,..., 1,286  01 

JUnoual carried  torwurd .*.. $41,009  w 
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Amount    rought  forward. $41,009  20 

Rent  of  real  estate 296  52 

Old  iron  from  Pettaconset  pumping  station .' .  246  20 

Penalties 38  00 

Permanently  closing  service  stops 20  00 

Grass  from  Hope  reservoir 15  00 

Labor  and  materials,  laying  service  pipes,  etc 757  58 

Boxing  water  pipes  at  Smith  street  bridge 30  00 

Manure  from  bam 12  00 

$42,513  50 

The  amount  of  bills  approved  od  accoant  of  water  work 
for  the  fiscal  year  ending  September  30,  1891,  inclusive,  in 

For  construction  and  extension,         .         .         $175,366  1 

Charged  as  follows  : 

Fruit  Hill  reservoir,  for  repairs 979,630  54 

Fruit  Hill  reservoir,  for  construction 4,136  55 

Cast-iron  water  pipe 39,338  28 

Laying  water  pipes 23.321  64 

Fire  hydrants,  boxes  and  covers 7,205  52 

Special  castings 4,174  15 

Service  pipes. 3,969  85 

Stop  valves 3,508  50 

Laying  service  pipes 3,144  89 

Labor  on  and  carting  pipes 1,771  51 

Taps  and  stops 1,645  15 

Rent  of  wharf  and  pipe  yard 1,250  00 

Barn  expenses 770  77 

Wliarf  salaries 680  25 

Tools 557  67 

Horses,  wagons,  harnesses,  etc 260  85 

S175.366  12 

For  maintenance $80,288  3 

Classified  as  follows  : 

^  Pkttaconset  Pcmpixo  Station. 

Coal  and  wood $7,301  89 

Sundries 2,888  30 

Firemen 2,529  32 

Engineers 2,508  55 

Amount  carried  forward 915,228  06 
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Amount  brought  forward $15,228  06 

Superintendence r l,OiK)  00 

Lights 791  60 

Real  estate 644  00 

Care  of  grounds 629  45 

Labor  on  fuel , 521  83 

Oil,  waste  and  packing 516  65 

Corliss  pumping  engine  and  house 512  86 

Bam  expenses 234  08 

Worthington  pumping  engine 106  94 

Cornish  pumping  engine 65  76 

Cornish  engine  house 28  86 


SOCKANOSSBT  RESERVOIR. 

Watchman $547  50 

Sundries. 199  77 


Hope  Pumpiico  Station. 

Engineers $2,247  37 

Firemen 1,872  45 

Coal  and  wood 1.679  58 

Sundries 1,204  02 

Care  of  grounds 979  58 

Lights 447  25 

Hope  pumping  engine,  No.  2 ^ 386  34 

Hope  pumping  engine.  No.  1 206  18 

Oil,  waste  and  packing / 131  29 


Hope  liRSERVoiK. 

Sundries $4,229  09 

Watchman a%  65 


Pipe  Line  and  Service  Stops. 

Repairs $5,309  47 

Superintendence— salaries 2,606  35 


$20,268  87 


747  27 


9,152  06 


5,062  74 


7,915  82 


Mkter  Department. 

Water  meters,,.. , $11,767  66 

Setting  and  n-piilrhig  meters ...     4,093  50 

15,861  16 

Amount  c&rrlt^  forward $59,007  92 
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Amoant  brought  forward $90^  > 

MiSCKLLAKBOUS. 

Clerks'  and  inspectors'  salaries $12;348  78 

Town  of  Cranston,  tax 6^600  00 

Bam  expenses 884  62 

Telephone  lines 560  18 

Analyses  of  water 401  25 

Town  of  North  Providence,  tax 400  00 

Prevention  of  defilement  of  the  Pawtuxet 868  03     . 

Sundries 212  74 

Horses,  wagons,  harnesses,  etc 188  59 

Public  drinking  fountains  and  troughs 163  00 

Real  estate  at  Pawtuxet 87  60 

Pipe  yard,  office  expenses 58  86 

Town  of  Lincoln,  tax 16  80 

lUSMtt 

$80,28831 


SEWERS. 

Daring  the  quarter  ending  September  30,  1891,  two  hun- 
dred and  five  permits  were  issued  to  drain  layers ;  one  hun- 
dred and  thirty-four  for  new  work,  and  seventy-one  for 
extension  and  repair  of  drains^ 

« 
One  drain-layer's  license  was  issued  daring  the  quarter, 
making  the  total  number  twenty-nine,  all  of  which  expire 
December  31,  1891. 

July  7th,  the  proposal  of  Smithfield  Granite  Company  to 
furnish  and  deliver  the  cut  granite  for  the  outlet  chamber  of 
section  one,  for  the  improved  sewerage  system,  was  ac- 
cepted.    Amount,  $600. 

July  14th,  the  offer  of  George  R.  Newman  to  fill  overthe 
arch  of  the  sewer  in  Blackstone  park,  was  accepted. 

July  24th,  the  proposal  of  New  England  Steam  Brick  Co. 
to  furnish  and  deliver  six  hundred  thousand  bricks  for  the 
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improved  sewerage  system  was  accepted,  and  a  contract  was 
subsequently  executed.     Amount,  $5,100. 

July  29th,  the  proposal  of  Durantaye  &  Rankin,  of  East 
LoDgmeadow,  Mass.,  to  furnish  and  deliver  the  cut  sand- 
stone for  the  outlet  chamber  of  section  one,  for  the  improved 
sewerage  system,  was  accepted,  and  a  contract  was  subse- 
quently executed.     Amount,  $975. 

August  17th,  the  proposal  of  Frederick  E.  Shaw  to  fur- 
nish and  deliver  sewer  pipes,  etc.,  was  accepted,  and  a  con- 
tract for  the  same  executed.     Amount,  $4,404.20. 

August  20th,  contracts  for  the  consti-uction  of  lateral 
sewers,  which  were  subsequently  executed,  were  awarded  as 
follows,  namely : 

[Tbe  amoDiits  gtren  tMlow  art  what  are  estimated  will  be  paid  the  oontraeton  for 
labor,  and  do  not  Inelode  cost  of  Inspection  and  materials,  or  rook  ezoaTatlon.] 

To  Frederick  E.  Shaw. 

How  of  reeolntlon.   Date  of  approval. 

403.  June  24,  1891,   Hahey    street^     from 

Congdon  street^  about 

140 feet  easterly,        .  $91  40 

404.  "      "       *•       Wilson     street,    from 

Fuller  to  Gilmore,      .  359  00 

463.     July  21,      "      Jefferson   street,  from 

Common  to  Orms,      .  627  70 

To  John  Keogh. 


416.     July     7,   1891,   Sotodoin,       Appleion 

H                                          and  Ddaim  streets. 

$2,370  50 

^K    417.        "      •*        **       Gardner    street^  from 

^^                                            Gttmjt  to  luwwie^. 

542  80 

^^^ 
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To  George  R.  Newman. 

No.  of  resolution.    Date  of  approval. 

371.     June  20,  1891,   JPerkins    street^  from 

Pearl  to  A,         .         .        $1,030  95 

425.     July     7,     •*       Geslerslreetj/romVin- 

Ion  to  Enight,    .         .  836  40 

487.  Aug.    7,      **      B  street,  from  Crans- 

ton to  Central,    .         .  1,274  00 

488.  **        *'      **      Hanover    street,  from 

Cranston  to  Dexter,    .  2,239  45 

September  11th,  a  contract  for  the  construction  of  the 
following  lateral  sewer,  which  was  subsequently  executed, 
was  awarded  as  follows,  namely : 

To  George  R.  Newman. 

No.  of  resolution.    Date  of  approval. 

531.  Sept.  9,  1891,  JEast  street,  from  Ar- 
nold  street  northerly/, 
about  100  feet,  .         .  $202  00 

During  the  quarter   the  construction   of   the    following 
sewers  was  completed,  namely  : 

No.  of  resolution.    Date  of  approval.  Date  of  oompletiM< 

Elmwood  Division, 
Section  5,  Improved 
Sewerage  System,  .  June  14,  1891. 
740.  Dec.  22,  1890,  Manton  avenue, from 
Amherst  street  to 
Joslin,    .         .         .  July  20,  1891. 

79.  Feb.    5,1891,    Prospect  street,  from 

Ilalsey  to  Hidden,   .  Sept.  15,  1891. 

80.  «<       <•      <«        Warren  street,  fom 

Fuller  to  Dexter,     .  Aug.    1,  1891, 
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■e.orNMl«ttoB. 

139. 

Mar. 

21,: 

1891, 

Brownell  street  Jrom 

summit    to  Holden,  Aug.  10,  1891- 

140. 

(4 

44 

44 

Irving  avenue^  from 

Arlington  to  Tdber,  Aug.  12,  1891. 

141. 

4< 

44 

44 

Smithy  Davis    and 

Jefferson  streets,      .  Aug.    5,  1891. 

157. 

April 

1, 

44 

Florence  street, from 
Amherst  to  Manion 
avenue,           .        .  Aug.  29,  1891. 

158. 

44 

44 

44 

Ford    street,   from 

Cranston  to  DeoUer,  July  18,  1891. 

159. 

44 

44 

44 

Julian  street,  from 
Amherst  to  Manton 
avenue,            .         •  Aug.  25,  1891. 

199^ 

44 

u, 

44 

Dale    street,    from 
AtwelVs    avenue    to 
West         Exchange 
street,     .         .         .  Aug.  14,  1891. 

200. 

44 

«« 

«( 

Lily,    Spruce    and 

McAvoy  streets,       .  Sept.  11,  1891. 

211. 

44 

17, 

<4 

East  street,  f'om  end 
of  sewer  to  Arnold 
street,     .         .         .  Aug.  18,  1891 

212. 

44 

<4 

14 

Harrison^      Wihon 
and         ChnHitution 
streets,    .         .         .  Sept.  21,  1891. 

239. 

May 

2, 

(4 

Plenty  street,  from 
summit  in  Plenty  to 
Broad,  .         .         .  July     6,  1891. 

MO. 

•  t 

«t 

»» 

WuOiUnud       street, 
from  HfihhntoPitrk,  Si^pL    1,1891. 

A97. 

«• 

21. 

4C 

Ihifpital  street,  from 

South  to  Point,        .   A ug,  2 1 ,  1 8 9 1 . 

K»4, 

JUQG  24, 

«» 

Wilmn  Ktreel^  from 

Fuller   to   Qilmore,  Sept.  23*  18D1. 
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No.  of  reaolutlon.    Date  of  approval.  Date  of  compleCton. 

417.     July     7,  1891,   Gardner  street^  from 

Camp  to  Knowlea^  .  Sept.  28, 1891. 
531.     Sept.   9,     **       East  street,  fiomAr- 

nold  street  northerly, 

about  100  feet,        .  Sept.  29,  1891. 

At  the  close  of  the  quarter,  work  upon  the  following 
sewers  of  the  Improved  Sewerage  System  was  in  progress, 
namely : 

Disposal  Division,  Iron  Pipe  Outlet  Sewer. 
Disposal  Division,  Section  1. 
Elmwood  Division,  Section  2. 
Elmwood  Division,  Section  6. 
Elmwood  Division,  Section  7. 
Elmwood  Division,  Section  8. 
Elmwood  Division,  Section  9. 

No.  of  reaoltttlon.    Date  of  approral. 

55.  Feb.     2,  1891,  Dexter  street,  from  Cranston  to  Pot- 

ter's  avenue. 

56.  ««       ««        *«      Hamilton,  Irving  and  Melrose  streets. 

57.  *•        **       *«      Humboldt    and    Wayland  avenues; 

thence  through  land  deeded  to  the  city 
to  Butler  avenue;  thence  through 
Blackatone  Park  to  Seekonk  River. 

Work  upon  the  follow! tig  lateral  sewora  was  in  progress 
at  the  close  of  the  quarter,  namely  : 

No,  ot  reioLutioD-    D*te  of  ippr^taU 

160.     April    1,  181*1,  Kmwks    Bfreet^  from    Pleasitnt  io 

lyg,        '*      14*     **      Bilker    avenue.    High     wirttt     amd 
Broadway, 


"r 
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No.  of  reiolatloii.    Date  of  approTal. 

296.    May    21,  1891,  Greenwich^     Oakland    and    Public 

streets. 
371.    June   20,     **      Perkins  street^  from  Pearl  to  A. 
463.    July    21,     **      Jefferson    street^  from    Common   to 

Orms. 

Work  upon  the  following  sewers,  completing  the  work 
ordered  by  the  city  council,  had  not  commenced  September 
30,  1891,  viz. : 

Ho.  ofretolatlon.    Dateof  approTal. 

238.    May      2,  1891,   Congdon     street^  from    Jenckes    to 

Halsey. 
295.       *•       21,     **       Cranston  street,  fi^om    WendeU    to 

Bridgham. 
403.    June    24,     **      HaUey  street ,  from  Congdon  about 

140 feet  easterly. 
416.     July      7,     •*      Bowdoin,    Appleton    and    Delaine 

streets. 
425.        «*        **      •'       Gesler  street,  fi^om  Vinton  to  Knight. 

487.  Aug.    **      **      B  street,  from  Cranston  to  Central. 

488.  ••        *•      '*      Hanover   street,   from    Cranston  to 

Dexter. 

593.  Sept.  22,      •*       Oakland  street  and  Potter'* s  avenue. 

594.  •*       *•      **      Burnett  street,  from    Greenwich   to 

Dexter. 

595.  •*•        **      *•      Mawney  street,  from   Greenwich   to 

Dexter. 

617.  "      30,     **       Vourlland  and  Gesler  streets. 

618.  **       **      **      EraMiti^  fitreet,  ftoiti  AttvelPs  au^nne 

to  Mitnton, 
61U*       >•       "      **      Parade  sit  eet^f mm  Willow  to  Crans- 

km. 
_  B 10  -        •  *       II      *  *        Wilmr^  stret^t ,  ft  om  Gilm  ore  io  Con- 

sti/Htion, 
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The  amount  of  bills  approved  on  account  of  sewers  from 
July  1  to  September  30,  1891,  inclusive,  was 

For  Construction. 

Regular  appropriation $50,885  73 

Improved  sewerage  appropriation 199,541  32 


$2i9|927  05 


Charged  as  follows : 


r 


Materials $35,125  09 

Rent  of  wharf  and  pipe  yard 760  00 

Testing  cement 646  09 

Sandries,  improved  sewerage  ssrstem 478  If 

Sundries 203  27 

Tools 5  95 

Sewer  in  Baker  avenue,  High  street  and  Broadway. .  66  60 
Sewer  in  BrowneU  street,  from  summit  near  Park  to 

Holden 518  62 

Sewer  in  Dale  street,  from  Atwell's  avenue  to  West 

Exchange  street 441  12 

Sewer  in  East  street,  from  end  of  present  sewer  to 

Arnold 252  95 

Sewer  in  East  street,  from  Arnold  street  northerly 

about  100  feet 208  71 

Sewer  in  Florence  street,  from  Amherst  to  Man  ton 

avenue 3,741  97 

Sewer  in  Ford  street,  from  Cranston  to  Dexter 1,951  97 

Sewer  in  Gardner  street,  from  Camp  to  Knowles 1,480  54 

Sewer  in  Greenwich,  Oakland  and  Public  streets —  11,037  28 

Sewer  in  Harrison,  Wilson  and  Constitution  streets.  1,350  09 

Sewer  in  Hospital  street,  from  South  to  Point 439  56 

Sewer  in  Irving  avenue,  from  Arlington  to  Taber. ...  619  08 
Sewer  in  Jefferson  street,  from  Common  to  Orms. ...  615  77 
Sewer  in  Julian  street,  from  Amherst  to  Manton  ave- 
nue   3,144  24 

Sewer  in  Knowles  street,  from  Pleasant  to  Cypress. .  2,649  21 

Sewer  in  Lily,  Spruce  and  Mc Avoy  streets 1,732  81 

Sewer  in  Manton  aveuue,  from  Amherst  street  to 

Joslin 1,943  01 

Sewer  in  Perkins  street,  from  Pearl  to  A 990  26 

Stmer  in  Plenty  street,  from  the  5UinmU  to  Brtind...  417  80 

iiewer  in  Pros|Hit't  aire^U  from  Httlst»y  U>  Hldibn —  IJIT  02 
Sewer  in  Smith  strt^t^t,  fram^tate  to  Charles,  and  aUo 

to  the  river..*  * *  —  .  78  61 

Sewer  i  n  ^mUh,  Dn via  and  Jefferson  stret^ts 4,406  7% 

Sewer  In  Warrun  street,  from  Fuller  lo  Dext«r. . . , . .  l^flTB  84 

Amuutit  carded  forwaid ..tTT^CEtl  9^ 
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Amount  brought  forward $77,831  90 

Sewer  in  Wilson  street,  from  Fuller  to  Gilmore 28  35 

Sewer  In  Woodland  street,  from  Uolden  to  Park 704  49 

Sewer  In  Dexter  street,  from  Cranston  to  Potter's 

avenue 24.048  35 

Sewer  in  Disposal  Division,  Section  1 3,778  01 

Sewer  In  Elmwood  Division,  Section  2 22,45!)  14 

Sewer  in  Elmwood  Division,  Section  5 3,938  18 

Sewer  In  Elmwood  Division,  Section  6 26,991  01 

Sewer  in  Elmwood  Division,  Section  7 31,805  12 

Sewer  In  Elmwood  Division,  Section  8 9,415  15 

Sewer  In  Elmwood  Division,  Section  9 ({,181  35 

Sewer  in  Hamilton,  Irving  and  Melrose  streets 10,456  94 

Sewer  in  Humboldt  and  Wayland  avenues  and  Black- 
stone  Park 17.862  55 

Iron  Pipe  Outlet  Sewer  in  Disposal  Division 10,236  63 

Contract  reservations 4,189'  88 

$249,927  05 

For  maintenance, $7,369  80 

Charged  as  follows : 

Cleaning  basins  and  sewers $3,810  12 

Repairing  basins  and  sewers 719  29 

Horses,  wagons,  harnesses,  etc.. 590  74 

Inspection  of  connections 564  37 

Bam  expenses 419  31 

Cleaning  and  repairing  old  drains 371  59 

Salary— superintendent 351  00 

Tools 340  09 

Sundries 90  56 

Cleaning  private  connections 54  86 

Telephone  lines 39  40 

Filling  cisterns,  etc 18  47 

$7,369  80 

Tbn  n§i  4ucpetidUur«  for  eonstntcUon  of  sew  era  to 

iiei^teinbi'r  ^K  imu  inchi^l vu,  was. . - . » * $* «M,435  IB 

Tb«  ne£  eapttmliturts  for  malut*; nance  of  sewers  to 

:iept«iiiUer  ao,  isyi.  Inclusive,  was 336,163  48 

BtUs  depoait^J  witli  the  city  treasiuer  for 
collection  from  July  1  to  Septtsmber  30,  ISyi, 
bclQuivc,  umouatijd  tti    .         .         .         «         .         $220  21 
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As  follows  : 

Cleaning  private  connections $96  40 

Labor  building  and  repairing  drains 46  18 

Filling  cisterns,  etc 18  00 

Use  of  pump 3  71 

Sundries 2  00 

Old  hose 1  90 

Pumping  out  £ddy  street 1  00 

Sewer  material  for  building  drains 52  OT 

9220  21 

During  the  quarter,  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer, 
and  receipted  for,  amounting  to       •         .         .        $435  0^ 

As  follows : 

Cleaning  private  connections $108  65 

Labor  building  and  repairing  drains 46  13 

Pilling  cisterns,  etc , 18  00 

Use  of  pump 3  71 

Sundries 2  00 

Old  hose 1  90 

Pumping  out  Eddy  street 1  00 

Sewer  material  to  New  York,  Providence  and  Bos- 
ton Railroad  Company 196  58 

Sewer  material  for  building  drains 52  07 

$425  04 

The  amount  of  bills  approved  on  account  of  sewers  fortb 
fiscal  year  ending  September  30,  1891,  inclusive,  was 

For  Construction. 

Regular  appropriation $101,739  28 

Improved  sewerage  appropriation 464,436  04 


$566,175  2 


Charged  as  follows : 


Materials $112,935  31 

Tools 12,971  85 

Testing  cement 2,179  89 

Sundries,  Improved  sewerage  system 2,071  05 

Amount  carried  forward $130,158  10 
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Amoant  brought  forward $130,168  10 

Rent  of  wharf  and  pipe  yard 1,500  00 

Sundries 203  27 

Additional  catch-basins 174  17 

Clerk's  salary 33  00 

Sewer  in  Acorn  street,  from  Atwell's  avenue  to  West 

Exchange  street 1,034  27 

Sewer  in  Almy  street,  from  High  to  Broadway 1,475  82 

Sewer  in  Arlington  avenue,  from  Irving  to  Angell 

street 2,751  67 

Sewer  in  Asia  street,  from  Arthur  avenue  to  Amer- 
ica street 513  67 

Sewer  in  Atwell's  avenue,  from  America  street  to 

Kniglit 320  23 

Sewer  in  Baker  avenue.  High  street  and  Broadway. .  66  60 

Sewer  in  Broad  street,  from  Stewart  to  Summer. ...  701  11 
Sewer  in  Brownell  street,  from  summit  near  Park  to 

Holden 518  62 

Sewer  in  Clemence  street,  from  Westminster  160  feet 

northerly 384  87 

Sewer  in  Dale  street,  from  Atwell's  avenue  to  West 

Exchange  street , 441  12 

Sewer  in  Dodge  and  Cranston  streets 1,333  65 

Sewer  in  East  street,  from  end  of  present  sewer  to 

Arnold ; 252  95 

Sewer  in  East  street,  from  Arnold  northerly  about 

100  feet 203  71 

Sewer  in  Eddy  street,  from  Tallman  to  Ship 294  88 

Sewer  in  Florence  street,  from  Amherst  to  Manton 

avenue 4,135  42 

Sewer  in  Ford  street,  from  Cranston  to  Dexter 2,273  12 

Sewer  in  Gardner  street,  from  Camp  to  Knowles 1,480  54 

Sewer  in  Greenwich,  Oakland  and  Public  streets 11,037  28 

Sewer  in  Harkness  street,  from  High  to  Broadway. .  1,611  10 
Sewer  in  Harrison,  Wilson  and  Constitution  streets.  1,350  09 
Sewer  in  Harvard  avenue,  from  Taylor  street  west- 
erly   595  20 

Sewer  in  Hospital  street,  from  South  to  Point 439  56 

Sewer  in  Irving  avenue,  from  Arlington  to  Taber. ...  619  08 

Sewer  in  Jefferson  street,  from  Common  to  Orms. ...  615  77 
-      .             ^>,slm  street,  from    Atwell's  avtnue  to 

Ajalittreti  street- ^ 1,^)5  T2 

r  In  JulUn  streeip  from  Amherst  to  Mnnton  ave- 

nm ^ ^ "^ 3,144  :m 

In  Kntght  street^  from  the  suniuilt  to  Crans- 

62^  42 

rJa  KnowJes  street,  from  Pletiaant  to  Cypress.  S,649  21 

Stwit  ill  Lily,  Eipnif^i?^  nnd  MeA voy  streets , , .  l J32  81 

In  Mmiion  avenue,  (torn  Amherf^t  street  to 

JoiliH **-t *.......... 4,3H7  53 

Anount  <»friid  lofwatd. $180,4*36  so 
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Amoant  brought  forward $180^466  80 

Sewer  in  Meader  street,  from  Almy  to  Harkness. ...  601  45 

Sewer  in  Oak  street;  from  the  sammit  to  Parade. ...  421  79 

Sewer  in  Parade  street,  from  Willow  to  High. 1,131  72 

Sewer  in  Perkins  street,  from  Pearl  to  A 990  36 

Sewer  in  Plenty  street,  from  the  summit  to  Broad. . .  1,022  64 

Sewer  in  Prospect  street,  from  flalsey  to  Hidden. . . .  1,117  62 
Sewer  in  Smith  street,  from  State  to  Charles,  and 

also  to  the  river 2,806  91 

Sewer  in  Smith,  Davis  and  Jefferson  streets 5,245  97 

Sewer  in  Sutton  street,  from  the  summit  to  Atwell's 

avenue 714  96 

Sewer  in  Vinton  street,  from  Asia  to  Atwell's  ave- 
nue.   1,350  93 

Sewer  in  Warren  street,  from  Fuller  to  Dexter 1,378  84 

Sewer  in  Williams  street,  from  the  summit  to  Ben- 
efit   fi3  67 

Sewer  in  Willow  street,  from  Parade  to  Sycamore. . .  904  06 

Sewer  in  Wilson  street,  from  Fuller  to  Gilmore 28  36 

Sewer  in  Woodland  street,  from  Holden  to  Park 704  49 

Sewer  in  Toung  Orchard  avenue,  from  Governor 

street  to  Ives » 1,497  03 

Sewer  in  Dexter  street,  from  Cranston  to  Potter's 

avenue 26,068  87 

Sewer  in  Disposal  Division,  Section  1 24,301  42 

Sewer  in  Elmwood  Division,  Section  2 58,968  87 

Sewer  in  Elmwood  Division,  Section  5 57,387  47 

Sewer  in  Elmwood  Division,  Section  6 50,150  91 

Sewer  in  Elmwood  Division,  Section  7 46,504  16 

Sewer  in  Elmwood  Division,  Section  8 23,464  62 

Sewer  in  Elmwood  Division,  Section  9 7,287  34 

Sewer  in  Hamilton,  Irving  and  Melrose  streets 10^673  25 

Sewer   in    Humboldt  and  Wayland   avenues  and 

Blackstone  Park 22,759  58 

Iron  Pipe  Outlet  Sewer  in  Disposal  Division 25,511  04 

Contract  reservations 12,244  88 

$566,175  32 

For  maintenance, $24,826  8 

Charged  as  follows : 

Cleaning  basins  and  sewers $11,284  20 

Repairing  basins  and  sewers 2,568  97 

Cleaning  and  repairing  old  drains 2,236  17 

Horses,  wagons,  harnesses,  etc 1,962  32 

Bam  expenses 1,733  67 

Inspection  of  connections 1,563  82 

Amount  carried  forward $21,34$«  15 
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Imnnnt  brfiught  forward. ,, S2K54P  15 

StliTT— su pterin tende 111 » 1,404  00 

Tools 1,394  32 

Clemlng  private  comiectJons 232  71 

SuTi(iri(w 20P  15 

Filling dsti^ni 8, etc. ....*,»  ifiT  M 

Tetepbone  llsfla * 79  Ifi 

$^,&26  83 


HIGHWAYS, 

SeFcn  permits  to  open  sti'eeta  were  isBued  during  the  quar* 
let* 

July  lltb,  the  offer  of  Providence  Coal  Company  to  fur- 
nish caul  fls  required  until  April  1,  1892,  to  be  taken  from 
their  yard,  was  accepted.- 

July  16th,  the  offer  of  John  Garvey  to  furnish  and  deliver 
fifteen  thousand  feet  granite  curbing,  was  accepted.  Amount, 

l9,aoo, 

July  2 1st,  the  offer  of  Kenyon  &  Co.,  of  NiantiCj  R,  I,, 
to  cut  and  deliver  five  hundred  square  yards  of  paving 
blocks,  was  accepted.     Amount^  1775. 

July  28th,  the  offer  of  Alexander  Marr^  of  Westerly,  R. 
I*,  to  furnish  and  deliver  one  thousand  square  yards  of  pav- 
ing blocks,  was  accepted*     Amount,  |1»550. 

August  3d,  the  proposal  of  New  England  Steam  Brick 
Company  to  furnish  and  lay  brick  paving  in  Eddy  street, 
from  Broud  street  to  Westminster  street,  was  accepted,  and 
a  contract  was  subsequently  executed.  Amount^  about 
11.000, 

August  11th,  the  offer  of  Thomas  Owens,  of  Westerly, 
B-  1*,  to  furnish  and  deliver  one  thousand  feet  granite  curb- 
Uig,¥riit$  accepted, 

Attgtiat  25lh,  the  offers  of  John  Catto  &  Co-,  of  Westerly, 
K-  Ipt  tn  mi  md  deliver  granite  paving  blocks  and  curbing, 
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and  John  E.  CJoUins,  of  Westerly,  B.  I.,  to  cut  and  delifer 
granite  paving  blocks  and  crosswalk  stonei,  were  accepted. 

August  26th,  the  offer  of  Dixon  &  Co.,  of  Westerly,  B- 
I.,  to  cut  and  deliver  granite  paving  blocks,  was  accepted. 

August  29th,  the  offer  of  The  Millstone  Granite  Com- 
pany, of  Millstone,  Conn.,  to  cut  and  deliver  granite  pavfaig 
blocks,  was  accepted.     Amount,  about  $1,400. 

August  31st,  the  offer  of  Smithfield  Granite  Company,  to 
cut  circular  curb  for  entrance  to  Davis  park,  Chalkstone  ave- 
nue, was  accepted. 

September  8th,  the  offer  of  John  W.  Mathewson  &  Sod, 
to  cut  and  deliver  one  thousand  lineal  feet  granite  curbing, 
was  accepted.     Amount,  $650. 

September  12th,  the  offer  of  The  Millstone  Granite  Com- 
pany, of  Millstone,  Conn.,  to  cut  and  deliver  a  second  caigo 
of  granite  paving  blocks,  was  accepted.  Amount,  about 
$1,400. 

September  15th,  the  offer  of  John  Garvey  to  fiimish  and 
deliver  from  six  thousand  to  seven  thousand  feet  of  granite 
curbing,  was  accepted. 

September  15th,  a  contract  was  executed  with  John  A. 
Dailey  &  Son  to  furnish  and  drive  piles,  etc.,  for  Kinsley 
avenue. 

September  2 2d,  the  offer  of  Garvey  Brothers  to  cut  and 
deliver  in  this  city  the  circular  curbing  for  gutters  for  Green- 
wich street,  was  accepted. 

During  the  quarter  the  following  streets  have  been  re- 
paired : 

At  weirs  avenue,  from  Aborn  street  to  Knight. 
Barclay  street,  from  Federal  to  AtwelFs  avenue. 
Bourn  street,  from  At  well's  avenue  westerly. 
Cory  street,  from  Federal  to  Atwell's  avenue. 
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Dean  street,  from  High  to  Atwell's  avenue. 
Federal  iilreet^  from  Broadway  lo  Dean, 
Fountain  street,  from  A  born  in  KnighL 
Gorernor  street,  froiH  Wickenden  to  PJtman. 
Ken  yon  street,  from  Federal  to  Amerka. 
Merrill  street,  from  Federal  to  At  well's  avenue* 
Pine  street,  from  Richmond  to  Broad. 
Richmond  street,  from  Broad  to  Point* 
Ringgold  street,  from  Ken  yon  to  Broadway* 
Took  wo  4  ton  street,  from  Benefit  to  East. 
Tower  street,  from  Federal  to  Atwell'iJ  avenue- 
Vftlley  street,  from  Omia  to  Hemlock. 
West  River  Btreet,  from  Hedley  northerly. 

Statements  have  been  prepared  of  the  coat  of  cuibstonea 
get,  ascertained  by  the  commissioner  and  certified  to  the 
board  of  sildermen  for  npproviil,  as  follows,  viz.  : 

Joftlin  street,  from  Atwell's  avenue  to  Man  ton  avenue* ^2,012  4^ 

Beaufort  street,  from  Academy  avenue  to  Mt,  Pleasant  avenue*  -  ■  l|58S  87 

Taylor  street,  fronj  PuhUc  to  Glenham*. .  * 25G  (19 

Glenham  street,  froni  Broad  to  Prairie  avenue Ii837  58 

Dudley  street,  from  Prairie  aven  ue  to  Plain  street. .  * 1 ,684  IT 

M^Kenna  Ktreet,  from  Cross  to  Wheldeu *****  305  21 

Broad  .^^treet,  east  aide,  from  end  of  curb  south  of  Cheater  avenue 

to  Public  street .** * 4SG  09 

Cbefltflr  avenue,  from  Pra trie  to  Milk  street*  *  * 31 7  78 

Taylor  street,  fn>m  CoiustCK^k  avenue  to  Chester *  — 797  U 

Total*.**. * * ^9,223  29 

During  the  quarter  the  following  work  was  completed ; 
Sidewalks  Cuubed  and  Gutters  Paved, 

t>*t«  of  order* 

Oct.      17,  1889,  rettw  atreei,  ft'om  Xorth  Main  to  Mo- 

shassiick  river. 
Sept.     18,  1890,   GaUiip   street,  from   Piairie  avenue   to 
Ocean  street, 
**       *'       *'      Jiedmng  street  J  fwm  Greenwich  to  Buck- 

Un, 
**       '*       **      (rmpee  slref^i,  from    Smith  southerli/   to 
»tcund  angle  in  MaiilslreeL 
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Nov.      20,      *« 


Date  of  order. 

Oct.       16,   1890,  Sullivan  street^  from  Greenwich  to  Ham- 
ilton. 

Jessamine  street^  from  Cranston  to  Salem. 

Oxford  street^  from  Bai^iet  to  Broad. 

AtwelVs  avenue^  Jrom  Hannah  street  to 

Manton  avenue. 

BucJdin  street^  from  Carter  to  Earl. 

Chalkstone  avenue^  from  Manton  bridge 

to  Fruit  Hill  avenue. 

Salisbury  street^  from  Plain  to  Ocean. 

Zone  street^  from  Chalkstone  avenue  to 

Orms  street. 

Ford  street^  from  end  of  curb  to  Dexter. 

Peace  street jfvm  Broad  to  Greenwich. 
**        **      Plenty  Hreet^from  Broad  to  Greenwich. 
21,  1891,    Williams  street y  from  Ives  to  Gano. 
18,      ••      Eighth  street j  from  Highland  avenue  to 

Pawtucket. 
*•        *•       Chap  in  avenue ^  fvm   Messer   street   to 

Ifoifolk. 
••        ••      John  street^  from  Thayer  to  Brook. 


Dec 


May 
June 


18, 


To  BE  Paved  with  Granite  Blocks. 

No.  of  reaolation.    Date  of  approval. 

735.     Dec.   22,  1890,  Friendship    street^    f'om     Beacon 

avenue  to  Summer  street. 

369.  June  20,1891,  Olney  street^  north  aidt^  from  North 
Alain  streH  easterly  to  iurn-oui  of  the 
U.  It,  R.  Co. 

438.     July    20,     **       TockytoUon  Mreet^fnm  Emt  io  IvtM, 


CvunsTOSKB  TO  UE  Keset, 
108-     Mar,     8,  1890,  J&fm  sir^^Jrom  Bm^t  to  Gdiwa^r. 


ii- 


REPORT  OP  THE  DEPARTMENT  OF  PUBLIC  WORKS.       29 

To  BE  Built. 

Vo.  of  retolatloii.    Dale  of  approTal. 

234.    May     2,  1891,  Chapin  avenue ^fiom  Messer  street  to 
Norfolk. 

To  BE  Macadamized. 

847.    Jane  16,  1891,  Broadway^  from    Sabin    street    to 
Barton. 

To  BE  Brought  to  Grade. 

Oite  of  order. 

March     5,  1891,    Williams  streetyfrom  Ives  to  Oano. 
April       2,      *•      Back,  Charles  and  Smith  streets. 
May        1,      **      Eighth  street y  from  Pawtucket  avenue  to 
Summit, 

To  Take  Possession  of  and  Remove  Obstructions. 

Oct.       16,  1890,  Peace  streetyfrom  Broad  to  Greenwich. 
"         «•        •*      Plenty  streetyfrom  Broad  to  Greenwich. 
"         **        *«      Pettis  streetyfrom  North  Main  to  Shove. 
April     11,  1891,   Greenwich    slreety   from    Bridgham    to 

Lexington  aveniie. 
Jane      23,      **       Young    avenuCy  from    Smith-  street  to 
Chalkstone  avenue. 

To  BE  Repaired. 

Ho.  tf  iMoliitlon.   Date  of  epproTal. 

585.     Sept.  20,  1890,  JSddy  streety  fvm    Westminster   to 
Broad. 
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To  BE  Put  in  Safe  Condition. 

Date  of  order. 

April       2,  1891,  Eighth  street^  from   Summit  avenue  to 

Pawtucket. 
June      29,      «*      Stampers    street^  from  North   Main  to 

Hewes. 

To  Build  Driveway. 

No.  of  retolation.    Date  of  approral. 

289.     May  21,  1891,  South  Main  street^  comer  of  Coin^ 
entrance  to  fire  station. 

To  Rebuild  and  Pave. 
464.     July  21,  1891,  Smith,  Charles  and  Back  streets. 

To  Curb  and  Concrete  Sidewalks. 
512.     Aug.    7,  1891,   Coin  streetj  adjoining  fire  station. 

Sidewalks  to  be  Concreted. 

486.     Aug.    7,    1891,  John  street^from  Benefit  to  Chvemor. 
536.     Sept.    9,      ••      Broad  straet,  fi^om  Chester  avenue  to 

Public  street. 
536.        V       **      **      Harold  street,  fi^m  Regent  avenue  to 

Valley  street. 

The  fonowing  work  was  in  progress  September  30,  1891, 
viz. ; 

Sn>BWALK9  TO   BE  CuimED  AND   GUTTERS  PaVM>. 
Dftiii  &f  or4*f . 

April      17»  1890,  Hyai  Mreet,  from  Amherst  to  ITosmih: — 
curbing  ae£. 
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16,  1890,  ChcUkstone  avenue^  from  JRiver  to  Buggies 

street: — roadway  to  roll  and  gutters  to 

concrete. 
20,      **      Btver  avenue^from  Chalkstone  to  Valley 

street: — roadway  to  roll  and  gutters  to 

concrete. 
18,      **      Douglas  avenue^  from  Admiral  street  to 

Branch  avenue: — ^in  process. 

15,  1891,    Western    street^  from  Pleasant  to   Jen- 

kins:— curbing  set. 
18,       **      Acorn  street^  from  Kinsley    avenue    to 
Harris: — curbing  set. 

To  BE  Brought  to  Grade. 

2,  1890,  Slater  avenue^  from  Living  to  President: 
— grading  not  completed  between  Lloyd 
and  President  avenues. 

16,  *•      King    street^    from    Manton    avenue  to 

Sheridan  street: — in  process. 
4 ,      * «      Knowles  street ,  f^om  Cypress  to  Pleasant : 
— in  process. 

To  Take  Possession  of. 

31,  1889,  King  street^  from  Manton  avenue  to  Sheri- 
dan street: — work  being  done. 

To  be  Built. 

lolittion.    Date  of  approval. 

Oct.  28,  1890,  Kinsley  avenue^  from  Gaspee  street 
to  Hemlock: — in  process. 

Jan.  3,  1891,  Kinsley  avenue j  from  Hemlock  street 
to  Eagle: — in  process. 
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No.  of  rcaolatloB.    Date  of  approral. 

410.     Jane  30,  1891,  Greenwich  streeUfrom  Bridgh 

Lexington  avenue: — in  process 

Land  to  be  Filled. 

185.  April  14,  1891,  Edward  S.Cheney,  Adelaide  m 

— in  process. 

186.  *«      "      ««      Estate  of  Joseph  J.  Cooke,  Ad< 

avenue: — in  process. 

187.  ««      «*      •«       William     R.      Randall,     Adi 

avenue: — in  process. 

188.  "      *«      **      Heirs  of  Adnah   SackeU,  Adi 

avenue: — in  process. 
590.     Sept.  22,      *«      Estate  of  Alfred  Anthony,  Adi 
avenue: — in  process. 

To  BE  Paved. 

469.     Aug.    4,  1891,  AtwelFs  aventie,  Manton  avenw 

King  street: — in  process. 

The  following  work,  ordered  by  the  board  of  aide 
and  city  council,  had  not  commenced  September  30,  '. 
namely : 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Dmte  of  order. 

June  20,  1889,  Butler  avenue,  from  Blackstone  pa\ 
President  avenue. 

Nov.  20,  1890,  Chalkstone  avenue,  from  Mount  Pie 
to  Academy. 

Dec.  18,  **  Madison  street^  from  Potter* s  aven 
land  ofN.  Y.  P.  &  B.  R.  R.  Co.  o 
east  side,  and  on  the  west  side  to  u 
190  feet  of  the  land  of  said  company 
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liD.       15,  1891,  Ashburton  street^  from  Charles  to  Tre- 

mont. 
May      21,      **      Hanover  street^  from  Dexter  westerly  to 

the  present  end  of  curbing. 
**       "        **      Kinsley  avenue^  from    Oaspee  street  to 

Eagle. 
Sept.    17,      "      BcUaklava  street^  from  Douglas  aventie  to 

Pekin  street. 
**       **        **      Bowdoin  street  y  from  Appleton  to  Kossuth. 
"       "        **      Buimett  street 9  from  Bucklin  to  Dexter. 
"       *  *        *  *      Bucklin  street  9  from  Hawthorne  to  Carter. 
"       **        **      Hast  Manning  streety  from  Oano  to  Way- 

land. 
"       **       **      Irving  avenue,  from  Butler  to  Orotto. 
"       "       **      Stamford  street,  from  Public  to  WiUard 

avenue. 
"       *«       «<       Young  Orchard  avenue,  from  Governor 

street  to  Ives. 

To  BE  Brought  to  Grade. 

Jan.    15,    1891,  Summit   avenue,  from   Fourth   street  to 

Seventh. 
Jane     23,      **      Elmxoood  avenue,  from  Roger    Williams 

to    the    bridge    over    tracks  of  the    N. 

Y.  P.  &  B.  R.  R.  Co. 
Jnly       2,      *•      Hall  street,  from  Northup  avenue  to  north- 

erly  termination. 

To  be  Curbed  and  Sidewalks  Concreted. 

Ko.  of  FMohitloii.    Date  of  approval. 

439.     July  20,  1891,   Chalkstone  and  Fruit  Hill  avenues, 
adjoining  school-house  lot. 


Digitized  by 


Google 


34  CITY  DOCUMENT.  [Ko,  80. 


To  BE  Put  in  Safe  Cokdition. 

Dfttaofotder. 

Sept.     17,  1891,  River  avenue^  from  8mWi  street  U>Ch^ 
stone  avenue. 

To  be  Payed  with  Granite  Blocks. 

No.  of  retolotlOB.    Date  of  a|»proral. 

529.  Sept.   9,  1891,  Dorrance  street,  from  Westminder  Is 

FriendsJnp,   and   Weyhosset    strsd^ 
from  Dorrance  to  Orange. 

530.  "      "       "      Cranstonstreet^  fom  near  Winter  U 

140  feet  south  of  Waverly  street. 
613.         **     30,     <'      Broad    street,   from    Dorrance  U 

Chestnut. 
633.         «<      <<       «<      0/ney  ^ree^,  from  ITorth  Main  k 

Prospect. 

Sidewalks  to  be  Conceeted. 

536.  Sept.  9,  1891,  AtweWs  avenue,  from  Scares  aveim 
to  Wbonasgnatucket  river. 

562.  **  19,  **  Cooke  street,  fvm  Power  to  Water- 
man. 

To  Build  Driveway  and  Concrete  Sidewalks. 

610.  Sept.  30,  1891,  Uast  avenue,  corner  Olney  sired, 
entrances  to  fire  station. 

Roadway  to  be  Repaired. 

612.     Sept.  30,  1891,   Union  street,  from   Westminster  (o 

Washington. 

To  Replace  Fence  and  Concrete  Sidewalks. 

632.  Sept.  30,  1891,  Greenwich  street  and  Trinity  square, 
adjoining  Ghrace  Church  Cemetery. 
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The  amount  of  bills  approved  on  account  of  highways 
from  July  1  to  September  30, 1891,  inclusive,  was  as  follows : 


Begolar  appropriatton $26,789  M 

Qpeeial  appropriation 138,021  3G 


Classified  as  follows : 

deaning  streets $18,906  08 

Repairs  on  nnpaved  streets. 6,969  12 

Bam  expenses 1,838  58 

TM8»  Implements,  etc 1,039  91 

Salaries— superintendent  and  clerks 796  71 

Contract  reservations 698  00 

Repairs  on  paved  streets 692  79 

Crashed  stone— material  and  labor 459  60 

Steam  rollers— repairs  and  snpplies 429  10 

Btecksmith  and  wlieelwright  shop 35065 

Sondries. 308  28 

B^Ndrs  on  stone  crashers 223  68 

Horses,  wagons,  harnesses,  etc 108  00 

Telephone  II  nes. 36  40 

Fencing  streets— material  and  labor 10  65 

Stone— paving  and  crosswalk 5  40 

Office  expenses,  city  yard 1  00 


Hkw  Work— Building  awd    Rsbuilding  Stbbbts,  Etc., 
Sidewalks  Cubbed  akd  Guttbbs  Pavbd. 

ileoni  street,  from  Kinsley  avenue  to  Harris $1,216  39 

AUoelTs  avenue,  irom  Hannah  street  to  Manton 

avenue 3,236  33 

Ihidklin  street,  from  Carter  to  Earl 1,735  39 

Ckalluione  avenue,  from  Manton  bridge  to  Fruit  Hill 

avenue. 1,778  29 

ChalksUme  avenue,  from  River  to  Ruggles  street —  8,915  10 

ChaUtsUme  avenue,  from  Smith  street  to  Ruggles. . .  11  25 
Ihuglas  avenue,  from  Admiral  street   to  firanch 

avenue. 8,438  72 

Bighth  street,  from  Highland  avenue  to  Pawtucket. .  1,200  29 

Fbrd  street,  from  end  of  curbing  now  set  to  Dexter. .  2,632  13 

Qallup  street,  from  Prairie  avenue  to  Ocean  street. .  1,145  66 
Oaspee  street,  from  Smith  southerly  to  second  angle 

inGaspee 4,429  66 

Eyat  street,  from  Amherst  to  Kossuth 630  89 

Jessamine  street,  from  Cranston  to  Salem 1,263  81 


3159,810  90 


26,868  90 


Amounts  carried  forward $36,633  90       $26,863  90 


Digitized  by 


Google 


36 


CITY   DOCUMENT. 


[No.  30. 


Amonots  brought  forward S9S,683  90      IM^ft 

Madi9on  street,  from  Potter's  avenue  to  near  land  of 
the  New  York,  Providence  and  Boston  Railroad 

Company 146  75 

Oa/ord  street,  from  Harriet  to  Broad 3,017  U7 

Peace  street,  from  Broad  to  Green  wich 8,744  16 

Pettis  street,  from  North  Main  to  Moshassuck  river.  2  42 

Plenty  street,  from  Broad  to  Greenwich 2,983  65 

Bedwing  street,  from  Greenwich  to  Bucklin 376  48 

Biver  avenue,  from  Chalkstone  to  Valley  street 6,711  21 

Salisbury  street,  from  Plain  to  Ocean 1«625  88 

SuUivan  street,  from  Greenwich  to  Hamilton 2,430  27 

Yfestem  street,  from  Pleasant  to  Jenkins 573  10 

Willianis  street^  from  Ives  to  Gano 1,858  67 

Zone  street,  from  Chalkstone  avenue  toOrms  street..  1,500  40 

.61.i«« 


Pave  with  Gbanite  Blocks. 

AtwelVs  avenue,  from  Academy  to  Harris $5,644  14 

AtwelVs  and  Manton  avenues  and  King  street 1,974  64 

Dorrance  and  Weybosset  streets 1,788  93 

Eddy  street,  from  Public  to  Thurber's  avenue 1,200  00 

Friendship  street,  from  Beacon  avenue  to  Summer 

street 1,424  80 

Olney  street,  north  side,  from  North  Main  easterly  to 

turnout  of  the  Union  Railroad  Company 211  20 

Tockwotton  street,  from  East  to  Ives 4,736  39 


16,98010 


To  BE  Built. 

Chapin  avenue,  from  Messer  street  to  Norfolk $8,095  09 

Eddy  street,  from  railroad  bridge  to  Broad 96  44 

Oreentoich  street,  from  Brldgham  to  Lexington  ave- 
nue.....   10,919  21 

Kinsley  avenue,  from  Gas  pee  street  to  Hemlock 8,654  74 

Kinsley  avenue,  from  Hemlock  street  to  Eagle 7,180  26 


29,968  74 


To  Rebuild  and  Pave. 
SnUtfi,  Charles  and  Back  streets 


6,11181 


Macadamize. 
Broadway,  from  Sabln  street  to  Barton. 

Amount  carried  forward 


13,386  70 
$154,746  16 
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Amouot  brought  forward 

To  BE  Bkouoht  to  Grade. 

Eighth  street,  from  Pawtucket  avenue  to  Summit —  $1,312  49 

Knowles  street,  from  Cypress  to  Pleasant 88  06 

WUUams  street,  from  Ives  to  Gano 690  96 

To  Repair. 
MMif  Mre«i;  ffoin  Weatmtnster  to  Broad — ......... 

CuKBarozfES  to  be  Reset. 
/oAn  afreet,  from  Benefit  to  Go?emor 

To  BiTirD  Driveway. 

S^idh  Main  streeU  corner  of  Coin,  euirancQ  lo  fire 
ttaUon. 

To  Pot  nr  Sate  CoEfDmoN. 
stamper*  street,  from  North  Main  to  Hawes —  -^  *  -  ^ 


$104,746  16 


2,091  51 


1,Gfl8  97 


14a  02 


lfi6  42 


#159,810  90 


Bills  deposited  with  the  city  treasurer  from 
July  I  to  Septemlier  30,  1891,  iDclusivQ, 
amounted  to  ......      $10,«80  78 

Ag  follows  : 

Union  Rai  Iroaci  Cu.,  granite  blocks,  etc - .  -  ^  JtO,050  71 

Labor  ami  materials 007  32 

Manure  from  bn ra ,,...,... , . . .  D8  70 

Use  of  »team  roller 33  00 

ReiDOvLng  tr^i*** . . , . , »  20  00 

Okl  stone  water  trough 6  00 

Pair  of  oM  'vvhwH 3  00 

GhopTHDg  b1o**ks * 3  00 

$10,680  78 

Dtiriog  the  quarter  coupOQa  from  bills  caU 
htcted  im^Q  bo^n  retiiroed  by  the  city  treasurer 
llldrftCftipled  for,  amounting  to  .         ,         ,    17,63172 
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As  follows : 

Union  Railroad  Co.  granite  blocks,  etc $6,984  82 

Labor  and  materials 621  16 

Manure  from  bam 68  76 

Use  of  steam  roller 33  00 

JRemoYing  trees 23  00 

Old  stone  water  trough 6  00 

Pair  of  old  wheels. . .  1 3  00 

Chopping  blocks 2  00 

$7,631  72 


The  amount  of  bills  approved  on  account  of  highways  for 
the  fiscal  year  ending  September  30,  ISSl,  inclusive,  was  as 
follows : 


Regular  appropriation $176,274  86 

Special  appropriation 286,418  88 


$400,603  78 


Charged  as  follows : 


Cleaning  streets $43,874  70 

Repairs  on  unpaved  streets 28,967  62 

Crushed  stone,  material  and  labor 18,113  21 

Screening  gravel 16,079  02 

Stone— paving  and  crosswalk 14,171  87 

Barn  expenses 7,403  26 

Repairs  on  paved  streets 6,611  36 

Salaries,  superintendent  and  clerks 6,473  69 

Tools,  implements,  etc 4,961  86 

Removing  snow  and  ice 3,806  96 

Blacksmith  and  wheelwright  shop 3,288  12 

Steam  rollers— repairs  and  supplies 3,042  26 

Horses,  wagons,  harnesses,  etc 2,333  91 

Labor  on  materials 2,034  44 

Kepnirs  (tu  stone  eni^iliers. * *,.....*,,»  1,T4m  ii^p 

Coiitrii<!|  re^4?r vntlons ^ ......  §19  00 

Watchman  at  cH>  yard-.., .„,..„.* ,,,.  TUS  *a 

Sundries i«.*  TCI  tZ 

Te nei II g  atre^ts—mnterlal  and  tabor. ^*»«..  165  09 

Telephone  llnt'fi ......«,,•  • « , , «  78  38 

Dftlee f^xpen&esr  city  jard ..«4.* m  04 


imjm\ 


AmmnlvMtM  fomftrd--- -.*.*o ftisupi 


^ 
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Bomit  brought  forward $163,509  90 

OBX— BuiiJ>uro   AND  Rebuilddto  Stbbbtb,  Etc. 

SiDKWALKB  CUBBICD  AND  GUTTSBS  PAYED. 

Met,  from  Kinsley  avenue  to  Harris $1,219  99 

» avenue,  from  extension  of  Melrose  street  to 

Elmwood  avenue 913  74 

)  avenue,  from  Niagara  street  to  Melrose 1,373  9i 

ivenue,  from  Kenyon  street  to  Asia 781  22 

I  avenue,  from  Hannah  street  to  Manton  ave- 

4,804  81 

t    street,    from    Academy    avenue    to  Mt 

aant 4,811  18 

treet,  east  side,  from  end  of  curb  south  of 

Iter  avenue  to  Public  street 1,214  24 

street,  from  Carter  to  Earl 2,382  71 

)iie  avenue,  from  Manton  bridge  to  Fruit  Hill 

»ue 1,903  66 

[>ne  avenue,  from  River  to  Ruggles  street ....  9,499  90 

9iie  avenue,  from  Smith  street  to  Ruggles. . . .  1,306  83 

avenue,  from  Prairie  to  Milk  street 667  78 

avenue,  from  Admiral  street  to  firanch  ave- 

8,438  72 

ireet,  from  Carleton  to  Mt.  Pleasant  avenue. .  121  44 

street,  from  Prairie  avenue  to  Plain  street. . .  3,269  66 

itreet,  from  Highland  avenue  to  Pawtucket . .  1,200  29 

eet,  from  end  of  imrbing  now  set  to  Dexter. . .  2,632  13 

a  avenue,  from  Chaikstone  to  Yale  street —  1,644  63 

itreet,  from  Prairie  avenue  to  Ocean  street. . .  3,079  87 
street,  from  Smith  southerly  to  second  angle 

aspee 4,429  66 

ne  street,  from  Broad  to  Baxter 472  30 

Q  street,  from  Broad  to  Prairie  avenue 3,712  60 

I  street,  from  Amherst  to  Amsterdam 1,686  11 

street,  from  Prospect  to  Brown 1,438  89 

set,  from  Howard  to  Perry 647  21 

reet,  from  Amherst  to  Kossuth 711  12 

I  avenue,  from  Potter's  to  Beck  with  street. . .  6,246  67 

ne  street,  from  Cranston  to  Salem 3,830  02 

treet,  from  Atwell's  avenue  to  Amherst  street  3,417  33 
^n  street,  from  Atwell's  avenue  to  Amherst 

Bt 1,660  34 

I  street,  from  Potter's  avenue  to  near  land  of 
New  York,  Providence  and  Boston  Railroad 

ipany 146  76 

la  street,  from  Cross  to  Whelden 368  82 

street,  from  Harriet  to  Broad 6,012  30 

ireet,  from  Broad  to  Greenwich 3,769  66 

inoimta  carried  forward $86,989  61     $163,669  90 
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Amounts  brought  forward $86»989  SI     $168^ 

Penn  street,  from  Aim}*  to  Ridge 097  13 

Pemberton  street,  from  Kendrick  to  Dover 2,717  61 

Pettis  street,  from  North  Main  to  Moshassnck  river. .  767  52 

Plain  street,  from  Potter's  avenae  to  Pavilion 7,520  86 

Plenty  street,  from  Broad  to  Greenwich 2,933  65 

Redwing  street,  from  Greenwich  to  Bucklin 781  71 

River  avenae,  from  Chalkstone  to  Valley  street 6,711  21 

Salisbury  street,  from  Plain  to  Ocean 1,611  51 

South  Angel  1  street,  from  end  of  curb  to  East  River..  306  97 

Sullivan  street,  from  Greenwich  to  Hamilton 2,512  02 

Swan  street,  from  Ocean  to  Plain 1,061  29 

Taylor  street,  from  Comstock  avenue  to  Chester 2,207  72 

Taylor  street,  from  Public  to  Glenham 377  62 

Thayer  street,  east  side,  from  Power  to  Williams —  5^  88 

Transit  street,  from  Ives  to  Gano 237  89 

Washburn  street,  from  Common  to  Orms 675  96 

Western  street,  from  Pleasant  to  J  enkins 573  10 

Williams  street,  from  Ives  to  Gano 1,853  67 

Toung  avenue,  from  Smith  street  to  Chalkstone  ave- 
nue       770  70 

Zone  street,  from  Chalkstone  avenue  to  Orms  street.  1,553  00 

122,9« 

Pave  with  Gbanite  Blocks. 

Atweirs  avenue,  from  Academy  to  Harris $17,048  44 

A  twell's  and  Manton  avenues  and  King  street 1,974  64 

Dorrance  street,  from  Fulton  to  Washington  east  of 

raihroad  track 4*534  49 

Dorrance  and  Weybosset  streets 1,788  93 

Eddy  street,  from  Public  to  Thurber's  avenue 23*463  85 

Friendship  street,  from  Beacon  avenue  to  Summer 

street 6,052  06 

Olney  street,  north  side,  from  North  Main  easterly  to 

turnout  of  Union  Railroad  Company 211  20 

Tockwolton  street,  from  Ives  to  Gano 4,736  39 

Worcester  street,  from  Cove  to  Eddy I8»  94 

To  Be  Built. 

Chapin  avenue,  from  Messer  street  to  Norfolk $5,091  07 

Eddy  street,  from  railroad  bridge  to  Broad 3,398  89 

Greenwich  street,  from  Bridgham  to  Lexington  ave- 
nue   10,919  21 

Kinsley  avenue,  from  Gaspee  street  to  Hemlock 14,375  17 

Kinsley  avenue,  from  Qemloek  street  to  Eagle 13.937  03 

Melrose  street,  from  Potter's  avenue  to  Adelaide —     4,109  29 

Smith  street,  from  Ruggles  to  city  line 1,787  93 

West  Exchange  street,  from  Cove  to  Kidge 89  18  

58^TW 

Amount  carried  forward $400^181 


fifi^Mt 
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Amoont  broaght  forward 

To  Rebuild. 

Dexter  street,  from  High  to  Cranston $1,692  07 

Douglas  avenae,  from  Orms  street  to  Yale 7.433  60 

Xesser  street,  from  High  to  Cranston 577  63 

JBherbame  street,  from  Ocean  to  Eddy 348  02 

Sycamore  street,  from  High  to  Chapin  avenue 1,087  74 


$400,181  13 


11,099  06 


To  Rebuild  and  Pays. 
Smith,  Charles  and  Back  streets 

To  Macadamize. 

Academy  avenue,  from  Atwell's  to  Chalkstone $760  58 

Broadway,  from  Sabin  street  to  Barton 14,326  83 

Public  street,  from  Eddy  to  Prairie  avenue 2,222  52 


6,111  86 


17,309  93 


To  BE  Bkouoht  to  Grade. 

Buniett  street,  from  Bucklin  to  Dexter $1,024  90 

^tfkiil£>n«  itv*?DU(d,  frotii  Mt,  PleHsmjt  to  Winthrop.  Mil)  35 

Bddf  itzwsl,  fruin  rnUroaii  bridge  to  Broad  ^ ......... .  ljr,ii  75 

I  ttree(,  tam  Pj^wtockef  »venne  to  Sumnilt —  1,312  49 

\  avenue,  lot  belonging  to  Rachtl  Payne-  * . . . .  129  75 

lte)Oiple«  vtnset,  from  Cypress  Ui  Pleasant. 2M  37 

Mutton  ftVenuB,  from  end  of  horse  car  track  at  Dyer- 

villi*  to  Ctialkttt^mi?  a veEitif^ 2,2^13  49 

(hrpni  fttreet,  from  Fillinore  to  Bi>rva. — , 301  75 

Blv»f  av^^u^  tmm  UfMigUi*  to  Admiral  stre*^t %25'2  43 

^Mtfoiil  street,  from  Publicr  to  WlHanl  Avenue. , . . . .  1J91  65 

I  Mlrt^t^  frmn  Ivt*  to  Qano. iS90  9S 

;  Oroil&rcl  iiv«jiut<,  froni  Governor  street  to  Ives.  6tiH  61 


\%m  ^ 


Tii  Taks  PofttEftftiosf  or  Ain>  Remove  OBSTEticTioi^*. 

JUailmny  mfenue,  froni  Clio  1  ketone  to  nortberly  ter- 

mlosiloii*, .,.-,, *.... $Wi  IG 

ChiMn  BVMnuf^,  npar  w(?*t  nUW  of  Me&ser  street 737  4G 

Onipr  «tnNit,  frinri  Crouiwell  to  Potter's  tt venue %mi  m 

CnlcM  ftlne«C«  If om  Brtiodwfty  to  AtvrelPa  avetme. .  ^  499  TO 


4,729  91 


»  AfiiiHittlcAnknl  Ionian). 


$u%m  89 
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Amount  brought  forward 94fi2»173  m 

CuBBiNO  Removed  aud  Reset. 

John  street,  from  Benefit  to  Governor $1,668  97 

Power  street,  from  Carrington's  lane  to  Governor 

street 168  46 

Roanoke  street,  from  Pemberton  to  Academy  ave- 
nue   927  M                    • 

Thayer  street,  from  Transit  to  Williams 21  84 

Waldo  street,  westerly  side  of  Craostoo 90  76 

Williams  street,  from  South  Main  to  Governor 224  82 

Willow  street,  entrance  to,  west  of  Messer 86  92 

Valley  street,  opposite  Felix 64  35 


To  Be  Repaiked. 

Brighton  street,  from  Knight  to  Courtland $38  70 

Eddy  street,  from  Westminster  to  Broad. 999  82 


To  Put  in  Safe  Condition. 

Delahuot  street $36  30 

Stampers  street,  from  North  Main  to  Hewes 166  42 

Build  Driveways. 

Richmond  street,  entrance  to  fire  station $217  06 

South  Main  street,  corner  of  Coin,  entrance  to  fire 

stotion 148  02 

Gutters  Concreted. 

Angell  street $303  89 

Melrose  street,  from  Potter's  avenue  to  Adelaide. ....     1,334  16 
Waterman  street 1,472  03 


3»2S3  8B 


1,038  02 


mn 


365  07 


8,U0  07 


Sidewalks  Repaired. 
Putnam  street  and  Atweira  a Vf?nue,  comtr  of p  * l^M 

BAISS    BmLDINaB. 

West  Exchange  street,  south  aide. .* Sfl 

Lands  to  iik  Fili^ed.  "^^* 

Lnnil  of  heirs  of  Adnah  Sackett  ii%  ftl.,  OH  AdL'liiide 

avenue.  --* .*.,,.«.,«*>*,« ..,«,.«.*,*  wt§  P 
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SIDEWALKS  AND  CURBING- 

The  expenditures  on  account  of  sidewalks  and 
eurbing,  from  July  1  to  September  30, 1891,  in- 
clusive, amounted  to $12,944  98 

Charged  as  follows : 

Gnnite  eorbing. $12,124  83 

ConeretiDg  stdewaUu. 820  10 


$12,944  83 


Curbing  bills  deposited  with  the  city  treasurer 
for  oollectioti  from  July  1  to  September  30,  1891, 
inclu^Ive^  amounted  to    ,         ,         ,         ,         .     19^873  47 

During  the  quarter,  coupons  from  curbing  !>ill3 
oollected  have  been  returned  by  the  city  treas- 
iirer,  and  receipted  for,  amounting  to  ,  $7,426  12 

The  amount  of  bills  approved  on  account  of 
sidewalks  and  curbing  for  the  fiscal  year  ending 
September  30,  1891,  inclusive,  was  .  144,075  47 

Chaiged  as  follows  : 

OrvkitoctirMng...,...,.. ,..„.  8^2;ifm  67 

CeiiCT^tiftg  AiOewElkg , , , ,.,„_.,...     ],57(i  80 


$44,075  47 


CITY   ENGINEER. 

WUu  approved  on  account  of  city  engineer's 
[dfipnrlmi'nt,  from  July  1  to  September  30,  1891, 
Ikclafive,  amounted  to       ...         .         $14,531  U5 
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Charged  as  follows : 

Salary— city  engioeer $1,2S0  00 

Salaries  of  assistants 11,496  93 

Salaries  of  clerks 7Bi  00 

Instruments  and  repairs 268  28 

Supplies,  drawing  materials,  etc 240  23 

Horse-car  tickets,  etc 210  00 

City  engineer,  for  horse-hire 150  00 

Horse-hire,  bam  expenses,  etc Ill  91 

Sundries 10  68 

$14,581  05 


Bills  deposited  with  the  city  treasurer  for  col- 
lection from  July  1  to  September  30, 1891,  inclu- 
sive, amounted  to $18 

As  follows : 

Steel  tapes $6  87 

Brass  tape  and  box , 5  28 

Set  of  sewer  diagrams 4  00 

Blue  process  paper 1  03 

$18  08 

During  the  quarter,  coupons  from  bills  col- 
lected by  the  city  treasurer  have  been  returned 
and  receipted  for,  amounting  to         .         .         .        $18 

As  follows : 

Steel  tapes $6  87 

Brass  tape  and  box 5  28 

Set  of  sewer  diagrams 4  00 

Blue  process  paper 1  03 


$18  08 


The  amount  of  bills  approved  on  account  of 
the  city  engineer's  depailment  for  the  fiscal  year 
ending  September  30,  1891,  inclusive,  was  $54,4t8 
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Charged  as  follows  : 

Salary— city  engineer $5,000  00 

Salaries  of  assistants 42,760  23 

Salaries  of  clerics 2,979  66 

Supplies,  drawing  materials,  etc 1,160  04 

Horae-car  tickets,  etc 806  80 

Instruments  and  repairs 801  96 

City  engineer  for  horse-hire 600  00 

Horse-hire,  bam  expenses,  etc 121  84 

Sundries 98  04 

Meteorological  instmments  and  repairs 6  00 

$64,423  96 


BBIDQES. 

July  2l8t,  the  proposal. of  B.  F.  Hawkins,  of  Springfield, 
Mass.,  to  construct  and  set  up  an  iron  bridge  over  the  West 
river  at  Hawkins  street,  was  accepted,  and  a  contract  was 
subsequently  executed.     Amount,  |1,299. 

Bills  approved  on  account  of  bridges  from  July 
1  to  September  30, 189 L,  inclusive,  amounted  to   $6,919  9ti 

Charged  as  follows : 

AtweU's  avenne  bridge 9689  40 

Bam  expenses 62  80 

Branch  avenue  bridge 6  08 

Cemetery  street  bridge 6  63 

Central  or  Red  bridge 88  06 

Charles  street  bridge 26  27 

Crawford  street  bridge 105  96 

Delaine  street  bridge 14  30 

^ST"  slict'l  1>r1i]ge 2G  73 

GeiK^m  lirtdsts* ....*..,..*........ I  80 

Hftwtlnt  tUt!-!*!  bridge,  to  repair.  * .....  'J5  Ifi 

lUwklUFi  ftifnta  brkljjii,  fa*  rebiiUd. 2,(m  m 

Batiea,  wp^^orts,  heiriipise«»  etc .,.,.,,,  42  V2 

I^mbvT,  h^rdwam,  ete^, ^  ,,,.*-*,*.,.,.,.*,, . 222  W4 

4l»ttteii  bfldiw  *....****. 1  71 

miUtx^Mt  Utidio. .„,„ «02 

l^krtiiietbtta«i... .,. .^SZ,  saTft 

«rrloa  forwanj .,.,... , , .,  §3^382  OT 


Digitized  by 


Google 


iiS  CITY  DOCUMENT.  [No.  3 


AmoitDt  brought  forward 93,882  07 

Point  street  bridge 229  47 

Kandall  street  bridge 26  80 

Railroad  Crossing  street  bridge 6  17 

Rent  of  keeper's  house,  Washington  bridge 30  00 

Salaries— Point  street  bridge 1,012  26 

Salaries— Washington  bridge 526  M 

Salaries— Red  or  Central  bridge 407  26 

Smith  street  bridge 4  30 

Smithfleld  avenue  bridge 6  37 

Stevens  street  bridge 2  66 

Sundries 108  07 

Tar  bridge  (Manton  avenue) 13  30 

Telephone  lines 42  00 

Tools 86  67 

Valley  street  bridge,  north  span 367  13 

Valley  street  bridge,  south  span 267  16 

Veazie  street  bridge 1.62 

Wanskuck  bridge 14  81 

Washington  bridge,  near  India  Point 230  36 

Washington  bridge,  over  Providence  river. 10  73 

West  River  street  bridge 6M 

Mrhelden  street  bridge 81  72 

t6,019  98 


Bills  deposited  with  the  city  treasurer  from 
July  1  to  September  30,  1891,  inclusive, 
amounted  to $9  1 

As  follows : 
Old  lumber  from  various  bridges $9  60 

During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer, 
and  receipted  for,  amounting  to         .         .         .  |9 

As  follows : 
Old  lumber  from  various  bridges $9  50 

The  amount  of  hills  approved  on  account  of 
bridges  for  the  fiscal  year  ending  Septeml>er  30, 
1891,  inclusive,  was  ....  $23,263 


Digitized  by 


Google 


REPORT  OF  THE  DEPARTMENT  OF  PUBLIC  WORKS.       47 


Charged  as  follows : 

AtweU's  avenue  bridge $692  28 

Barn  expenses 190  89 

Branch  avenue  bridge 15  32 

Branch  avenue  culvert 3  61 

Building  at  city  yard 15  85 

Cemetery  street  bridge 15  73 

CentralorRed  bridge 561  61 

Charles  street  bridge 29  59 

Crawlord  street  bridge 908  69 

Delaine  street  bridge 81  93 

Eagle  street  bridge 51  94 

Exchange  bridge 290  93 

Genevabridge 4  70 

Hawkins  street  bridge,  to  repair. 80  52 

Hawkins  street  bridge,  to  rebuild 2,036  99 

Horses,  wagons,  harnesses,  etc 157  78 

Lumber,  hardware,etc 643  16 

Manton  bridge. 527  26 

Mill  street  bridge 11  49 

Nashlane  bridge 1,371  30 

Park  street  bridge 40  42 

Point  street  bridge 2,489  99 

Bailroad  Crossing  street  bridge 7  22 

RandaU  street  bridge 499  31 

Rent  of  keeper's  house,  Washington  bridge 120  00 

SaUries— Point  street  bridge. 4,018  75 

Salaries— Washington  bridge 2,043  88 

Salaries— Red  or  Central  bridge 1,850  25 

Smith  street  bridge 230  24 

Smithfield  avenue  bridge 43  98 

Stevens  street  bridge 2  55 

Sundries 338  87 

Tar  bridge  (Manton  avenue) . . ^ 15  48 

Telephone  lines 42  00 

TooU 493  68 

Valley  street  bridge,  north  span 367  13 

Valley  street  bridge,  south  span 257  16 

Veaziestreet  bridge 26  47 

Wiuskuck  bridge 30  98 

Washington  bridge,  near  India  Point 2,506  41 

Washington  bridge,  over  Providence  river 60  33 

West  River  street  bridge 63  04 

Whelden  street  bridge 82  21 

$23,263  92 


ROBERT  E.  SMITH, 

Commissioner. 
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KEPORT. 


Office  of  the  Department  of  Public  Works, 
City  Hall,  Providence,  R,  I.,  January  1,  1892. 

To  THE  Honorable  the  City  Council  : 

In  compliance  with  the  requirements  of  Chapter  iv.  of  the 
ordinances,  the  Commissioner  of  Public  Works  respectfully 
presents  the  thirty-sixth  quarterly  report  of  the  expendi- 
tures by  the  several  departments  under  his  direction  and 
control,  with  statements  of  work  ordered  and  the  condition 
and  the  cost  of  same,  for  the  quailer  ending  December  31, 
1891. 

The  ordinance  approved  June  29,  1885,  prohibiting  all 
departments  of  the  city  government  from  delivering  ma- 
terials until  a  sum  of  money  sufficient  to  cover  the  pur- 
chase of  such  materials  shall  have  been  deposited  with 
the  city  treasurer,  should  be  amended  so  that,  all 
amounts  now  received  should  be  credited  to  the  appro- 
priation where  they  properly  belong. 

As  the  ordinance  now  stands,  all  railroad  companies  and 
other  corporations,  as  well  as  private  parties,  that  desire  to 
niskc  any  improvement  to  tlieir  proi>erty  i»r  ecstnles,  flrnt  re- 
ceive aq  <!;§timate  from  the  Department  of  Puhlic  Woika,  niid 
nr^  vtfiimied  to  tloposit  a  sum  of  money  with  tlip  City  Trrn^i- 
ur^r  t^ufficieut  lu  cover  the  cost  of  tlie  lubor  !iih)  malLTials 
for  such  improveiiient  This  department  has  to  funUali  ihe 
lUateriab  iirjcl  h\)mv  (or  nwh  work,  and  the  expense  of  the 
f^tne  i«  charged  to  the  appropriation  of  the  ilepartnieiit 
iloing  the  work  ;  while  tho  amounts  received  aro  not  phiced 
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to  the  credit  of  the  appropriation  from  which  the  cost  is  paid. 
It  has  also  been  the  general  custom  in  ordering  special 
work,  such  as  building  driveways  and  concretin^:  sidewalks 
in  front  of  fire  and  police  stations  and  school  estates,  to 
direct  that  the  expense  attending  the  same  be  likewise 
charged  to  the  appropriation  for  highways,  instead  of  the 
appropriation  of  the  department  having  control  of  the  prop- 
erty. The  cost  of  all  this  work  during  the  year  aggregates 
a  large  amount  and  is  continually  increasing. 

These  facts  taken  into  consideration   with  the  small  ap- 
propriation for  highways  for  the  present  year,  will  make  Vi 
exceedingly  difficult  to  accomplish  the  work  required  of  tl^® 
department  in  the  proper  care  and  maintenance  of  its  street::^* 
In  addition  to  the  above  named  extra  work,  the  Highway 
Department  is  required  to  remove  the  snow  after  each  stor'^^'^ 
from  the  sidewalks  in  front  of  sixty-eight  school  estate  ^i 
also  from  the  walks  in  and  around  several  of  the  pub(  i^ 
parks,    the    Dexter    Donation,    and   other  city   property* 
While  this  department  is  willing  to  do  all  of  the  work  th^^ 
is  required^f  it,  we  think  that  the  cost  of  removing  snow  from 
the  sidewalks  should  be  charged   to  the  appropriations  for 
school  houses  and  lots,  public  parks,  and  the  other  several 
departments  for  which  the   work   is   done,  instead  of  the 
appropriation  for  highways.     Then  if  the  ordinance  referred 
to  should  l>c  so  amended  as  to  give  the  credit  where  it  prop- 
erly belongs,  each  department  would  show  the  exact  ex- 
pense of  running  the  same. 

By  Resolution  No.  655,  approved  October  28,  1890,  the 
Commissioner  of  Pul)lic  Works  was  directed  to  forthwith 
build  Kinsley  avenue,  from  Gaspee  street  to  Hemlock 
street.  The  avenue  has  been  completed  from  Hemlock 
street  to  the  city  stables,  which  are  built  within  the  lines 
laid  out  for  the  remainder  ot  the  above  named  avenue. 

In  a  communication  under  the  date  of  June  15,  1891,  the 
Commissioner  called  the  attention  of  the  City  Council  to  the 
necessity  of  providing  a  new  location  for  the  buildings  of 
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this  department.  As  nothing  has  yet  been  decided  with 
reference  to  the  matter,  either  the  buildings  that  prevent 
the  work  of  building  Kinsley  avenue  will  have  to  be 
moved  to  a  new  site  or  the  completion  of  this  important 
highway  indefinitely  delayed. 

WATER    WORKS. 

October  8th,  the  offer  of  Whittier  Machine  Co.  to  furnish 
and  deliver  on  board  cars  in  this  city  one  hundred  six-inch 
and  twenty-five  eight-inch  water  gates,  was  accepted. 
Amount,  $2,606.25. 

December  1st,  the  offer  of  Providence  Steam  and  Gas 
l*ipe  Co.  to  furnish  and  deliver  one  thoustrnd  service  box 
lock  covers,  was  accepted.     Amount,  $290.00. 

December  Ist,  the  offer  of  John  W.  Lyon  to  furnish  and 
deliver  taps,  stops,  etc.,  was  accepted.    Amount,  $1,708.00. 

December  1st,  the  offer  of  Congdon,  Carpenter  &  Co. 
to  furnish  and  deliver  twenty-five  tons  pure  pig  lead,  was 
accepted.     Amount,  $2,250.00. 

December  1st,  the  offer  of  Thomas  Phillips  &  Co. 
to  furnish  and  deliver  seventeen  and  one-half  tons  lead 
pipe  of  various  sizes,  and  five  hundred  pounds  of  pig  tin, 
was  accepted.     Amount,  $1,865.00. 

December  1st,  the  offer  of  L.  H.  Tillinghast  &  Co.  to 
furnish  and  deliver  seventeen  and  one-half  tons  lead  pipe  of 
various  sizes,  and  five  hundred  pounds  of  pig  tin,  was 
accepted.     Amount,  $1,865.00. 

December  2nd,  the  offer  of  Fales  &  Jenks  Machine  Co. 
to  /uu..-ii  .;;k.  .u.iv^:i  trighty  hydnuit*,  aiitl  eigbty-five 
bydmiit  boxe.H,  was  accepted.     Amount,  $11,-550.00, 

Deci'mber  iintU  ihiJ  alTor  of  Whittier  Maehmo  Co.,  of 
South  Hoeitnn,  Mag^.^  to  favimh  and  deliver  the  following 
water  gatcis,  wa«  accepted »  viz.  : 

25     4  inch  gates,  20     8  inch  gates^ 

50     6    *'        ^*  i  12      '*       *' 

Ainontitf  It, 905. 
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December  15th,  the  proposal  of  R.  D.  AVood  &  Co.,  of" 
Philadelphia,  Pa.,  to  furnish  and  deliver  the  following  cast 
iron  water  pipes  was  accepted,  and  a  contract  was  subse— 
quently  executed,  namely : 

100  4-inch  A  pipe. 
5,000  6-incli  B  pipe. 
500  8-inch  A  pipe. 
500  8-inch  B  pipe. 
100  12-inch  A  pipe. 

Amount,  $32,188.81. 

The  average  daily  consumption  of  water  during   the   las 
quailer  was  7,516,550  gallons,  and  the  average  daily  coD-- 
sumption   for  the  year  1891,  was  7,272,070  gallons. 

Water  pipes  were  laid  during  the  quarter,  as  follows: 

12-lNCU. 
In  Mount  Pleasant  avenue 31.06  fe^*^ 

8-INCH. 

In  Plain  and  Pontiac  streets  and  Montgomery  avenue,  in 
Cranston  street.  Town  of  Cranston,  and  in  Plainfield  street, 
Thornton  avenue  and  Old  Killingly  road.  Town  of 
Johnston 10,152.72  fee  ^' 

G-INCH. 

In  Amherst,  Calla,  Case,  Commodore,  Danforth,  East  Man- 
ning, Ellery,  Hanover,  Hudson,  Kay,  Lisbon,  Madison, 
Metcalf,  Pearl,  Peter,  Pine,  Kosedale,  Taylor  and  Woodbine 
streets,  Alabama,  Atlantic,  Lexington,  Marlborough  and 
Princeton  avenues.  Old  road  and  bhimbo  alley,  in  Cato, 
Orchard  and  Plain  streets.  Depot  and  Narragansett  ave- 
nues. Town  of  Cranston,  and  in  Koeky  Hill  road,  Town  of 
Johnston 10,429.89  feet. 


Total 20.G13.67  feet. 

or  3.1)0+ miles. 

Statement  of  sizes  and  lengtlis  of  pipe  laid  since  the  com- 
mencement of  the  work  : 
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ach 10,084  feet. 

ach 69, 893. 04  feet. 

ach 43,418.92  feet. 

ach 9.626.59  fee t. 

ach •  31,922.68  feet. 

nch 75, 102.35  feet. 

ach 14,652.26  feet. 

nch 199,301.61  feet. 

ach 840,889.79  feet. 

Total 1,284,891.14   feet. 

243.35+ miles. 

The  total  length  of  water  pipes  laid  during  the  year  ending 
member  31,  1891,  was  17.59  miles. 

Fifteen  fire  hydrants  were  set  during  the   quarter,  one  at 
5h  of  the  following  locations  : 

Calla  street,  northerly  side,  at  the  easterly  corner  of  Bernard  street. 
Cranston  street,  Cranston,  north  side,  at  the  east  corner  of  Elm  street. 
Danforth  street  east  side,  about  560  feet  north  of  angle  in  street. 
Madison  street,  west  side,  at  tlie  south  end  of  the  street 
Old  Killingly  road,  Johnston,  northeast  side,  about  130  feet  west  of 

Lyman  avenue. 
Old  Killingly  road,  Johnston,  northeast  side,  about  360  feet  west  of  angle 

in  road- 
Plain  street,  west  side,  about  375  feet  south  of  Lockwoud  street. 
Plain  street,  west  side,  about  80  feet  north  of  Pearl  street. 
Plain  street,  Cranston,  east  side,  at  the  junction  of  Benedict  street. 
Plain  field  street,  Johnston,  north  side,  about  70  feet  west  of  bridge 

at  Pocasset  brook. 
Plain  field  street,  Johnston,  north  side,  about  320  feet  east  of  Atwood 

avenue. 
Plalnfield  street,  Johnston,  north  side,  about  130  feet  west  of  Atwood 

avenue. 
Rocky  Hill  road,  Johnston,  west  side,  opposite  the  south  line  of  Eutaw 

street. 
Sheldon  street,  Cranston,  north  side,  at  the  west  corner  of  Commercial 

street. 
Thornton  avenue,  Johnston,  south  side,  about  1,400  feet  west  of  the 

junction  of  Plalnfield  street  and  Thornton  avenue. 

During  the  quarter,  one  fire  hydrant  was  removed  from  the 
'Uowing  location  ; 
Charles  street,  northwest  comer  of  Borva  street. 

The  total  number  of  fire  hydrants  is  now  fourteen  hun- 
dred and  thirty  ;  fourteen  hundred  and  one  flush  and  twenty- 
iine  post  hydrants. 
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The  work  of  laying  the  following  list  of  water  pipes  wbs  id 
process  at  the  close  of  the  quarter : 

No.  of  retoIotloB.    Date  of  approral . 

775.     Jan.      3,      1891,    High  street,  Hartford  road  and 

Rocky  Hill  avenue,  JohnsUm:^ 
1,681.39  feet  of  Sinch  p^ 
laid  in  Hartford  road,  and  256.04 
feet  of  30-inch  pipe  in  High 
street. 

*«  Cranston  street,  Cranston,  fron^ 
Elm  street  to  Toum  Hall,  in 
Knight9V%lle. 

**        Ohio  avenue,  from  Eddy  street  io 
Maryland  avenue. 

Work  had  not  commenced  upon  laying  water  pipes  in  tb^ 
following  streets^  December  31,  1891 : 

Ho.  of  retdBtlon.    Date  of  ai^roTal. 

758.   Nov.       20,    1891,    Canton  street,  from    ChaJkstorme 

avenue  to  Linton  street. 


577.     Sept.  19, 


744.     Nov.  20, 


During  the  quarter  two  hundred  and  twelve  water  meU^^ 
were  set,  of  which  number  six  were  to  replace  other  meters 
The  use  of  ten  meters  was  discontinued. 

The  roUowing  water  meters  were  in  use  at  the  close  of  tfap^ 
quarter : 


K»D. 


BalllkFitU.pistOD... 
BftlIlkFlttf,roUr7... 

Crown , 

Fal*«,  Jenks  &  Sons. , 

Thomson 

Worthington 


SiXB. 


X-In. 


3,033 


X-in.|  Un. 

i 


996'      lis 


4.750.      6M,      173 

v      i;       1 


33S 

I 
13i 


34 

1!. 


I 


8,136)    l;285       853 


liJn.    24b.    S.te.    «4b. 


147)       31 


13 
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One  plumber's  license  was  issued  during  the  quarter, 
paking  the  total  number  seventy-eight,  all  of  which  expire 
December  31,  1891. 

Nine  hundred  and  one  plumbing  permits  were  issued  dur- 
ing the  quarter. 

Two  hundred  and  forty-seven  applications  for  water  were 
made  during  the  quarter,  making  the  total  number  Decem- 
ber 31,  1891,  seventeen  thousand  four  hundred  and  sixteen. 

The  number  of  new  service  stops  opened  during  the  quar- 
ter was  two  hundred  and  sixty-eight. 

The  total  number  of  service  stops  opened  to  December 
31,  1891,  inclusive,  was  sixteen  thousand  seven  hundred  and 
twenty.  The  number  in  actual  use  December  31,  1891, 
was  fifteen  thousand  seven  hundred  and  twenty-three. 
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[No.  7. 


The  receipts  for  water  each  year  since  the  commencement 
have  been  as  follows : 


Year. 

Amount. 

Year. 

Amout.. 

If72 

$41,003  51 
97.386  09 
132.062  39 
166,144  71 
188368  73 
200.039  89 
218383  33 
229.561  78 
247.705  06 
2^.530  87 

1882 

$200318  77 

1873 .,,.. 

1883 

283,632  9 

1874 

1884 

30236611 

1876 

1885 

313361  21 

1876 

1686 

3233M<7 
330313  «» 
M6.731  58 

1877 

1887 

1878 

1888 

1879 

1880 

377397  97 
401,140  86 
404353  81 

1880 

18Q0 

1881 

1891..... 

The  amount  of  bills  approved  on  account  of  water  works, 
from  October  1  to  December  31,  1891,  inclusive,  was : 
For  construction  and  extension,  .         .  $42,912.67 

Classified  as  follows : 

Ca«t  Iron  water  pipe $12,915  54 

Fruit  Hill  Reservoir,  for  repairs 10,507  38 

Laying  water  pipes 5,151  16 

Fruit  Hill  reservoir,  for  coDstnictioD 3.026  64 

Stop  valves 2,492  60 

Service  pipes 2,102  60 

Fire  hydrants,  boxes  and  covers 1,764  14 

Laying  service  pipes 1,250  93 

Special  castings 1,244  22 

Rent  of  wharf  and  pipe  yard 750  00 

Contract  reser\'ations 490  37 

Labor  on  and  carting  pipe 446  55 

Taps  and  stops 267  29 

Wharf  salaries 175  60 

Ram  expenses 165  44 

Tools 128  33 

Horses,  wagons,  Jiarnesses,  etc 33  98 

$42,912  67 
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For  maintenance,  ....  $28,099.51 

Classified  as  follows : 

Pettaconset  Pumping  Station. 

Coal  and  wood $2,773  02 

Sundries 838  64 

Firemen 680  70 

Engineers 627  26 

Care  of  grounds 332  98 

Superintendence 248  56 

Ugh  ts 183  00 

Labor  on  fuel 109  13 

Oil,  wasteand packing 108  11 

Real  estate 63  60 

Barn  expenses 66  44 

Worthington  pumping  engine 22  48 

Corliss  pumping  engine  and  house —  19  49 

Cornish  pumping  engine 3  62 

$6,066  82 

SOCKANOSSBT  ReSBRYOIR. 

Watchman $136  60 

Sundries 1100  * 

147  60 

Hope  Pumping  Station. 

Engineers $576  26 

Firemen 418  60 

Ughts 127  26 

Care  of  grounds 42  66 

Hope  pumping  engine,  No.  1 38  29 

Sundries 31  47 

Oil,  waste  and  packiug 29  43 

1,262  84 

Hope  Reservoir. 


Sundries I $382  94 

Watchman 204  76 


687  69 


PlPic  LiNB  AND  Service  Stops. 

,..,.,,*». $1,7?;4  23 

iSwtftitlttiidaiot  aaliiri*^.* ...,,...,,..     650  00 

'  2.431  23 

A^iovtiiimtfeilfanrafU.*^^^ ^ ^ .,.  ,fio,my  m 
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Amoant  broaght  forward $UI,i 

MSTBR   DXPABTMXNT. 

Water  meters $5,440  84 

Setting  and  repairing  meters 1«048  50 

MiSCKLULKEOUS. 

Town  of  Cranston  tax $5,92S  00 

Clerks'  and  inspectors'  salaries 3^439  01 

Prevention  of  defilement  of  the  Pawtazet 438  19 

Town  of  North  Providence  tax 400  00 

Horses,  wagons,  harnesses,  etc 314  65 

Bam  expenses 263  80 

Telephone  lines 113  55 

Analyses  of  water 94  95 

i^uDdries 44  35 

Real  estate  at  Pawtoxet 35  00 

Pipe  yard,  office  expenses 28  75 

^  Town  of  Lincoln  tax 15  75        11, 

The  amount  of  expenditures  from  October  1  to 
December  31,  1891,  inclusivey  was       .  $71,01 

The  total  expenditures  to  December  31  1891, 
inclusive,  were        .....        $7,406,11 

The  net  expenditure  for  construction  and  extension  from 
October  1  to  December  3U  1891«  inclusive,  was $41 

The  net  expenditure  for  construction  and  extension  to 
December  31«  1891,  inclusive,  was 5,737, 

The  net  expenditure  for  maintenance  from  October  1  to 
Deeember31, 1891, inclusive,  was 21 

The  net  expenditure  for  maintenance  to  December  31, 1891, 
indosive,  was 1,049 

Bills  deposited  with  the  city  treasurer  for  col- 
lection, from  October  1  to  December  31,  1891,  in- 
clusive, amounted  to     .  .         .  $34,72 

As  follows : 
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Water $26,660  11 

Water  meters 4,760  60 

Setting  and  repairing  meters 1,277  05 

Seal  estate > 326  62 

Pennanently  closing  serTice  stops 36  00 

Penalties 20  00 

Repairing  service  pipe 3  26 

Labor  and  materials,  laying  water  pipes  to  State  Home 

and  School 1,336  36 

Labor  and  materials,  laying  seryice  pipes,  etc 336  64 

$34,764  33 

During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer, 
and  receipted  for,  amounting  to     .         •         •      $45»999  67 

As  follows : 

Water $37,820  4» 

Water  meters 4,736  60 

Setting  and  repairing  meters 1,419  87 

Real  estate 316  62 

Permanently  closing  senrice  stops 46  00 

Penalties 20  00 

Bepairs  on  service  pipe 3  26 

Labor  and  materials,  laying  water  pipes  to  State  Home 

and  School 1,336  36 

Labor  and  materials,  laying  service  pipes,  etc 303  68 

$46,999  67 

SEWERS. 

During  the  quarter  ending  December  31,  1891 »  two  hun- 
dred and  ten  permits  were  issued  to  drain  layers  ;  one  hun- 
dred and  forty-six  for  new  work,  and  sixty-four  for  exten- 
sion and  repair  of  drains. 

One  dmin-layer's  license  was  issued  during  the  quarter, 
anking  ihe  total  number  thirty,  all  of  which  expire  Decem- 
ber 83, 1891. 

October  14th,  the  proposal  of  F,  H.  Pealwtly  &  Son, 
Agents,  to  fumbli  the  wood  and  iron  work  for  the  filtU-hoist 
well  of  section  2,  for  the  improved  sewerage  system,  was 
Mcepted,     Amount,  $230.00. 
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November  6th,  the  offer  of  Long  Island  Brick  Co.  to 
furnish  and  deliver  one  cargo  of  about  one  hundred  aad 
twenty-five  thousand  sewer  brick,  was  accepted.  Amoonl, 
about  $875.00. 

November  23d,  the  proposal  of  Winslow  &  Co.,  of  Port- 
land, Maine,  to  famish  and  deliver  sewer-pipes^  etc.,  was  ac- 
cepted and  a  contract  was  subsequently  executed.  Amoont, 
$24,387.39. 

November  23d,  the  proposal  of  Manchester  &  Hudson  to 
furnish  and  deliver  flagstones,  was  accepted,  and  a  contract     ' 
was  subsequently  executed.     Amount,  $1,720.00. 

November  23d,  the  proposal  of  John  Garvey  to  furnish 
and  deliver  three  hundred  sets  of  catch-basin  stones,  was  ae* 
cepted,  and  a  contract  was  subsequently  executed.     Amounts 
$7,500.00. 

November  23d,  the  proposal  of  Long   Island  Brick  Co^ 
to  furnish   and  deliver  six  hundred   thousand  brick,  wa^ 
accepted,    and    a    contract     was    subsequently    executed.- 
Amount,  $4,350.00. 

November  24th,  the  proposal  of  New  England  Steana 
Brick  Co.  to  furnish  and  deliver  nine  hundred  thousand 
brick,  was  accepted,  and  a  contract  was  subsequently  executed. 
Amount,  $7,425.00. 

December  2d,  the  offer  of  Smithfield  Granite  Co.  to  fur- 
nish skew-back  and  sill-stones  for  the  improved  sewerage 
system,  was  accepted.     Amount,  $137.00. 

During  the  year  ending  December  31,  1891,  there  have 
been  constructed  about  6.721  miles  of  pipe,  and  0.947  miles 
of  brick  sewers,  making  a  total  of  7.668  miles  of  sewers 
built,  which,  added  to  the  length  previously  constructed — 
67.38  miles — makes  a  total  length  of  sewers  at  date,  75.048 
miles. 
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The  total  length  of  pipe  sewers  to  December  31 ,  1891,  was 
53.581  miles  and  21.467  miles  of  brick  sewers.  183  catch- 
basins  have  been  built  during  the  year,  making  the  total  to 
date  2,431. 

Octobeir  13di,  contracts  for  the  construction  of  lateral 
sewers,  which  were  subsequently  executed,  were  awarded  as 
follows,  namely : 

[The  aaoantt  glTcn  below  are  what  are  estimated  will  be  paid  the  contractors  for 
tabor,  tnd  do  not  Include  cost  of  inspection  and  materials,  or  rook  exoaTation.] 

To  Frederick  E.  Shaw. 

Ko.  of  resohition.    Date  of  approral . 

593.  Sept.  22,     1891,    OaJcland  street  and 

PoUer's  avenue,       .        $1,621  80 

594.  ««        "  "      Burnett  street  from 

Greenwich  to  Dexter,         1,597  50 

619.  **     30,  **      Parade  street  from 

Willow  to  Cranston,  1,587  05 

620.  *«        *«  ««       Wilson    street  from 

GUmore  to  Constitu- 
tion,       ...  355  90 

To  John  Keooh. 

595.  Sept.  22,     1891,   Mawney  street,  from 

Greenwich  to  Dexter,       $1,659  60 

617.  •*     30,         •*        Courtland  and  Ges- 

ler  streets,       .         .         2,711  95 

618.  **        ««         ««        JEraatus  street,  from 

AtwelVs    avenue    to 
Manton  avenue,       •  451  15 

October  13th,  a  contract  for  the  construction  of  the  fol- 
lowing sewer  for  the  improved  sewerage  system  was  awarded 
todsubaeqaently  execated,  namely : 
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To   Frederick  E.  Shaw. 

No.  of  retolotion.    DateofapproTal. 

654.     Oct.    6,     1891,      Delaine  street ^  from 

'MarUon  avenue  to  the 
river,      .         .         .       $8,806  50 

November  12th,  a  contract  for  the  construction  of  the 
following  lateral  sewer,  which  was  subsequently  executed, 
was  awarded  as  follows,  namely  : 


To  John  Krooh. 

No.  of  reiolaiioD.    DateofapproTal. 

690.     Nov.    7,      1891,     Cranston  street,  from 

Bridgham  to  Dodge, 


$412  60 


57. 


During  the  quarter  the   construction   of  the   following 
sewers  was  completed,  namely  : 

No.  of  resolation.    Date  of  approTal.  Date  of  eompIeUoa. 

55.  Feb.  2,  1891,  Dexter  street,  from 
Cranston  to  Potter's 
avenue,  .         .  Dec.    2,  1891. 

Humboldt  and  Way- 
land  avenues;  thence 
through  land  deeded 
to  the  city  to  Butler  av- 
enue; thence  through 
Blackstone  Park  to 
Seekonk  River,        .  Nov.    5,  1891. 

h  iiotri  e-vs    St  rrri ,  J  ruin 

Pleasant  to  Cypress,  Oct,  21,  189L 
Baker  avenue,  Uigh 
street  and  Bf-oadway,  Oct.  17,  I89L 
238.      May    2,      <*       Congdon  street,  fram 

Jenckes    lo  IJcdMjf^  Deo.    5,  169L 


160.     April     1, 
in.        **      14, 


't 
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295.      May  21,  1891,  Cranston  air  eel  ^om 

Wendell  to    Bridg- 

ham^  .  .  .  Dec.  2,  1891. 
371.     June  20,      "      Perkins  street^  from 

Pearl  to  A,  .  .  Oct.  2,  1891. 
403.       **      24,      *«      Halsey  street,  from 

CoHi/dan  about  140 
feet  emterlfj »  ,  No v ,  9 ,  1 891  - 

425,     July      7,      **       Qeshr  streel,  from 

ViiiUm  to  Kiuifht,  ,  Nov.  2^,  1891. 
463,        "        21^     <*       JefferHun  HtreH^fiom 

Common  to  Onnn^    •  Oct,     1»  It^tU. 

487.  Aug.    7,      **       Batreet, from  Cram- 

ton  to  Cenirah         >  Oct.  23,   1831. 

488.  •*        "      "      Hanover  street^  fvm 

Cranston  (u  JJexter,   Nov,  14 »  1891, 

593.  Sept.  22,     «       Oakland   nfreef  and 

Poller  H  (wenm,       ,  Nov.  8i,  1»91. 

594,  "        "      "      Buraetl  street,  from 

Greenwich    fn    /Jex- 

tm\  .         .         ,  Nov,    G,  1891. 

617.  *<      30      *'       Courtkind  and  Get- 

ter street  it,        ,         .  Dec.  29,  18UL 

618,  '^        <<      «»       Eraitu.H  street^  from 

Atweirs     avenue    to 

Manton,  .         .  Dec.  23,  1891. 

820,       •*        '*      "       Wllma  Hrml,  from 

Gihnore  to  GynMitii- 

Hon,  ,  ,  ,  Dec,  1,  1891. 
680.     Nor,     7,      "       CrauHionstj^eei^from 

BridgAam  to  Dodge,  Nov.  27,  1891, 

At  the  cloae  of  the  quarter,  work  upon  the  following 
tewerft  of  tbe  mprored  sewrerage  system  waa  in  pmgi-ess, 
umety : 
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Disposal  Division^  Iron  Pipe  Outlet  Sewer. 
Disposal  Division y  Section  1. 
Elmwood  Division  y  Section  2. 
Elmwood  Division  y  Section  6. 
Mmioood  Division^  Section  7. 
Elmwood  Division^  Section  8. 
JElmwood  Division^  Section  9. 

No.  of  retolotion.    Date  of  approval. 

56.     Feb.    2,  1891,   Hamilton^  Irving  and  Melrose  streets. 
654.     Oct.     6,       **      Delaine  street^  from  Manton  avenue 

to  the  river. 

Work  upon  the  following  lateral  sewers  was  in  progress 
.  at  the  close  of  the  quarter,  namely  : 

No.  of  reiolotloii.    Date  of  approval. 

296.     May   21,  1891,   Greenwich,    Oakland^    and    JPtMic 

streets. 
416.     July     7,       *'      Bowdoin,     Appleton    and    Delaine 

streets. 

Work  upon  the  following  sewers,  completing  the  work 
ordered  by  the  city  council,  had  not  commenced  December 
31,  1891,  viz. : 

No.  of  retolotion.    Date  of  approval. 

595.     Sept.  22,  1891.  Mawney  street,  from   Greenwich  to 

Dexter, 
619.        ««     30,      *«      Parade     street,    from     Willow     to 

Cranston. 

665.  Oct,     16,     **       Chopin     av&me   from    summit    io 

Cranston  street. 

666.  *'        "      **       Waver! tf    street,  from    Oransion   to 

Dexter* 

667.  *'       *»      **       We^i^eid    streett  from  Uiirrimn  to 

Dnter, 
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691.     Nov.-  7,  1891,  Butler  avenue^  from  100  feet  north 

of  Douglas  street  to  Pitman. 

Cranston    street^   from    Wendell  to 

Potter's  avenue. 
"       Earl  street y  from  Oreenwich  to  Sec- 
tion 9f  Improved  Sewerage  St/stem. 

Irving  and  Butler  avenues. 
«*       7,      «*      Linwood    avenue  ^    from     Cranston 

street  to  Dexter. 

Potter's  avenue y  from  Cranston  street 

to  Dexter. 
**      10,      «*      Gordon    avenue^     Prairie    avenue  ^ 

Logan  avenue  and  Ocean  street. 

Common    street^  from    Jefferson   to 

Mulberry. 

Hudson  street y  from  summit  to  Parade. 

C  street y  from  Lester  to  Central. 

Carter    street^  fi'om    Greenwich   to 

Bucklin. 
791.       «*     22,      **      Prairie   avenue^  f)*om  Public  street 

to  Colfax. 
813.    Jan.     2,  1892,    Hammond    street ^   from    Gilbert  to 

Cranston. 

814.  <<      *«        *<      Hy at  streety  from  Amherst  to  Manton 

avenue. 

815.  «*        **      **      Sprague  street y  from    Greenwich  to 

Dexter. 
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The  amount  of  UUs  approved  on  account  of  sewers  from 
October  1  to  December  31,  1891,  inclusive,  was 

Fob  CoNSTBUcnoN. 

RegaUr  appropriaUoiL $35,488  22 

ImproTed  sewerage  appropriatioD 227,967  41 

$263,465  68 

Charged  as  follows : 

Materials $13,190  04 

Testing  cement 876  14 

Additional  catch-basins 848  27 

Sundries,  improyed  sewerage  system 797  26 

Tools 26  17 

Sundries 2  26 

Sewer  in  Baker  avenue.  High  street  and  Broadway. .    1,762  00 

Sewer  in  B  street,  f rqm  Cranston  to  Central 1^393  69 

Sewer  in  Bowdoin,  Appleton  and  Delaine  streets 99  60 

Sewer  in  Burnett  street,  from  Greenwich  to  Dexter. . .    1,701  64 

Sewer  in  Conrtland  and  Gesler  streets 2,966  42 

Sewer  in  Congdon  street,  from  Jenckes  to  Halsey —  3,076  78 
Sewer  in  Cranston  street,  from  Bridgliam  to  Dodge. ..  424  12 
Sewer  in  Cranston  street,  from  Wendell  to  Bridgham.  4,305  88 
Sewer  in  Delaine  street,  from  Manton  avenue   to  the 

river. 3,574  21 

Sewer  in  Erastus  street,  from  Atwell's  avenue  to  Man- 
ton ; 805  30 

Sewer  in  Gesler  street,  from  Vinton  to  Knight 788  85 

Sewer  in  Greenwich,  Oakland  and  Public  streets 4,219  44 

Sewer  In  Halsey  street,  from  Congdon  about  140  feet  ' 

easterly 791  93 

Sewer  in  Hanover  street,  from  Cranston  to  Dexter.. . .    2,271  80 

Sewer  In  Jefferson  street,  from  Common  to  Orms 3  50 

Sewer  in  Knowles  street,  from  Pleasant  to  Cypress. . .       882  74 

Sewer  in  Oakland  street  and  Potter's  avenue 1,735  15 

Sewer  in  Perkins  street,  from  Pearl  to  A 6  00 

Sewer  in  Wilson  street,  from  Fuller  to  Gllmore 349  92 

Sewer  in  Wilson  street,  from  Gllmore  to  Constitution.       347  25 
Sewer  in  Dexter  street^  from  Cranston  to   Potter's 

avenue 18,297  89 

Sewer  in  Disposal  Division,  Section  1 2,568  80 

Sewer  in  Elmwood  Division,  Section  2 16,142  25 

Sewer  In  Elmwood  Division,  Section  6 51,088  19 

Sewer  in  Elmwood  Division,  Section  7 22,090  27 

Sewer  in  Elmwood  Division,  Section  8 27,641  71 

Sewer  in  Elmwood  Division,  Section  9 28,490  86 

Sewer  in  Hamilton,  Irving  and  Melrose  streets 25,146  63 

,  Amount  carried  forward $238,701  85 

i 
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Amount  brought  forwanl $238,701  85 

Sewer  in  Humboldt  avenue,  Wayland  avenue  and 

Blackstone  park 9,131  44 

Iron  pipe  outlet  sewer  in  Disposal  Division,  Section  1    9,745  46 

Contract  reservations , 5,518  39 

Grading  Ernest  street,  from  Eddy  to  Allen's  avenue. .      338  49 

$263,455  63 

For   Maintenance, $7,649  i 

Charged  as  follows : 

Cleaning  basins  and  sewers $3,287  39 

Cleaning  and  repairing  old  drains 1,927  78 

Repairing  basins  and  sewers 872  09 

Tools • 613  12 

Inspection  of  connections 571  27 

Barn  expenses 496  07 

Salary,  superintendent 351  00 

Horses,  wagons,  harnesses,  etc 279  71 

Sundries 88  68 

Cleaning  private  connections 56  85 

Filling  cisterns,  etc 4  20 

Telephone  lines 1  50 

$7,649  57 

The  net  expenditure   for  construction  of  sewers   to 

December  31, 1891,  inclusive,  was $2,927,3S5  fl 

The  net  expenditure  for  maintenance  of  sewers    to 

December  31, 1891,  inclusive,  was $343,69!  1 

Bills  deposited  with  the  city  treasurer  for 
collection  from  October  1  to  December  31, 
1891,  inclusive,  amounted  to  ...  $259  i 

As  follows  : 

Cleaning  private  connections $L14  10 

Building  and  cleaning  catch-basins  for  Old  Colony  Rail- 
road  Co S9  32 

Old  sewer  stones 7  50 

Setting  switch  for  Union  Railroad  Co 5  00 

Filling  cisterns,  etc 4  00 

Old  hose 1  00 

Laying  drains  to  curb 24  10 

Testing  cement 10  80 

Old  man-hole  frame  and  cover 3  40 

$259  22 
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During  the  quarter,  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to  .         .         .        $259  22 

As  follows : 

Cleaning  private  connections $114  10 

Bailding  and  cleaning  catch-basins  for  Old  Colony  Rail- 
road Co 89  32 

Old  sewer  stones 7  50 

Setting  switch  for  Union  Railroad  Co 5  00 

Filling  cisterns,  etc 4  00 

Old  hose 1  00 

Laying  drains  to  curb 24  10 

Testing  cement 10  80 

Old  man-hole  frame  and  cover 3  40 


$259  22 

HIGHWAYS. 

Three  permits  to  open  streets  were  issued  during  the  quar- 
ter. 

October  2l8t,  the  offer  of  H.  Nole,  of  North  Uxbridge, 
Mass.,  to  furnish  and  deliver  six  hundred  lineal  feet  of 
granite  curbing,  was  accepted.     Amount,  $390.00. 

October  26th,  the  proposal  of  New  England  Paving  Co., 
of  Boston,  Mass.,  to  pave,  with  rock  asphalt.  Union  street, 
from  Westminster  street  to  Washington  street,  was  ac- 
cepted and  a  contract  was  subsequently  executed.  Amount, 
$1,649.36. 

November  3d,  the  offer  of  Oakland  Granite  Co.  to  furnish 
and  deliver  one  thousand  lineal  feet  of  granite  curbing,  was 
accepted.     Amount,  $650.00. 

December  9th,  the  offer  of  Oakland  Granite  Co.  to  fumieh 
and  deliver  twenty-five  hundred  lineiii  feet  of  fuurteen-incb 
crosi*-walk  stone,  was  accepted  and  a  contract  was  subse- 
queatly  executed.     Amount,  $1,112,50. 

December  9tb,  the  proposal  of  Joseph  H,  West,  of  Frank- 
iJD,  Maiuet  to  furnish  and  deliver  twenty-five  thousand  lineal 
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feet  straight  curbing,  was  aqccpted,  and  a  contract  was  subse- 
quently executed.     Amount,  $15,250.00.  « 

December  9th,  the  proposal  of  Crabtree&  Havey,  of  Sul- 
livan, Maine,  to  furnish  and  deliver  thirty  thousand  lineal 
feet  of  straight  curbing,  was  accepted,  and  a  contract  wu 
subsequently  executed.     Amount,  $18,450.00. 

December  9th,  the  proposal  of  John  Grarvey  to  fiiniish 
and  deliver  one  thousand  lineal  feet  circular  curbing,  ten- 
foot  radius,  and  one  thousand  lineal  feet  circular  curbing, 
eight-foot  radius,  was  accepted,  and  a  contract  was  sobse- 
qnently  executed.     Amount,  $1,580.00. 

December  9th,  the  proposal  of  Kenneth  McKay  to  furnish 
and  deliver  one  hundred  curb  corners,  two-foot  radius,  and 
twenty-five  hundred  lineal  feet  fourteen-inch  cross-walk 
stone,  was  accepted,  and  a  contract  was  subsequently  exe- 
cuted.    Amount,  $1,275.00. 

December  9th,  the  proposal  of  William  Booth,  of  New 
London,  Conn.,  to  furnish  and  deliver  ten  thousand  square 
yards  of  granite  paving  blocks,  was  accepted,  and  a  contract 
was  subsequently  executed.     Amount,  $15,250.00. 

December  11th,  the  offer  of  Oakland  Granite.  Co.  to 
furnish  and  deliver  about  seven  hundred  lineal  feet  straight 
curbing,  was  accepted.     Amount,  about  $427.00. 

December  12th,  the  offer  of  Kenneth  McKay  to  furnish 
and  deliver  five  thousand  square  yards  granite  paving 
blocks,  was  accepted,  and  a  contract  was  subsequently  exe- 
cuted.    Amount,  $7,625.00. 

December  15th,  the  offer  of  John  E.  Collins,  of  Westerly, 
R.  I.,  to  furnish  and  deliver  ten  thousand  square  yards 
granite  paving  blocks,  was  accepted,  and  a  contract  was 
subsequently  executed.     Amount,  $15,250.00. 

December  16th,  the  offer  of  John  Garvey  to  furnish  and 
deliver  paving  blocks  at  same  rate  as  was  paid  to  other 
parties  furnishing  the  city,  was  accepted. 


Digitized  by 


Google 


REPORT  OP  THE  DEPARTMENT  OF  PUBLIC  WORKS.      29 

Daring  the  quarter  the  following  streets  have  been  re- 
paired: 

Academy  avenue,  from  Smith  street  to  Ghalkstone  avenue. 

Admiral  street,  from  Oriental  to  Wliipple. 

Ambrose  street,  from  Oregon  to  Cliallutone  avenue. 

Armlngton  avenue,  from  Academy  to  Pemberton  street. 

Atwell's  avenue,  at  Junction  of  Manton. 

Barnes  street,  from  Thayer  to  Brown. 

Borden  street,  from  Hospital  to  Plain. 

Branch  avenue,  from  Thurber's  lane  to  Smithfield  avenue. 

Branch  avenue,  from  Douglas  to  Yandewater  street. 

Broad  street,  from  Friendship  to  Public. 

Burgess  street,  from  High  to  Cranston. 

Cbalkstone  avenue,  from  Manton  to  Aldine  street 

Orary  street,  from  Hospital  to  Plain. 

Donglas  avenue,  from  Admiral  street  600  feet  southerly. 

Douglas  avenue,  from  Branch  to  city  line. 

East  avenue,  from  Cypress  street  to  North. 

Eddy  street,  from  Ship  to  Tallman's  lane. 

Federal  street,  from  Fountain  to  Sabin. 

Fenner  avenue,  from  Cranston  street  to  the  brook. 

Fmit  Hill  avenue,  from  Cbalkstone  to  Woonasquatucket. 

Hawkins  street,  from  Charles  to  new  bridge. 

Hope  street,  from  Olney  to  Angell. 

India  street,  at  the  foot  of  Hope. 

Julian  street,  from  Manton  avenue  to  Putnam  street. 

Linden  street,  from  Broad  to  Friendship. 

Manton  avenue,  from  Julian  street  to  fire  station. 

Mount  Pleasant  avenue,  from  Dover  street  to  Cbalkstone  avenue. 

Myrtle  street,  from  Broad  to  Pine. 

Korth  street,  from  North  Main  to  Olney. 

Olney  street,  from  Cypress  to  Cole  avenue. 

Oriental  street,  from  Admiral  to  new  road  of  N.  Y.,  P.  &  B.  R.  R.  Co. 

Printery  street,  from  Randall  to  Whelden . 

Valley  street,  from  Hemlock  600  feet  westerly. 

Yeazie  street,  from  Admiral  to  Woodward  road. 

Wickenden  street,  from  Governor  to  Ives. 

Woodward  road,  from  Branch  avenue  to  city  line. 

During  the  quarter  earth  gutters  have  been  built  in  the 
following  streets,  namely : 

Ashburton  street,  from  Tremont  to  Charles. 
Ashmont  street,  from  Ocean  to  Eddy. 
Fmner  avenue,  from  Cranston  street  to  the  brook. 
Ltnwood  avenue,  from  near  Union  to  Long  pond. 
Waverly  street,  from  Cranston  street  to  Long  pond, 
Wayne  street,  from  Candace  to  Douglas  avenue. 
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During  the  quarter  statements  of  the  cost  of  concreting 
sidewalks,  with  ten  per  centum  added  to  cover  cost  of  asses- 
sing and  collecting,  were  certified  to  the  assessors  of  taxes, 
viz. : 

Broad  street,  from  Chester  avenue  to  Public  street $296  81 

John  street,  from  Benefit  to  Governor 194  37 

Harold  street,  from  Regent  avenue  to  Valley  street 403  96 

Cooke  street,  from  Power  to  Waterman 137  35 

YTesleyan  avenue,  from  Broad  street  to  Taylor 184  31 

Atwell's  avenue,  from  Sear's  avenue  to  Woonasquatucket  river. .  467  04 

Total $1,682  82 

In  addition  to  the  general  patching  necessary  to  maintain 

the  streets  in  good  repair,  the  following  work  has  been  done 

during  the  year  ending  December  31,  1891,  namely  : 

New  streets  built 48,904  lineal  feet. 

Curbing  set 83,171  lineal  feet. 

Streets  rebuilt 16,200  lineal  feet. 

Streets  resurfaced 53,400  lineal  feet. 

Streets  graded 27,985  lineal  feet. 

Block  pavement  laid 34,000  square  yards. 

Cobble  pavement  laid 4,850  square  yards. 

Rock  asphalt  pavement  laid 824.68  square  yards. 

Brick  pavement  laid 457.41  square  yards. 

Streets  repaved 12,242  square  yards. 

Concrete  gutters  and  roadways  built 31,548.8  square  yards. 

Asphalt  gutters  and  roadways  built 8,628.42  square  yards. 

Concrete  sidewalks  laid 11,485.07  square  yards. 

Asphalt  sidewalks  laid 195.54  square  yards. 

December  3,  1891,  the  following  order  of  the   board  of 
aldermen  was  rescinded,  namely  : 

Date  of  order. 

June  20,  1889,  Butler  avenueyfrom  Blackstone  park  to 
President  avenue: — sidewalks  to  be 
curbed  and  gutters  paved. 

During  the  quarter  the  following  work  wiis  completed ; 

Sidewalks  Cukbeu  and  Gutters  Paved, 

D*U  of  ^rder. 

Oct,  16,  1890,  Ohalkat^ne  avenue,  from  Miver  to  Muggtu 
street 
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DaU  of  order. 

Nov.      20,  1890,  Biver  avenue^ft'om  Chalkstone  to  Valley 
street. 

Dec.  18,  **  Douglas  avenue^  from  Admiral  street  to 
Branch  avenue. 
"  «*  *«  Madison  street^  from  Potter's  avenue  to 
land  ofN.  Y.  P.  &  B.  B.  B.  Co.  on  the 
east  side^  and  on  the  west  side  to  within 
190  feet  of  the  land  of  said  company. 

Jan.       15,  1891,    Western    street ^  from  Pleasant  to  Jen- 
kins. 

June      18,      *•      Acorn  street ^  from  Kinsley    avenue    to 
Harris. 

Sept.     17,      •*      Balaklava  street^  from  Douglas  avenue  to 
Pekin  street. 
«*  **        **      Uast  Manning  street 9  from  Gano  to  Way- 

land. 
**  "        «*      Staniford  street ^  f'om  Public  to  Willard 

avenue. 
**  **        **       Young  Orchard  avenue ^  f'om  Governor 

street  to  Ives. 

Oct.        15,      **      Chalkstone  avenue  from  Ambrose  street  to 
Black. 

To  BE  Brought  to  Grade. 

July         2,  1890,  Slater  avenue ,  from  Irving  to  President. 
i)ec-  4,     **        ICnowles  street i  from  Cf/preM  to  Pleasant. 

Jiiit.       15,     1891,   Su7nmit   avenue,  Jrom    Fourth   Mreet   io 

Seventh. 
July         t,      **      Uftll  street^  from  Nbrthup  avenue  to  nmih- 

ei  iy  term  in  a  I  io  n , 

To   TaKK    PofiSKS8iON    OF. 

31,  1889,  lilmj    street,    from     Munton    avenue  to 

Sheridan  ntreet, 
15,  18^1,  Si^f/monr  street^  from  tveslerJf/  ter7ninat{on 

io  Ocean, 
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To  BE  Paved. 

No.  of  resohitloii.   Dato  of  approTal. 

469.  Aug.  4,  1891,  AtwdVs  avenue^  MarUon  avenue  ad 
King  street. 

To  BE  Curbed  and  Sidewalks  Concreted. 

439.      July  20,  1891,  ChalksUme  and  Fruit  HiU  avenm,     ' 

adjoining  school-house  lot. 

To  BE  Pur  IN  Safe  Condition. 

Dute  ci  atder. 

Sept.     17,  1891,  Biver  avenue^  from  Smith  street  to  Chalk' 
stone  avenue. 

To  BE  Paved  with  Granite  Blocks. 

No.  of  retolotlon.    Date  of  approval. 

529.  Sept.  9,  1891,  Dor  ranee  street^  from  Westminderio 
Friendship^  and  Weybosset  slreH^ 
from  Dorrance  to  Orange. 

633.  *«  30,  "  Olney  street,  from  North  Main  to 
Prospect. 

Sidewalks  to  be  Concreted. 

536.  Sept.  9,  1891,  AtwelVs  avenue,  from  Sear's  avenrit 
to  Woonasquatucket  river. 

562.  *«  19,  **  Cooke  street,  fivm  Power  to  Water- 
man. 

740.     Nov.  20,      **       Weslef/an  avenue,  from  Broad  stred 

to  Taj/lor. 

To  Build  Driveway  and  Concrete  Sidewalks. 

610.  Sept.  30,  1891,  Bast  avenue,  corner  Olney  stred,, 
entrances  to  fire  station. 

Roadway  to  be  Repaired. 

612.     Sept.  30,  1891,    Union  street,  from    Westminster  to 

Washington. 
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To  Replace  Fence  and  Concrete  Sidewalks. 

Ho  of  reMklatloa.    Dftte  of  Kpproral. 

632.  Sept-  30,  1891,  Greenwich  street  and  Trinity  square^ 
adjoining  Grace  Church  Oejuelery, 

The  following  work  was  in  progress  December  31,  1891, 
viz. : 

Sidewalks  to  be  Curbed  and  Gutters  Paved- 

Dk|«  of  ord«r. 

April      17,  1890,  Ilyat  slreei^  from  Amherst  to  Kossuth: — 

curbing  set. 
May       21,1891,  Hanover   street^  from   Dext^  westerly  to 

thep7esent  end  of  curbing: — curbing  set, 
*■         *'        '•      Kinsley  avenue  J  from    Gaspee  street  to 

Eagle: — curbing  three-fourtha  set. 

To  BE  Built. 

]r«.  of  rMOlDttoo .    Date  of  ap  pro¥al , 

655.  Oct,  28,  1890,  Kinsley  avenue^  frorn  Gaspee  street 
to  Hemlock: — two-thirds  completed. 

785.  Jiin,  3,1891,  Kinsley  avenue,  from  Hemlock  strmt 
to  Eagle: — nearly  completed. 

410.     June     30,     '*       Greenwich   sfreei    from    Bridgham 

to  Lexington  avenue: — Sides  of  road- 
way to  be  turfed. 

Land  to  be  Filled^ 

1 85 .  Apri I  14 ,  1891,  Edtva rd  S^  Cheney,  Adelaide  avenue : 
— ^in  process. 

Estate  of  Joseph  J,  Cooke t  Adelaide 
avenue: — in  process, 
William     R,      Randnll^     Adelaide 
avenue: — in  process. 
Heirs  of  Adnah    Sackett,  Adelaide 
avenue: — in  process. 
Esfate  of  Alfred  Anthony,  Adelaide 
avenne: — in  process. 


«t  t(  i4 
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To  BE  Brought  to  Grade. 

Ko.  of  reaolution.    Date  of  approval. 

722.     Nov.  10,  1891,  Balch  street,  Pacific  avenue,   Ham^ 

burg  avenue  and  Bun*ington  street: — 
nearly  completed. 

797.  Dec.  22,  «*  Ernest  street,  from  Eddy  to  Allen's 
avenue: — in  process. 

The  following  work,  ordered  by  the  board  of  aldermen 
and  city  council,  bad  not  commenced  December  31,  1891, 
namely  : 

Sidewalks  to  be  Curbed  and  Gutters  Payed. 

Date  of  order. 

Nov.      20,  1890,   Uhalkstone  avenue,  from  Mount  Pleasant 

to  Academy. 
Jan.        15,  1891,  Ashburton  street,  from  Charles  to  TVe- 

mont. 
Sept.     17,      *  •      Bowdoin  street,  from  Appleton  to  Kossuth . 
'*         ''        *'      Burnett  street,  from  Bucklin  to  Dexter. 
•  *         « «        ' '      Bucklin  street,  from  Hawthorne  to  Garter, 
««         *<        *«      Irving  avenue,  from  Butler  to  Gh'otto. 
Oct.      15        '*      Belmont    avenue,   f'om     Glaremont     to 
Academy. 
«'  ''         *«       Olaremont  avenue,  from   Roanoke   street 

to  Chdlkstone  avemie. 
«  ' «         <  <      Dexter  avenue,  from  Broad  street  to  Lock- 

wood. 

•  *  *  *         « «       Colder  street,  from  Potter's  avenue  to  land 

ofN.  r.  P,  &  B.  li.  IL  Go. 
**  '*         **       Charles  Mreet^  from  Branch  avenue  le 

Ledge  street, 
**  **         '*      Ambrose  streH,  from  Chalkstr^ne   avenue 

to  Webster  Htreef. 
Nov ,        19,       *  *       Baker  s(rtet ,  ft-mn  Brontl  io  Mh^- 

*  *  » '       *'     Dart  s^ee^^from  Mc/%enna  to  ^  * 
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DAtc  of  order. 

Nov.       19,  1891,  Waverly  Street y  from  Cranston  to  Dexter. 
Dec.       17,      *•      Branch  avenue ^  from  Langdon  street  to 
Douglas  avenue. 
*  *  •  •        •  •     Earl  street  y  from  Greenwich  street  to  line  of 

the  N.  T.  P.  &  B.  R.  R. 

To  BE  Brought  to  Grade. 

Jane  23,  1891,  Elmwood  avenue^  from  Roger  Williams 
to  the  bridge  over  tracks  of  the  i^T. 
r.  P.  &  B.  R.  R.  Co. 

Ho.  of  ratolution.    Date  of  approTftl. 

790.  Dec.  22,  1891,  Charles,  Admiral  and  Oriental 
streets. 

To  be  Paved  with  Granite  Blocks. 

530.  Sept.  9,  1891,  Cranston  street,  from  near  Winter 
to  140  feet  south  of  Waverly  street. 

613.  ««  30,  •'  Broad  street,  from  Doi-rance  to 
Chestnut. 

726.  Nov.  20,  **  Brook  street,  fom  Wickenden  to 
Power.  , 

822.  Jan.      2,  1892,   South  Main  street,  from  Crawford 

to  Planet. 

823.  *«         *«      *«       Tockwotton    street,    from    Ives    to 

Gano. 

Remove  Obstructions  and  Reset  Curb. 

Oito  of  order. 

Oct.  15,  1891,  South  Main  street,  from  Crawford  to 
Planet. 

To  Take  Possession  of  and  Remove  Obstructions. 

Nov.    5,  1891,     Butler  avenue,  from  Living  to  the  city  line. 
Dec,  it,     «*         Winslow  place,  from  Broad  street  to  High. 
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To  Macadamizb  OB  Asphalt  Roadway. 

No.  of  reaolation.  Date  of  approval. 

821.     Jan.  2,      1892,      North      Burial     Ground,     frm 

entrance  to  North  Main  street. 

To  Concrete  Sidewalks. 

824.     Jan.  2,  1892,    Manning  street jjrom  Cooke  to  Hope. 

Bills  approTed  on  account  of  highways  from  October  1 
to  December  31,  1891,  incksiTe,  amounted  to: 

Regular  appropriation .S40»887  28 

Special  appropriation. 115,815  43 

Classified  as  follows : 

Repairs  on  onpaved  streets $17,061  61 

Cleaning  streets 11,584  38 

Repairs  on  paved  streets 4,319  48 

Bam  expenses 2,088  54 

Salaries— superintendent  and  clerks 672  75 

Tools,  implements,  etc 664  82 

Crushed  stone—material  and  labor 573  99 

Steam  rollers— repairs  and  supplies 329  75 

Sundries 328  17 

Blacksmith  and  wheelwright  shop 239  14 

Repairs  on  stone  crushers 190  67 

Screening  gravel 110  53 

Horses,  wagons,  harnesses,  etc 85  34 

Fencing  streets— material  and  labor 69  75 

Stone— paving  and  crosswalk 32  55 

Office  expenses,  city  yard 32  99 

Telephone  lines 5  00 

88,34911 

Nbw  Work— Building  and  Re-Building  Streets,  etc., 
Sidewalks  Curbed  and  Gutters  Paved. 

Acorn  street,  from  Kinsley  avenue  to  Harris $991  64 

Balaklava  street,  from  Douglas   avenue  to  Pekin 

street 1,147  20 

Chalkstone  avenue,  from  River  to  Ruggles  street —  3,694  27 
Douglas  avenue,  from  Admiral   street   to   Branch 

avenue 16,9K8  81 

East  Manning  street,  from  Gano  to  Way  land 1,421  61 

Amounts  carried  forward $24,223  53        38»3tt  i 
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Amoimts  brought  forward $24,223  53 

Eighth  street^  from  Highland  avenue  to  Pawtucket. .  101  77 

Ford  street,  from  end  of  curbing  now  set  to  Dexter. .  394  15 
Gagpte  $ireet,  from  Smith  southerly  to  second  angle 

inGaspee 1,070  50 

Hanover  htreet,  from  Dexter  westerly  to  present  end 

of  curb 1,315  02 

MadUon  street,  from  Potter's  avenue  to  near  land  of 

New  York.  Providence  and  Boston  Railroad  Co.  2,022  03 

Plenty  street,  from  Broad  to  Qreenwich 299  12 

River  avenue,  from  Chalkstone  to  Valley  street 2,660  44 

Stan^ford  street,  from  Public  to  Willard  avenue 1,499  03 

Western  street,  from  Pleasant  to  Jenkins 264  67 

Toung  Orchard    avenue,  from  Governor  street  to 

Ives. 1,189  78 

Pavb  with  Granitk  Blocks. 

A  twelfs  and  Manton  avenues  and  King  street $6,554  03 

Broad  street,  from  Dorrance  to  Chestnut 5,784  10 

Dorranee  and  Weybosset  streets 11,220  93 

Olney  street,  from  North  Main  to  Prospect 3,188  44 

Tockwotton  street,  from  East  to  Ives 1,275  86 

To  Be  Built. 

Chapin  avenue,  from  Messer  street  to  Norfolk $1,038  02 

Oreenvoieh   street,    from   Bridgham  to  Lexington 

avenue 28,289  46 

Kinsley  avenus,  from  Gaspee  street  to  Hemlock 8,639  58 

Kinsley  avenue,  from  Hemlock  street  to  Eagle 4,217  63 

Rbbuild  and  Pays. 

Smith,  Charles  and  Back  streets 

Macadamizb. 

Broadway,  from  Sabin  street  to  Barton 

To  Be  Bbouoht  to  Grade. 

Bakh  airtHt  Pad^  avinuc,  Hamburg  arenue  and 

Burrinfjf4)n  **r««i<. ........... $1,470  17 

li*tl*trffl,  imm  Nortbut*  nrentio  to  northerly  t«rmi- 

nratton. 1,376  0» 

Km^mUs  sireet^  from  Cy pre*a  lo  PleattHtit BG&  78 

r  ««vnit#,  from  Irrlog  t<t  rnmideut 329  81 

1 4tpmws^  tmm  Fourth  street  to  Seventh 129  99 

ouEileifdid  forward  - .•- •*•• 


$38,349  46 


35,040  04 


28,023  36 


42,184  69 


2,431  65 


2,280  93 


4,073  83 
$152,385  m 
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Amount  brought  forward $18MV  M 

Rbpaib  Roadway. 
Union  street,  from  Westminster  to  Washington 1«T7S  9 

Build  Drivbwat  and  Concrbtb  Sidewalks. 

East  avenue,  corner  of  Oiney  street,  entrance  to  fire 

station 7TS  J8 

To  Put  in  Safe  Condition. 
JBioeraoentte,  from  Smith  street  to  Chalkstone  avenue  1,71111 

Take  Possession  of  and  Remove  Obstbuctiohs. 
Seymour  street,  from  westerly  termination  to  Ocean.  46  tt 

$186,708  n 

Bills  deposited  with  the  city  treasurer  from 
October  1  to  December  31,  1891,  inclusive, 
amounted  to  $4,155  U 

As  follows : 

Union  Railroad  Co.,  granite  bloclLS,  etc $2,SS2  12 

New  YorlL  and  New  England  Railroad  Co.,  granite 

blocks,  etc 1,12S  75 

Labor  and  materials 386  9S 

Street  sweepings 230  50 

Manure  from  bam 57  50 

Old  road  roller 25  00 

Chopping  blocks 13  50 

Old  shovels 1  50 

$4,155  23 

During  the  quarter,  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to         .         .         .  $4,726  5t 

As  follows  : 

New  York,  Providence  and   Boston  Railroad  Co., 

materials  used  on  Gaspee  street $3,065  89 

Union  Railroad  Co.,  granite  blocks,  etc 1,0S6  17 

Street  sweepings 230  50 

Labor  on  materials 228  53 

Amount  carried  forward $4,611  08 


Digitized  by 


Google 


REPORT  OP  THE  DEPARTMENT  OP  PUBLIC  WORKS.      39 

Amount  brought  forward $4,611  09 

Manure  from  barn 67  50 

Old  road  roller 25  00 

RemoTing  trees 18  00 

Chopping  blocks 13  50 

Old  shovels 1  50 

$4,726  59 

SIDEWALKS  AND  CURBING. 

The  expenditures  on  account  of  sidewalks  and 
curbing,  from  October  1  to  December  31,  1891, 
inclusive,  amounted  to $13,261  04 

Charged  as  follows  : 

Granite  curbing $12,422  09 

ConcreUng  sidewalks 812  95 

Contract  reservations 26  00 

$13,261  04 

Curbing  bills  deposited  with  the  city  treasurer 

for  collection,  from  October  1  to  December  31, 

1891,  inclusive,  amounted  to $203  36 

During  the  quarter,  coupons  from  curbing  bills 
collected  have  been  returned  by  the  city  treas- 
urer, and  receipted  for,  amounting  to  .  $1,373  72 

CITY  ENGINEER. 

B\\U  approved  on  account  of  city  engineer's 
department,  from  October  1  to  December  31, 
1891,  inclusive,  amounted  to      .         .         .  $14,569  73 

Charged  as  follows : 

Sahio-citjreiigfJi^r ..,,,., 11,250  00 

Sikflei of  iMiitAliti  ....-". ^..^ n,iHO  42 

ll*larii*«  of  cWrltJi * -. Tfi4  00                     ^ 

Sip|^Uc4--«l rftff  liig  uiat«rtiitap  etc. .  — - 351  44 

HoTiu*  tar  lkk<^t«,  tftu ^**^  210  3u 

C^ty  »?»igujeL*r— for  lxors«  hire* . > * *^ •* 150  00 

liatromt-fit.^  nn{]  repalra -  133  tt3 

UiirM  hU*.%  barn  eipentei^  el« ,,.,*.-  100  00 

&xT»4rt^fH,..   ,,, 49  92 
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Bills  deposited  with  the  city  treasurer  for  col- 
lection, from  October  1  to  December  31,  1891, 
inclusive,  amounted  to      ....         •         $16  U 

As  follows : 

Map  of  water  pipes  in  Johnston $14  47 

Tracing  of  Charles  street. 1  00 

Blue  process  paper 66 

$16  IS 

During  the  quarter,  coupons  from  bills  col- 
lected by  the  city  treasurer  have  been  returned 
and  receipted  for  amounting  to  .         .         •  .  16  13 

As  follows : 

Map  of  water  pipes  in  Johnston .^ $14  47 

Tracing  of  Charles  street 1  00 

Blue  process  paper 66 

$16  13 

BRIDGES. 

November  2d,  the  offer  of  Providence  Architectural  Iroo 
and  Metal  Works  to  take  down  and  replace  railing  of  Point 
street  bridge,  was  accepted.     Amount,  $350.00. 

November  7th,  the  offer  of  E.  D.  Smith  &  Son  to  do  con- 
crete work  for  the  Hawkins  street  bridge,  was  accepted. 

Bills  approved  on  account  of  bridges,  from 
October  1  to  December  31,  1891,  inclusive, 
amounted  to  $10,643  62 

Charged  as  follows : 

Atwell's  avenue  bridge $238  S5 

Barn  expenses 54  48 

Building  at  city  yard 6  50 

^emeter>'  street  bridge 3  89 

Central  or  Red  bridge 713  35 

Crawford  street  bridge 2  00 

Eagle  street  bridge 1  19 

Ilawtcins  street  bridge,  to  rebuild 2,663  51 

Horses,  wagons,  harnesses,  etc 7  50 

Amount  carried  forward $3,589  97 
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Amount  brought  forward $3,689  97 

LfUmber,  hardware,  etc 132  55 

Folntstreet  bridge 3,461  31 

Railroad  Grossing  street  bridge 42  46 

Kent  of  keeper's  house,  Washington  bridge 30  00 

Sftlaries— Point  street  bridge 985  50 

Salaries— Washington  bridge 489  70 

Salaries— Red  or  Central  bridge 476  00 

Sundries 140  78 

Tools • 120  86 

Valley  street  bridge,  north  span 351  52 

Yalley  street  bridge,  south  span 453  75 

Washington  bridge,  over  Providence  river 1  80 

Wey bosset  bridge 2  45 

Wbelden  street  bridge 20  45 

Washiugton  bridge,  near  India  Point 344  53 

$10,643  62 

Bills  deposited  with  the  city  treasurer,  from 
October  1  to  December  31,  1891,  inclusive, 
(for  old  lumber  sold  from  various  bridges), 
amounted  to  ...... 

During  the  quarter,  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
(for  old  lumber  sold),  and  receipted  for, 
amounting  to  ...... 


$39  64 


$39  64 


ROBERT  E.  SMITH, 

Commissioner. 
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REPORT. 


OmoE  OF  THE  Depabtment  of  Public  Wobks, 
CiTT  Hall,  Providence,  R.  I.,  April  1,  1892. 

To  the  Honorable  the  City  Council  : 

In  compliance  with  the  requirements  of  Chapter  iv.  of  the 
ordinances,  the  Commissioner  of  Public  Works  respectfully 
presents  the  thirty-seventh  quarterly  report  of  the  expendi- 
tnrea  by  the  several  departments  under  his  direction  and 
control,  with  statements  of  work  ordered  and  the  condition 
and  the  cost  of  same  for  the  quarter  ending  March  31,  1892. 

WATER  WORKS. 

Jannary  1st,  the  offer  of  H.  R.  Horton  to  furnish  teams 
for  the  season  of  1892  for  the  water  and  sewer  departments 
was  accepted. 

January  6th,  the  proposal  of  Fuller  Iron  Works  to  furnish 
special  castings,  service  boxes  and  castings  for  sewers  re- 
quired during  1892,  was  accepted,  and  a  contract  was  sub- 
seqaently  executed. 

s;.  March  5Ui,  the  "  ^jchodule  of  water  rates  "  vva*?  amended  so 
mM  to  mnke  the  charge  ^*  for  measured  and  esitiriiiited  water" 
in  exoessof  the  minimum  rate,  as  follows? : 

W^  alt  vfAitt  nnnu&Uy  conaumed  througlj  a  single  tap  up  to^GOO  in  value, 

l>«r  tO&gftU&nt.. 02 

For  ail  wal«r  stuauaily  consumed  through  a  single  tap,  exceeding  $00o  in 
9a}a^  fi>T  the  ftXP^HS,  per  100  galJons. .oij 

to  take  effect  January  1,  1892- 
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The  average  daily  consumption  of  water  during  the  lait 
quarter  was  7,695,810  gallons. 

Water  pipes  were  laid  during  the  quarter  as  follows  : 

&-INCH. 

In  Burnett,  Mawney  and  Norfolk  streets,  Chapin,  Ohio  and 
Vermont  avenues,  and  in  Arnold  and  Wheeler  avenues. 
Town  of  Cranston 4,684.11  feet 

or  .87 — miles. 

Statement  of  sizes  and  lengths  of  pipe  laid  since  the  com- 
mencement of  the  work : 

36-Inch 10,084.  feet 

30-lnch 60,893.01  ML 

24-lnch 43,418.02  faeU 

20-lnch 9,626.59  fae^ 

16-inch 31,922.68  fee*. 

12-lnch 75,102.35  feefc. 

10-lnch 14,652.26  fe^*- 

8-inch 199,301 .61  fe^  *- 

6-inch 845,473.90  fe€»* 

Total 1,289.476.25   fe^^'^ 

or  244.22— miles. 

Four  fire  hydrants  were  set  during  the  quarter,  oneateac^ 
of  the  following  locations  : 

Burnett  street,  south  side,  260  feet  east  of  Dexter  street 
Ohio  avenue,  north  side,  about  130  feet  east  of  Yirginia  avenue. 
Vermont  avenue,  north  side,  about  280  feet  east  of  Eddy  street. 
Washington  avenue,  north  side,  at  the  northwest  comer  of  Virginia  avenue. 

The  total  number  of  fire  hydrants  is  now  fourteen  hundred 
and  thirtj-four ;  fourteen  hundred  and  five  flush  and  twenty- 
nine  post  hydnints. 

The  work  of  laying  the  following  list  of  water  pipes  was  in 
process  at  the  close  of  the  quarter : 
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775.     Jan.      3,      1891,    High  street^  Hartford   road  and 

Rocky  Hill  avenue^  Johnston: — 
1^681.39  feet  of  8-inch  pipe 
laid  in  Hartford  roady  and  256.04 
feet  of  SO^inch  pipe  in  High 
street. 
*«  Cranston  street ^  Cranston^  froyn 
Mm  street  to  Town  HaH,  in 
Knightsville. 


577.    Sept.  19, 


Work  had  not  commenced  upon  laying  water  pipes  in  the 
following  streets,  March  31,  1892  : 

Vo.  of  reaolatioii.    Date  of  approval. 

758.  Nov.       20,    1891,    Canton  street y  from    Chalkstone 

avenue  to  Linton  street. 
80.      Feb.        2,     1892,    Hamburg  avenue^  from  Burring- 

ton  street  to  Pacific  avenue. 

During  the  quarter  two  hundred  and  forty-six  water  meters 
^ere8et,of  which  number  eight  were  to  replace  other  meters. 
The  use  of  eight  meters  was  discontinued. 

The  Following  water  meters  were  in  use  at  the  close  of  the 
quarter : 


SlZK. 

KIXD. 

^••iu. 

^i-In. 

l.jn.  ;  U-ln. 

2.ln. 

3.in. 

4.iii. 

I 

BaU  ft  FitU,  piston 

Ml  k  Fitta.  mtJtrv 

3,047 

996 

149         39 
22         '>^ 

5 

3 

3 

3,838 
58 

K 

3 

4 

Crown 

4,850 

1 

4,»« 

11 

652 

1 

54 

1 

176 

1 

10 

75 

i 

5,784 
3 

filtt,  Jenks  &  Sons 

IbODUOll 

12 

1                        1 

1 

505 

^orthiMton 

14 

8,S3A 

1,306 

358 

151 

321        12' 

8 

10,202 
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Sixty-nine   plumbers   licenses  were  issued    during   the 
quarter,  all  of  which  expire  December  31 ,  1892. 

Five  hundred  and  eighty-eight  permits  to  do  plambiiig 
work  were  issued  during  the  quarter. 

Ninety-two  applications  for  water  were  made  during  the 
quarter,  making  the  total  number  March  31,  1892,  seventeen 
thousand  five  hundred  and  eight. 

The  number  of  new  service  stops  opened  during  tko 
quarter  was  one  hundred  and  seven. 

The  total  number  of  service  stops  opened  to  March  31,  ISSS. 
inclusive,  was  sixteen  thousand  eight  hundred  and  twenty -> 
seven.  The  number  in  actual  use  March  31, 1892,  was  fifteen 
thousand  seven  hundred  and  sixty-one. 

The  amount  of  bills  approved  on  account  of  water  works, 
from  January  1  to  March  31,  1892,  inclusive,  was: 

For  construction  and  extension,  .         .         $17,058  07 

Classified  as  follows  : 

Cast  iron  water  pipe $7,9M  48 

Stop  valves 1,966  50 

Special  castings 1,720  38 

Laying  water  pipe 1,426  85 

Service  pipes 1,414  BO 

Taps  and  stops 989  06 

Jjaying  service  pipe 579  71 

Bam  expenses 358  34 

Fruit  Hill  reservoir,  for  construction 188  07 

Wliarf  salaries 175  50 

Labor  on  and  carting  pipe 168  32 

Fire  hydrants,  boxes  and  covers 115  60 

Horses,  wagons,  harnesses,  etc 34  91 

Fruit  Hill  reservoir,  for  repairs 16  20 

Tools 12  70 

S17,058  07 

For  maintenance,        .....         $17,420 
Classified  as  follows : 
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Pbttagoiisst  PiTMPnfO  Station. 

Coal  and  wood $l,84;8  77 

Fireman 699  80 

Sandries 634  08 

SnflDeen 627  26 

Saparintendaioa 218  M 

Lights 284  00 

CorllBS  pampiagaDgine  and  house 177  46 

Labor  on  fael 132  80 

Caieof  grounds % ill  03 

Oil,  waste  and  packing 87  80 

Barn  expenses 33  74 

Conlsh  engine  house 34  17 

Baal  estate 24  26 

Cornish  pumping  engine 13  23 


SOCKANOSSBT  RSMBBYOIB. 

Watchman $136  60 

Sondriea 10  20 


Hope  Puupino  Station. 

Engineers $075  26 

.  Firemen 465  60 

Liithts 151  50 

Sundries 60  62 

Oil,  waste  and  packing 46  01 

Care  of  grounds 42  50 

Coal  and  wood 10  94 

Hope  pumping  engine,  Xo.  2 4  38 


Hope  Reskbvoir. 

Watchman $204  75 

Sundries 17  21 


Pipe  Link  and  Sebyice  Stops. 

Repairs ., $1.156  26 

Stip«rlnteQdence^3alarle8 650  00 


Meter  Depabtment. 


$4,919  99 


116  70 


1,816  80 


221  96 


1,806  26 


Water  meters $3,782  21 

Setting  auO  repairing  meters 1,152  23  4,934  44 


Amount  carried  forward $13,386  15 
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Amount  brought  forward $ia;9Ml 

M18CBLLAKKOU8. 

Clerks' and  Inspectors'  salaries 98^385  66 

Bamexpenses 900  40 

Horses,  wagons,  harnesses,  etc 186  78 

Prevention  of  defilement  of  the  Pawtuxet 141  21 

Public  drinking  fountains  and  troughs 95  13 

Telephone  lines 65  14 

Sundries *     83  48 

Pipe  yard,  office  expenses 21  85 

Analyses  of  water 5  10 


The  amount  of  expenditures  from  January  1  to 
March  31,  1892,  inclusive,  was     .        .         •        (34,478  9 

The  total  expenditures  to  March  31,  1892, 
inclusive,  were $7,440,593  £ 

The  net  expenditure  for  construction  and  extension  from 
January  1  to  March  31, 1892,  inclusive,  was $16^ 

The  net  expenditure  for  construction  and  extension  to  March 
31, 1892,  inclusive,  was $5,754,241 

The  net  expenditure  for  maintenance  from  January  1  to 
March  31, 1892,  inclusive,  was $11,505  * 

The  net  expenditure  for  maintenance  to  March  31,  1892,  in- 
clusive, was $1,054,765 ' 

Bills  deposited  with  the  city  treasurer  for  col- 
lection, from  January  1  to  March  31,  1892,  in- 
clusive, amounted  to $291,791  9 

As  follows : 

Water $284,965  69 

Water  meters i,214  50 

Setting  and  repairing  meters 1,581  21 

Rent  of  real  estate 306  08 

Penalties 188  00 

Permanently  closiDg  service  stops 50  00 

Repairing  service  pipe  in  Delaine  street  sewer 3  50 

Lotof  old  metal,  rope,  etc 288  11 

Labor  and  materials,  laying  ser\'ice  pipes,  etc 180  88 

Manure  from  pipe  yard  barn 12  00 

$291,791  91 


Digitized  by 


Google 


REPORT  OF  THE  DEPARTMENT  OP  PUBLIC  WORKS.  9" 

During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to         .         .  $288,484  8& 

As  follows  : 

Water $281,871  29 

Water  meters 4,133  50 

Setting  and  repairing  meters 1,418  31 

Rent  of  real  estate 310  52 

Penalties 188  00 

Permanently  closing  service  stops 50  00 

Repairing  service  pipe  in  Delaine  street  sewer 3  50 

Lot  of  old  metal,  rope,  etc .^ 288  11 

Labor  and  materials,  laying  service  piptts,  etc 209  63 

Mannre  from  pipe  yard  barn 12  00 

$288,484  86 

SEWERS. 

During  the  quarter  ending  Mnrch  31,  1892»  sixty-nine 
permits  were  issued  to  drain  layers  i  twenty-seven  for  new 
work  and  forty-two  for  extension  and  repair  of  drains. 

Twenty-six  drain-layer's  licenses  were  issued  during  the 
quarter,  all  of  which  expire  December  31,  1892. 

January  6th,  the  pix>posnl  of  H,  R,  Horton  to  furnish  the 
cement  required  during  the  season  of  1892,  exclusive  of  that 
needed  for  the  improved  sewerage  system,  delivered  on  the 
work,  was  accepted  and  a  contract  was  subsequently  executed. 

March  8th,  the  offer  of  Manchester  &  Hudson  to  furnish 
and  deliver  eight  hundred  thousand  sewer  brick  for  the  im- 
proved sewerage  system »  was  accepted.     Amount  $6,400. 

March  11th,  the  offer  of  Frederick  E.  Shaw  to  deposit 
the  waste  earth  from  the  sewer  in  Prairie  avenue,  Logan 
avenue  and  Ocean  street,  on  the  lots  belonging  to  the  city 
on  Richardson  atreett  was  accepted. 
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During  the  quarter  assessments  for  the  cost  of  constmet- 
ing  sewers  were  certified  to  the  city  treasurer  as  follows : 

Grove  and  Knight  streets  and  Atwell's  avenue Wn  • 

Whipple  and  Oregon  streets !,«!« 

Joslin  street  and  Manton  avenue a^  • 

Joslin  street MBIS 

Manton  avenue ^ 4»18IW 

Erastus  street l«B»ei 

Florence  street tJKBU 

Julian  street 4»lMff 

Kno  wles  street l,m  U 

Gardner  street 8M II 

AsUstreet /. m% 

Arthur  avenue l/Mltf 

Atwell's  avenue \aM  U 

Lily,  Spruce  and  McAvoy  streets %Ht9 

Dale  street flttSI 

Sutton  street MM« 

Harvard  avenue 1,40  SI 

Williams  street 509 

Eaststreet,  from  present  sewer  to  Arnold IMW 

East  street, from  Arnold  northerly IIBW 

Courtland  and  Gesler  streets tjm  U. 

High  street.  Baker  avenue  and  Broadway %W$B 

Woodland  street l,\mn 

Brownell  street OS  9 

Knight  street MiCi 

Broad  street 1,017  Si 

Prospect  street ?•  •* 

Vintonstreet 3,90  0^ 

Gesler  street ijm  ^ 

Halsey  street AM  9^ 

Clemence  street m  0^ 

Meader  street 773 1^ 

Wilson  street W7  T^ 

Plenty  street , 1,776 1^ 

Perkins  street UntT 

Eddy  street MM 

Hospital  street 486  0 

Dodge  and  Cranston  streets 1,786  0 

Cranston  street 710  41 

B  street 1,741  M 

Total $6S,8nSS 

January  29th,  a  contract  for  the  construction  of  the  fol- 
lowing sewer  for  the  improved  sewerage  system  waa  awarded 
and  subsequently  executed,  namely  : 
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[Th«  ftmoanto  giTen  below  are  what  are  eiiimated  will  be  paid  the  oontraotors  for 
labor,  and  do  not  inolnde  eoet  of  Inf  epetton  and  materiaU,  (except  cement),  or  rook 
tntTatiOB.) 

To  Frederick  E.  Shaw. 

Ho.  of  retolatlon.    Date  of  approral. 

723.  Nov.  10,  1891,  Gordon  avenue ^  Prairie 
avenue^  Logan  avenue 
and  Ocean  street^         .     $46,903  60 

February  4th,  contracts  for  the  construction  of  lateral 
sewers,  which  were  subsequently  executed,  were  awarded  as 
follows,  namely : 

[Tbo  tmoiuiti  glTen  below  are  what  are  estimated  wtU  be  paid  the  contractors  for 
Itbor,  ttd  do  not  indode  cost  of  Inspection  and  materiais,  or  rock  ezeayaUon.] 

To  Frederick  £•  Shaw. 

He.  ef  resohitioB.    Date  of  approral. 

666.  Oct.    16,  1891,   Waverly  street^  from 

Cranston  to  Dexier,    .       $2,254  40 
694.    Nov.      7,     •*       Irving      and     Butler 

avenues^        •       •       .^       2,164  30 
51.    Jan.    22,  1892,  Branch  avenue^  North 
Main  street^  Livings- 
ton avenue  and  WheU 
den  street,    .      .         .         7,188  90 

To  J.  Frank  Read  &  Co. 

665.  Oct.  16,  1891,  Chapin  avenue,  from 
summit  to  Cranston 
street,         -         .         -  621  45 

667.  **      M        **       Weslfeld  street^  from 

HaniMoji  to  Dexter ^    -  510  05 

74J,    Nov.  20,      '*       ffmhon    street,  from 

summit  to  Parade,       .  489  00 
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To  John  Eeooh. 

No.  of  resolutioD .    Date  of  approval. 

692.  Nov.     7,  1891,   Cranston  street ^  from 

Wendell     to    Potter's 
avenue.  $4,994 

693.  Nov.     7,  1891,  Earl      street,      from 

Greenwich  to    Section 


9y  Improved  Sewerage 

* 

System, 

1,19» 

695. 

<< 

<( 

<( 

Linwood  avenue,  from 
Cranston      street       to 
Dextei', 

3,874 

€96. 

CC 

i( 

(( 

Potter's  avenue,  from 
Cranston      street       to 
Dexter, 

4,940 

767. 

Dec. 

(( 

i( 

Carter    street,     fi^om 
Greenwich  to  Bucklin, 

440 

814. 

Jan. 

2, 

1892, 

p  Hyat  street,  from  Am- 
herst to  Manton  avenue. 

1,090 

To  Gkokge  R.  Newman. 

691.     Nov.     7,  1891,  Butler     avenue,   from 

100 feet  north  of  Doug- 
las street  to  Pitman,    .  1,411 

741.         **     20,     '*       Common    street,  from 

Jeferson  to  Mulberry,  326 

766.     Dec.     7,      *'       C  street,  f'om   Lester 

to  Central,   ...  825 

791.         '*     22,      "       Prairie    avenue,  from 

Public  street  to  Colfax,         4,110 

813.     Jan.      2,   1892,  Hammond  street,  from 

Gilb*^rt  to  Cranston,     .  1,341 

815.       "         "       "       Sprague   street,  from 

Greenwich   to   Dexter,         1,456 


Digitized  by 


Google 


REPORT  OP  THE  DEPARTMENT  OF  PUBUC  WORKS.        13 

During  the  quarter  the  construction  of  the  following 
sewers  was  completed,  namely  : 

Ko.  of  nsolation.    Date  of  approral.  Date  of  eomplettoD. 

Disposal    Division^ 

Iron     Pipe      Outlet 

Sewer,  .  .  Mar.    9,  1892. 

Diaposal    jyivi^imi , 

Hection  1,        ,         .  Miu\  17,  1892. 

ElmwQod    Division^ 

Section  2,         .         .  Jan.     3,  1892. 

Elmv:ood  Division  t 

Section  7\  .  .  Jan,  4,  1892. 
296,     Miiy    21,  \%%\,  Greenwich,  Oakland 

and  Public  streets^  .  Jan,  y,  1892. 
416.     J  u\y      7  J     *  *      Bowdoin ,    Appleion 

and  Delaine  streets^  Jan.   22,  1892, 

At  the  close  of  the  quarter  work  upon  the  following  sew- 
ers of  the  improved  sewenige  system  was  in  progress » 
namely  : 

Elmicood  Division^  Seclion  6. 
£hmcood  Division^  Section  8. 
Elmwood  Division,  Seclion  9, 

H^.  of  rF4D]Qtlan.    \>»Xe  of  ap'provnl- 

56.     Feb,  2,  18<J1,     HamiUon,      lining     and      Melrose 

dreeLs, 
654,     Oct,    6,       "       Delft ine  street^  from  Mantou  avenue 

to  the  river, 
723,     Nov,  lU,       **       Gordon     avenue ,     Prairie    <7ue?i«e, 

Logan  avemte  and  Ocean  street, 
113-     Mar,  11,    1S^2^  Colfax  street j  from  Gordon   avenue 

to  Prairie  avemte. 

Work  upon  thu  following  lateral  sewers  wa^  in  progress 
Hi  Ihn  ulo#o  of  the  quarter,  luunoly : 
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No.  of  retolation.    Date  of  approral. 

665.  Oct.     16,  1891,  Chapin     avenue^    from    summit  to 

Cranston  street. 

666.  **        •*      *•       Waverly    street ^  from    Cranston  to 

Dexter. 
691.     Nov.     7,      **      Butler  avenue^  from  100  feet  north 

of  Douglas  street  to  Pitman. 
814.     Jan.     2,  1892,  Hyat  street^  fi*om  Amherst  to  Manton 

avenue. 

Work  upon  the  following  sewers,  completing  the  work 
ordered  by  the  city  council,  had  not  commenced  March 
31,  1892,  viz. : 


No.  of  roaolotlon.    Date  of  approral. 

595.     Sept.  22,  1891.  Mawney  street^  from   Greenwich  to 

Dexter. 
619.        "     30,      «•      Parade     street,     from      Willow    to 

Cranston. 
667.     Oct.    16,      **       Westjield    street,  from  Hartison  to 

Dexter. 

Cranston    street,   from    Wendell  to 

Potter's  avenue. 
**       Earl  street,  from  Qreenvoich  to  Sec- 
tion 9,  Improved  Sewerage  System. 

Irving  and  Butler  avenues, 

Linwood    avenue,    fi*om     Cranston 

street  to  Dexter. 

Potter's  avenue,  f mm  Cranston  street 

tt>  Drxter. 

Common    street^  fvm    Jefftrm^^  0 

^fulbernJ, 

Hudmn  street,  fi^mi  summit  to  Pimtift 
766.     Dec.     7,      "       C  street,  from  Lester  to  Oenimh 
7!)K        **     22,      "       Prairie  avenm^  fi^m  P^iUic  $ir^ 

to  Colfax* 


692. 

Nov. 

7, 

CC 

693. 

ii 

<< 

CC 

694. 

CC 

ii 

695. 

ii 

ii 

696. 

ii 

«i 

741. 

*i 

20 

742. 

tf 

l« 

n 
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Ho.  of  reioiatioii.    Date  of  spproral. 

f     813.    Jan.     2,  1892,   Hammond    street,  from    Oilbert  to 
\  Cranston. 

Hi.       ♦*        «*      ♦*      Sprague  street,  from   Ghreenwich  to 

Dexter. 
51.       *«      22,     "      Branch  avenue.  North  Main  street, 
Livingstone    avenue    and    Whelden 
street. 
98.     Feb.  20,      **      Carter    street,    from    Greenwich    to 
near  Bucklin  street. 
112  •    Mar.  11,      **      Bellevue  avenue,  from  DeaUer  street 

to  Cranston. 
11-*.       **        «*      ««      Melrose  street,  from  Congress  avenue 

to  Irving  street. 
115.       "       **      **      Messer  street,  from    its  summit  to 

Cranston  street. 

'X'he  amouDt  of  bills  approved  od  account  of  sewers  from 
Jt^nuary  1  to  March  31,  1892,  inclusive,  was: 

FoH  Construction. 

B^SQlar  appropriation ^,691  86 

In^prored  sewerage  appropriation 184,512  19 

$163,208  54 

Charged  as  follows : 

Materiala $19,935  19 

^tet  of  wharf  and  pipe  yard 750  00 

T«eliiigoement 658  14 

SondrieB,  improved  sewerage  system 621  89 

CletkB*  salaries 120  00 

Swidries 52  25 

Tools 70 

Sewer  in  Bowdoin,  Appleton  and  Delaine  streets. . . .  1,757  89 

Sewer  in  Batler  avenue,  from  100  feet  north  of  Doug- 

las  street  to  Pitman 915  95 

Sewer  in  Chapin  avenne,  from  its  summit  to  Cranston 

Bteeet 30  68 

Sewer  in  Greenwich,  Oakland  and  Public  streets —  1,713  25 

Sewer  in  Hyat  street,  from  Amherst  to  Manton 

avenue 1,482  60 

Sewer  in  Warerly  street,  from  Cranston  to  Dexter. .  I.IW  78 

Amount  carried  forward $29,233  32 
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Amount  brought  forward $29,238  32 

Sewer  in  Delaine  street,  from  Manton  avenue  to  the 

river 4,844  20 

Sewer  in  Dexter  street,  from  Cranston  to  Potter's 

avenue 2  50 

Sewer  in  Disposal  Division,  Section  1 2,740  29 

Sewer  In  Elrawood  Division,  Section  2 12,381  87 

Sewer  in  Elmwood  Division,  Section  ."i 163  27 

Sewer  in  Elmwood  Division,  Section  6 24,309  30 

Sewer  in  Elmwood  Division,  Section  7 10,829  57 

Sewer  in  Elmwood  Division,  Section  8 3,082  24 

Sewer  in  Elmwood  Division,  Section  9 33.822  42 

Sewer  in  Gordon  avenue,  etc.,  Elmwood  Division —  1,078  15 

Sewer  in  Hamilton,  Irving  and  Melrose  streets 15,784  59 

Iron  pipe  outlet  sewer  in  Disposal  Division,  Section  1  11,740  08 

Contract  reservations 7,223  64 

Grading  Ernest  street,  from  Eddy  to  Allen's  avenue.  5,238  10 

9163,203  54 

For  maintenance,  .....    $5,860 

Charged  as  follows : 

Repairing  basins  and  sewers $1,706  18 

Cleaning  basins  and  sewers 1,679  01 

Cleaning  and  repairing  old  drains 572  41 

Inspection  of  connections 555  62 

Horses,  wagons,  harnesses,  etc 507  19 

Bam  expenses 354  43 

Salary,  superintendent 351  00 

Filling  cisterns,  etc 35  77 

Sundries 34  82 

Tools 31  91 

Cleaning  private  connections 29  80 

Telephone  lines 2  55 

$5,860  69 

The  wet  expenditure  for  construction  of  sewers  to  March  31, 

1892,  inclusive,  was $3,090,58 

The  net  expenditure  for  maintenance  of  sewers  to  March  31. 

1892,  inclusive,  was $349,43 

Bills  deposited  with  the  city  treasurer  for  col- 
lection, from  January  1  to  March  31,  1892, 
inclusive,  amounted  to      ....         .       $349 
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As  follows : 

Cleaning  private  connections S59  26 

Manure  from  barn 36  00 

Pumping  out  cellars,  etc 24  60 

Sewer  material 220  98 

Testing  cement 9  60 

$349  83 

During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to         .         .         .       $149  33 

As  follows : 

Cleaning  private  connections $69  26 

Manure  from  barn 36  00 

Pumping  out  cellars,  etc 24  60 

Sewer  material 20  96 

Testing  cement 9  60 

$149  33 


HIGHWAYS. 

Three  permits  to  open  streets  were  issued  during  the  quar- 
ter. 

March  11th,  the  offer  of  Michael  Sweeney  to  regrade,  and 
furnish  and  lay  sod  between  the  driveway  and  railroad 
tracks  on  Greenwich  street,  was  accepted. 

March  2  2d,  Ui©  proposal  of  Frank  Slav  in  to  cover  gutter 
paivemetit  with  concrete  and  asphaUic  top  dressing,  was  ac- 
cepted. 

Slutemeiiiti  \mvo  Iwen  prepared  oT  the  cost  of  curlistones 
i«t,  ascertained  hy  the  com tiiiss! oner  luid  certified  to  the 
bo«itl  of  aldcrniou  for  approval ,  ^^  follows  : 

Amrs  sIreH,  f mm  Kltuiley  n^renuo  to  Ilarris $l,Hfi  r>3 

B^kUa^tm^t,  from  CarU?r  to  Earl i^OBO  m 

KliliUi  %tw<i%  from  Hlgiiltiiid  a?eiiiue  to  PawtDCket ^ »  8m  30 

cnrxlcdtorwM^.  ..-.<....< * #2,909  as 
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AbiouDt  brought  forward f^fUff  58 

Gallup  street,  from  Prniria  a veii  ue  to  Ocijaii  iitreut 1  lOOS  06 

LaVauglmii  street,  from  AtwclTs  avenue  to  AnibtTst  strict —  't^  m 

Plenty  struct,  from  Broad  to  Greiinwich. * . .  1,433  m 

Redwing  street,  from  Gr*e« wicli  to  Bucklin IflO  #* 

SnUsbury  street,  from  Pluin  to  Ocean,  ,.,„„„, ,„.,,„  —  745  flQ 

Stamford  street,  from  Public  to  Willard  avenue - 1,(62  9S 

Sullivan  street,  from  Groenwicb  to  Hamilton -  .-  t»ie3  ® 

Swan  street,  from  Ocean  to  Pltiin  —  * 8B5  »1 

Williams  street,  from  Ives  to  Qano * *..*^  asS  fl3 

Atweirs  avenue*  from  Hannah  street  to  Mauton  avenue 2,030  31 

East  Manning  street,  from  Gano  to  Way  land 731  U 

Gaapee  street,  from  Siuith  street  southerly  to  seeoud  angle  In 

Gaspee  street —  * — , ..., .  |,iw  01 

Oxford  street,  from  Harriet  to  Broad *.,..,,,. l,Hi4  IS 

Pemherton  street,  from  llendrlek  to  Dover , .  l.ftS  03 

River  avenue,  from  Clmlkstone  to  Valley  ntreet. *  2tfi6S  ]S 

Young  avenue,  from  ^mith  street  to  Chalks  tone  avenue-  - 513  M 

Young  Ore  hard  avenue  (now  Preston  street),  from  Governor 

street  to  Ivea. * - mi  12 

BalakUiva  street,  from  Douglaa  avenue  to  Pekin  street.  .....*..  TiOS  Si 

Chalks  tone  avenue,  from  Mauton  hrldgo  to  Fruit  Hill  avenue-  -  ?ii  ft* 

Chaikstone  avenue,  from  Ambrose  street  to  Blaek, 42^  tiG 

Ctial ketone  avenue,  from  River  to  Uuggles  street, .  - *.*...  4,345  !)l 

Cbalkstone  avenue,  from  Smith  street  to  Rui^gles —  «05  41 

Ghapin  avenue,  from  Messer  street  to  Norf  al  k  - ,.,,....  i,a2«  C6 

Ford  street,  from  end  of  curbing  sot  to  Dexter  street- .  .*....*.  L,CC5  23 
Hanover  street,  from  Dexter  westerly  to  the  present  end  of 

curbing 916  30 

Hyat  street,  from  Amberat  to  Kossuth 424  05 

Jessamine  strecti  from  Cranston  to  Salem ....  ^ 2,065  44 

Kinsley  avenue,  from  Gaspee  street  to  Eagle  (part  of  the  work 

ordered) ..,..,-,. 3,494  i» 

Madison  street,  from  Potter's  avenue  to  la  ml  of  New  York, 

Providence  and  Boston  Railroad  Co,,  on  tbe  east  side,  and 

on  the  west  side  to  within  about  190  feet  of  laud  of  New 

York,  Providence  and  Boston  Railroad  Co. . , , - .  W  47 

Peace  street,  from  Broad  to  Greenwich .  - ^  t  ,782  45 

Plain  street,  from  Potter's  avenue  to  Pavilion 4,241  3II 

Western  street,  from  Pleasant  to  Jeuklus 476  06 

Zone  street,  from  Obalkstoue  avenue  to  Orms  streets  **'^* *I23  B 

Burnett  street,  from  Bucklin  to  Deleter VHR^ 

Douglas  avenue,  from  Adiuiral  street  to  Brandi  avenue (KGC&  VS, 

Jubu  street,  from  Thayer  to  Brook 383  12 

Pettis  street,  from  North  Main  to  Moshassuek  river- ...--. .  4fi8  10 

TotaJ ..., §^m% 
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During  the  quarter  the  following  work  was  completed : 
To  BE  Brought  to  Grade. 

No.  of  resolution.    Date  of  approral . 

722.    Nov.   10,  1891,  Balch  street^  Pacific  avenue,  Ham- 
burg avenue  and  Bun'tngton  street. 

The  following  work  was  in  progress  March  31,  1892,  viz. : 
Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Date  of  order. 

April     17,  1890,  Bgat  street,  from  Amherst  to  Kossuth : — 

curbing  set. 
Jan.      15,  1891,  Ashburton  street,  from  Charles  to  Tre- 

mont: — in  process. 
M.iy      21,      *'      Hanover  street,  from  Dextei*  westei'ly  to 

the  present  end  of  curbing : — nearly  com- 
pleted. 
**        *'        "      Kinsley  avenue,  from    Gaspee  street  to 

Eagle: — curbing  three-fourths  set. 
6*»lit.     IT,      **      Jiowdoiii diifl^jf  rufi  Apph'iun lo IinssufM : 

^in  process. 
•'        *'       "      Burnefi  street^  fram  IhtvMln  h*  Dexter: — 

iienrly  completed. 
*^        ^*        '*       Bucklin  street,  from  Hawthorne  to  (Jortev  : 

^in  process, 
Urn.       11>,      *'       Baker  Mreet,  from  Broad  fo  Eddg; — 

in  jnoceMs, 

To   BR  Built. 

Ill,  wi  n^aiXatii    l>Rt«  i»f  Hpprn vn  I  ^ 

8W,  Oct-  28,  1890,  fitmley  avenue^  from  Gnspee  s^freef 
to  Hemlock : — two- 1 h  1  rds  co u i p]e i ed . 

7iS.  Jan.  3,  1^91,  Kiiideijavmme^fi'om  Hemlock  Htreet 
to  Eagki — ^nearly  completed. 
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No.  of  ratolotion.    Date  of  approval. 

410.     June    30,  1891,   Oi^eenwich  street,  from  Brtdgham 

to  Lexington  avenue: — sides  of  road- 
way to  be  turfed. 

Land  to  be  Filled.  I 

185.  April   14,  1891,  Edward  S.  Cheney,  Adelaide  avt- 

nue: — in  process. 

186.  * «        *  *       "       Ustate  of  Joseph  J.  Cooke,  Adelaide 

avenue: — in  process. 

187.  '*        '«       *'        William    R.    Randall,    Adelaide 

avenue: — in  process. 

188.  *«        «'       '*       Heirs  of  Adnah  Sackett,  Adelaide 

avenue: — in  process. 
590.     Sept.    22,     "       Estate  of  Alfred  Anthony,  Adelaide 

avenue: — in  process. 

To  BE  Brought  to  Grade. 

797.     Dec.    22,  1891,  Ernest  street,  from  Eddy  to  AllevT-- 

avenue: — in  process. 

The  following  work,  ordered  by  the  board  of  alderraec^ 
and  city  council,  had  not  commenced  March  31,  1892^^ 
namely : 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Date  of  order. 

Nov.      20,   1890,   Chalkstone  avenue,  from  Mount  Pleasant 

to  Academy, 
Sept.     17,   1891,  Irving  avenue,  from  Butler  to  Grotto. 
Oct.        15,       **       Belmont    avenue,    from     Claremont     to 

Academy, 

Claremont   avenue,  from   Roanoke  street 

to  Chalkstone  avenue. 


44  44 
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»of  Ofder. 

15,  1891,  Dexter  avenue  J  from  Broad  Btreel  to  Loch- 
wood. 

*•        ••      Calder  street ^fro^n  Potter's  avenue  to  land 
ofN.  Y.  P.  &  B.  R.  It.  Co. 

**        **      Charles  street ^  from   Branch  avenue  to 
Ledge  street. 

••        ••      Ambrose  street ^  from  Chalkstone  avenue 

to  Webster  street. 
19,      **      Dart  street^  from  McKenna  to  West  River. 

••        **       Waverly  street^  from  Cranston  to  Dexter. 
17,      **      Branch   avenue ^  from  Langdon  street  to 
Douglas  avenue. 

*•        **      Earl  street  J  from  Oreenwich  street  to  line 
of  the  N.  Y.  P.  &  B.  R.  R. 

18,  1892,  Sheldon  street^  from  Benefit  to  Brook. 

'•        **      EUery  street^  from  Willow  to  Chapin  ave- 
nue. 

'*        **      Harriet  street  y  from   Potter's  avenue  to 
Sayles  street. 

*'        '*      Hudson  street y  from  Messer  to  Ellei*y, 

To  BE  Brought  to  Grade. 

23,  1891,  Elmwood  avenue ^  from  Roger  Williams 
to  the  bridge  over  tracks  of  the  N.  Y.  P. 
&  B.  R.  R.  Co. 

Moliitioa.    Date  of  approval. 

Dec.    22,   1891,   Charles^     Admiral     and     Oriental 
streets. 

To  be  Paved  with  Granitk  Blocks. 

Sept,    9,    1891,   Cranston   street j  from  near  Winter 
to  140  feet  south  of  Waverly  street. 
**       30,       "       Broad     street,   from    Dorrance    to 
Chestnut. 
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No.  of  resolotlon.    Date  of  approval. 

726.     Nov.  20,    1891,  Brook    atreei,  from    Wickenden 

Power. 

822.  Jan.       2,    1892,   South  Main  street,  from  Cratrfi 

to  Planet. 

823.  **         «*      **       Tockwotton     street,   from    Ives 

Oano. 

Rrmoye  Obstructions  and  Reset  Gurb. 

Date  of  order. 

Oct.      15,  1891,  South    Main  street,  f'om    Crawford 
Planet. 

To  Take  Possession  of  and  Remove  Obstructions 

Nov.        5,  1891,  Butleravenue,  from  Irving  to  the  city  It 
Dec.      17,      <*       Winslotvplace,  from  Bivad  street  to  Hi 

To  Macadamize  or  Asphalt  Roadway. 

No.  of  resolution.    Date  of  approval. 

821.     Jan.     2,     1892,  North    Burial    Ground,  from 

trance  to  North  Main  street. 

To  Concrete  Sidewalks. 

824.  Jan.     2,     1892,  Manningstreet,f'om  CooketoHi 
62.        **     26,        ♦'        Greenwich  and  Burnett  streets, 

joining  estate  of  Elmwood  Club. 

127.  Mar.  22,        **        Uddy  street,  east  side,  from  the 

city  line  to  Thurher^s  avenue. 

To  Concrete  Gutters, 

128.  Mar.    22,    1892,   Burnett  street,  from   Greemcicl 

Bucklin. 
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$63,945  77 


Bills  approved  on  account  of  highways  from 
January  1  to  March  31,  1892,  inclusive, 
amounted  to : 

Kegolar  appropriatiou $27,336  70 

Special  appropriation 36,610  07 

Classified  as  follows : 

Scneniog  graveU $7,881  16 

Crushed  stone— material  and  labor 5,472  53 

Cleuiing  streets 3,656  74 

BenoTiDg  snow  and  ice 1,959  37 

StoBe-paving  and  crosswalk 1,905  90 

Barn  expenses 1,691  37 

Beptin  on  unpaved  streets 1,173  27 

Tools,  implements,  etc 686  30 

Stlaries— superintendent  and  clerks 672  75 

CoBtnct  reservations 611  00 

Hones,  wagons,  harnesses,  etc 564  65 

Kscksmith  and  wheelwriglit  siiop 378  01 

Bepiinon  paved  streets 355  09 

SteuB  rollers,  repairs  and  supplies 177  44 

Bepiirson  stone  crushers 136  67 

TMng  streets— material  and  labor 50  00 

Swidries. 40  67 

Offlce  expenses,  city  yard. 31  25 


^Kw  Work.— Building  and  Rebuilding  Stkkkts,  Etc., 
Sidewalks  Curbed  and  Gutteus  Paved. 

Wer  ttreet^  £rom  Broad  to  Eddy $299  21 

^MmmU  tnenue,  from  Glaremont  to  Academy 300  00 

Bndtlin  street,  from  Hawthorne  to  Carter 447  78 

^vuU  ttreet,  from  Bucklin  to  Dexter 1,197  45 

OnWerrtreet,  from  Potter's  avenue  to  land  of  New 

York,  Providence  and  Boston  Railroad  Co 641  73 

GM»toRe  avenue,  from  Mt  Pleasant  to  Academy.  386  31 
f^^formont  avenue,  from  Roanoke  street  to  Clialk- 

stone  avenue 175  00 

^ttrut,  from  McKenna  to  West  River 328  25 

^fteet,  from  Greenwich  to  line  of  New  York, 

PtOTidenoe  and  Boston  Railroad  Co 568  21 

Amnt  itre^  from  Dexter  westerly  to  present  end 

•f  curb 606  69 

5,040  63 

Amoiml  carried  forward $32,484  70 


$27,444  17 
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Amount  brought  forward 

Pave  with  Gbanffe  Bix>ckb. 

Broad  street^  from  Dor  ranee  to  Chestnut $4,903  13 

Brook  street^  from  Wlckenden  to  Power 106  68 

Cranston  street,  from  90  feet  south  of  Winter  to  140 

feetsouthof  Waverly 16,436  62 

Dorrance  and  Weybosset  streets S6  73 

South  Main  street^iTom  Crawford  to  Planet 490  85 

TockvsoUon  street,  from  Ives  to  Gano 166  60 

To  BE  Built. 

Greenwich  street,  from  Bridghani  to  Lexington  ave- 
nue   $3,753  91 

Kinsley  avenue,  from  Gaspee  street  to  Hemlock —  383  98 

Kinsley  avenue,  from  Hemlock  street  to  Eagle 1,625  85 

To  BE  Brought  to  Grade. 

Balch  street.  Pacific  avenue,  Hamburg  avenue  and 

Burrington  street $2,336  72 

Charles,  Admiral  and  Oriental  streets 786  48 

To  Put  in  Safe  Condition. 

River  avenue,  from  Smith  street  to  Chalkstone  ave- 
nue  

Lands  to  be  Fillkd. 

Land  of  Heirs  of  Adnah  Sackett  et  al.,  on  Adelaide 
avenue 


93MI 


22,30 


5,76 


3,t 


$63.S 


Bills  deposited  with  the  city  treasurer  for  col- 
lection from  January  1  to  March  31,  1892,  in- 
clusive, amounted  to         ....  . 

As  follows : 

Labor  and  materials $468  06 

Old  Iron  and  rope 271  66 

Street  sweepings 171  00 

Manure  from  barn 58  75 

Removing  trees 10  00 

$919  #6 


$97S 
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During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
snd  receipted  for»  amounting  to        .         .         .     $3,150  05 

As  follows : 

Union  Railroad  Co.,  graoite  blocks,  etc $1,260  20 

Kew  Tork  and  New  England  Railroad  Co.,  granite 

Mock«,etc 1,128  75 

Oldiron  and  rope. 271  (j6 

Labor  and  materials. .' 239  69 

fltnet  sweepings 166  09 

Xanoie  from  bam 58  75 

BemoTing  trees 25  00 

$3,150  05 


SIDEWALKS  AND  CURBING. 

-  The  expenditures  on  account  of  sidewalks  and 
earbing  horn  January  1  to  March  31,  1892, 
inclasive,  amounted  to $11,906  27 


Charged  as  follows : 

Gnnitecurblng $7,091  19 

Contraet  resenrations 4.798  00 

CoMreting  sidewalks 17  08 


$11,906  27 


Curbing  bills  deposited  with  the  city  treasurer 
^  January  1  to  March  31,  1892,  inclusive, 
ttwontedto $55,759  52 

Dnring  the  quarter  coupon^  from  curbing  bills 
collected  have  been  returned  by  the  city  treas- 
verand  receipted  for,  amounting  to  .         $10,516  60 
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CITY  ENGINEER. 

Bills  approved  on  account  of  city  engineer's 
department  from  January  1  to  March  31, 
1892,  inclusive,  amounted  to      .         .         .  $14,108  7 


Charged  as  follows : 

Salary— city  engineer , $1,250  00 

Salaries  of  assistants 11,636  50 

Salaries  of  clerks 756  25 

Horse  car  tickets,  etc 220  00 

Supplies—drawing  materials,  etc 162  72 

Meteorological  Instruments  and  repairs 41  12 

Sundries 30  63 

Instruments  and  repairs 11  50 

$14,106  72 


Bills  deposited  with  the  city  treasurer  for 
collection  from  January  1  to  March  31,  1892, 
inclusive,  amounted  to 


$39  i 


As  follows  : 

Tracing  of  Providence  streets 824  80 

Supplies,  etc 6  88 

Steel  tapes 4  00 

Set  of  sewer  diagrams 4  00 

$39  68 


During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to         .         .         . 


$39  ( 


As  follows  : 

Tracing  of  Providence  streets 824  80 

Supplies,  etc : <>  88 

Steel  tapes ■*  W 

Set  of  sewer  diagrams ^  ^ 

$39  68 
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BRIDGES. 

January  Ist,  the  offer  of  Fuller  Iron  Works  to  furnish 
and  put  in  place  three  iron  bands  for  pier  cylinders  of  the 
Washington  bridge,  near  India  Point,  was  accepted. 
Amount,  $105. 

Bills  approved  on  account  of  bridges  from 
January  1  to  March  31,  1892,  inclusive, 
amounted  to  $3,064  35 

Charged  as, follows : 

Atweir«  ayenue  bridge $39  84 

Bam  expenses 31  80 

Branch  avenue  bridge 2  71 

Building  at  city  yard 11  75 

Cemetery  street  bridge 2  90 

Central  or  Red  bridge. 27  68 

Eagle  street  bridge 1  45 

Exchange  bridge 2  10 

Gmspee  street  bridge 14  24 

Horses,  wagons,  harnesses,  etc 4  25 

Lumber,  hardware,  etc 14  34 

Manton  bridge 24  17 

Hill  street  bridge 10  77 

XashLane  bridge 45  93 

Park  street  bridge. 9  87 

Point  street  bridge 179  24 

Bent  of  keeper's  hoose,  Washington  bridge 30  00 

Salaries— Point  street  bridge 992  25 

Salaries— Red  or  Central  bridge 465  50 

Salaries— Washington  bridge, 486  02 

Smith  street  bridge 2  69 

Stevens  street  bridge 8  40 

Sundries 196  99 

Tar  bridge,  Manton  avenue 2  49 

Telephone  lines 4  35 

Tools 198  34 

Valley  street  bridge,  north  span 2  18 

Veazle  street  bridge 3  63 

Wanskuck  bridge. 5  06 

Washington  bridge,  over  Providence  river 43  15 

Washington  bridge,  near  India  Point 162  16 

Weybosset  bridge 38  10 

$3,064  35 


Digitized  by 


Google 


28 


CITY    DOCUMENT. 


Bilb  deposited  with  the  city  tre;t$tirer  for 
collection  from  January  1  to  Mnrch  31,  1S92, 
] Delusive,  (for  lot  of  old  metal,  rope,  rubber, 
etCM)»  aoiouQted  to  .         -         .         .  .  tn 

During  the  quarter  coupons  from  bills  col- 
lected (for  lot  of  old  metal,  rope,  rubber,  etc., 
sold),  have  been  relurned  by  the  city  tteii^urer 
and  receipted  for,  umouatiag  to         .         .         . 


ROBERT  E.  SmTH. 
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REPORT. 


OmcE  OF  THE  Department  of  Public  Works, 
City  Hall,  Providence,  R.  I.,  July  1,  1892 

To  THE  Honorable  the  City  Council  : 


.] 


In  compliance  with  the  requirements  of  Chapter  iv,  of  the 
ordinances,  the  Commissioner  of  Public  Works  respectfully 
presents  the  thirty-eighth  quarterly  report  of  the  expendi- 
tures by  the  several  departmehts  under  his  direction  and 
control,  with  statements  of  work  ordered  and  the  condition 
and  the  cost  of  same  for  the  quarter  ending  June  30,  1892. 

WATER  WORKS. 

April  12th,  the  oflfer  of  Chapman  Valve  Manufacturing 
Company  to  furnish  and  deliver  twelve  6-inch  post  hydrants 
w»g  accepted.     Amount >  $728.28. 

April  25th,  the  ofler  of  E,  F.  Evans  to  shingle  the 
**  HamiUoD  "  bouse  at  Pettaconset  und  the  keepers  house  at 
Sockfinos&et  was  accepted.     Amount,  $325*00, 

May  3d,  the  offer  of  D,  W.  McCoid  to  mow  the  grass  on 
the  embankments  and  grounds  of  Hope  Reservoir  tor  the 
mmm  of  1892  wwi  accepted. 

May  20th,  the  offer  of  Chapman  Yiilve  Manufacturing 
Odtiipaay  to  furnish  and  deliver  six  6-inch  post  hydrants 
waa  accepted.     Amount,  $3<i4,14* 

May  :J7lh*  the  offer  of  John  R.  White  &  Sod  to  ftirnish 
and  itelker  four  hundred  tons  coal  for  Hope  Pumping  Sta- 
tion wna  accepted. 


Digitized  by 


Google 


CITY  DOCUMENT.  [N 


May  27th,  the  offer  of  R.  B.  Little  &  Co.,  to  fiirnis 
deliver  about  two  thousand  gro3s  tons  pea  coal  for  Pel 
set  Pumping  Station  was  accepted. 

June  2l8t,  the  offer  of  R.  D.  Wood  &  Co.,  of  Ph 
phia,  to  extend  contract  dated  December  15,  1891, 
amount  of  two  hundred  and  fifty  tons  of  16-inch  and 
cast  iron  water  pipes,  was  accepted. 

The  average  daily  consumption  of  water  during  th 
quarter  was  7,461,000  gallons. 

Water  pipes  were  laid  during  the  quailer  as  follows 

12.INCH. 

In  Charles  and  Silver  Spring  streets 42S 

8-IKCH. 

In  Hemlock,  Niagara,  Oriental,  Promenade  and  Silver 
Spring  streets  and  Union  avenue,  in  Union  avenne,  Town 
of  Johnston,  and  in  Cranston  and  Pontiac  streets,  Allen's 
and  Norwood  avenues.  Town  of  Cranston 6,413 

6-INCH. 

In  Ambrose,  Balcb,  Canton,  Colfax,  Commodore,  Curtis, 
David,  Dean,  Dexter,  East  Manning,  Ellery,  Evergreen, 
Kane,  Lancaster,  Lisbon,  Miller,  MitcbeU,  Pelham,  Red- 
wing, Sorrento,  Wadsworth,  Waverly,  Wayne  and  Wil- 
low streets,  Claremont,  East  £lmwood«  Hamburg,  Indi- 
ana, Irving,  Jefferson.  Llnwood,  Narragansett,  Oriole, 
Princeton,  Reservoir  and  Virginia  avenues;  in  Brook 
and  Laban  streets.  Rocky  Hill  and  Union  avenues.  Town 
of  Johnston;  in  Brook,  Greenwood,  Laurens,  Pontiac  and 
Richards  streets,  Albert,  Arnold,  Columbia,  Frances, 
Narragansett,  New  Depot  and  Norwood  avenues.  Town 
of  Cranston 19,9S 

Total 26,82 

or  5.08  -f-  miles. 

Water  pipes  were  removed  during  the  quarter  as  fol 

6-lNCH. 

In  Bendemeer  and  Evans  streets,  East  Elmwood,  Llnwood 

and  Reservoir  avenues 60 

or  ,095 —  miles. 

Statement  of  sizes  and  lengths  of  pipe  laid  since  th 
mencement  of  the  work  : 
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ae-inch 10.084.00  feet. 

ao-lDch 69,893.04  feet. 

24-lnch 43.418.92  feet. 

avlnch 9.626.59  feet. 

16-lnch 31,922.58  feet. 

IS-inch 75,525.55  feet. 

10-Inch 14,652.26  feet 

8-Inch '. 205,749.36  feet. 

Mnch 864,930.76  feet. 

Total 1,315,803.06  feet. 

or  249.205  +  miles. 

Fourteen  fire  hydrants  have  been  set  during  the  quarter, 
one  in  each  of  the  following  locations : 

Charles  street,  east  side,  at  the  southeast  corner  of  Silver  Spring  street. 

Cranston  street,  Cranston,  south  side,  opposite  west  line  of  Church  street. 

Cranston  street,  Cranston,  east  side,  opposite  south  line  of  Batcheller 
street. 

Cranston  street,  Cranston,  east  side,  opposite  north  line  of  Randall  street. 

Cranston  street,  Cranston,  east  side,  24  feet  south  of  south  line  of  Phenix 
road. 

Curtis  street,  northeast  side,  ajbout  160  feet  southeast  of  Bosworth  street. 

Day  street,  north  side,  about  260  feet  east  of  Fenner  avenue. 

East  avenue,  east  side,  at  the  southerly  comer  of  Uncas  street. 

Hamburg  avenue,  east  side,  opposite  junction  of  Pacific  avenue. 

Lancaster  street,  north  side,  about  400  feet  v^est  of  Camp  street. 

Lisbon  street,  northeast  side,  about  190  feet  soutlieast  of  Chalkstone 
avenue. 

Pontlac  street,  Cranston,  east  side,  opposite  old  Budlong  house. 

Promenade  street,  north  side,  about  840  feet  west  of  Holden  street. 

Wayne  street,  south  side,  about  380  feet  east  of  Caudace  street. 

During  the  quarter  one  fire  hydrant  was  removed  from 
the  following  location : 

Charles  street,  west  side,  opposite  south  line  of  Cross  street. 

The  total  number  of  fire  hydrants  is  now  fourteen  hundred 
and  forty-seven ;  fourteen  hundred  and  thirteen  flush  and 
Ihirty^four  post  hydrants. 

Work  had  not  commenced  upon  laying  water  pipes  in  the 
following  street,  June  30,  1892 : 

fiU.     May     21,  IS^i.Nori/t  sfreei,  Johnston ,  from  end  of 
pipe  io  Mitt  streeL 


Digitized  by 


Google 


CITY    DOCUMENT. 


[No.  25. 


During  the  quarter  two  hundred  and  one  water  meters 
were  set,  of  which  number  six  were  to  replace  other  meters. 
The  use  of  eight  meters  was  discontinued. 

The  following  water  meters  were  in  use  at  the  close  of  the 
quarter : 


Size. 

'S 

KISD. 

x-m. 

X-in. 

Mn.  !  IHn. 

2.1n. 

3.in. 

4.in. 

I 

Ralllt  Fitts,  pUton 

• 

Rail  *-.  ITIff a.  mtarv 

3,06& 

001 

1481        38 
22         9A 

5 
3 

22 

3,857 

5 

6 

S 

6 

56 

Crown* 

4.1ttS 

1 

409 

10 

653 

67 

1 

176 

1 

13 

75 

5,^63 

iTalAs  Jenlu  ^  Sons  ............... 

J 

13 

1 

1 

1 

1 

505 

13 

8,498 

1,323 

360 

151 

33 

14 

10 

10.389 

Twelve  plumbers*  licenses  were  issued  daring  the 
quarter,  making  the  total  number  eighty-one,  all  of  which 
expire  December  31,  1892. 

Nine  hundred  and  eighty-five  permits  to  do  plumbing 
work  were  issued  during  the  quarter. 

Three  hundred  and  thirty-one  applications  for  water  were 
made  during  the  quarter,  making  the  total  number  June  30, 
1892,  seventeen  thousand  eight  hundred  and  thirty-nine. 

The  number  of  new  service  stops  opened  during  the 
quarter  was  two  hundred  and  sixty-two. 

The  total  number  of  service  stops  opened  to  June 30, 1892, 
inclusive,  ^\n^  ^(Mfiavtii  ilmuMin^l  uud  eighty-i*uK%  Tue 
numlter  in  actual  use  June  30,  1802,  wn^  tiistijeD  Uioujofid 
and  eighty-four. 

The  amount  of  bills  approved  oo  acoount  af  water  worka* 
from  April  1  to  June  30*  1892,  inetutivei  was: 
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For  construction  and  extension,  .         •         $49,875  32 

Classified  as  follows : 

Cast  iron  water  pipe $22,682  10 

Fire  hydrants,  boxes  and  covers 12,647  01 

Uylng  water  pipe 8,474  20 

Special  castings 1.730  72 

Laying  service  pipe 1,256  86 

Rent  of  wharf  and  pipe  yard 7fiO  00 

Labor  on  and  carting  pipe 709  41 

Taps  and  stops 594  75 

Horses,  wagons,  harnesses,  etc 283  88 

Fmit  Hill  reservoir,  for  construction 249  11 

Wharf  salaries 175  50 

Bam  expenses 171  44 

TooU 146  63 

Sundries 3  56 

Stop  valves 65 

$49,875  32 

For  maintenance, $21,851  67 

Classified  as  follows : 

Pkttaconset  Pumping  Station. 

Coal  and  wood $2,719  09 

Wremeo 733  80 

Sundries 617  96 

Engineers 479  11 

Cornish  engine  house 472  38 

RealesUte 444  26 

Superintendence 260  20 

Care  of  grounds 196  70 

Lights 163  75 

Oil,  waste  and  packing 114  18 

Labor  on  fuel 73  35 

Barn  expenses 41  41 

iiipiogfiigJuf^  and  Uause^'-*-.'^ ^ 39  42 

uruplng  oDgine. .** 3  00 

^  wu  pumpltig  <.^iigtue. .  — .  —  30 

S*K358  \n 

Sk^CK  AKOSS  KT    H  SS  E  R  VOl  H . 

*,,*.,** .,..       $487  lb 

-.,.,,....*•*, I3ti  50 

*  tm  m 

Bi^vg  Tuunnu  Station  . 

ic«afaadtri»d.**. $2.34*7  42 

[  lEQglnttnr*-  -  -  -  * .  -  -  f  -  i  r  I  *•*»*•«• » . .  •  •  *  i .  f  jft'^i  1 1  p  t  *  •  •  *  *  *        575  2fl 

j^tammticiiiTM  fofmni ,-.****. $2,07307       $6,\«2  m 


Digitized  by 


Google 


CITY    DOCUMENT.  [No. ! 


AmoantB  brought  forward $2,972  67 

Firemen 436  60 

Care  of  grounds 196  00 

Lights 97  00 

Sundries 52  14 

Oil,  waste  and  packing 9  79 

Hope  pumping  engine,  No.  2 1  06 

— ^—      Z,M 

Hope  Keskrvoir. 

Sundries $262  75 

Watchman 204  75 

m 

Pipe  Line  and  Service  Stops. 

Repairs $1,615  30 

Superintendence— salaries 650  10 

Meter  Department. 

Water  meters $3,331  93 

Setting  and  repairing  meters 1.034  55 

Miscellaneous. 

Clerks' and  inspectors'  salaries $2,821  67 

Prevention  of  defilement  of  the  Pawtuxet 356  18 

Telephone  lines 331  77 

Bam  expenses 206  91 

Analyses  of  water 200  30 

Sundries 70  10 

Horses,  wagons,  harnesses,  etc 47  55 

Public  drinking  fountains  and  troughs 24  45 

Real  estate  at  Pawtuxet 17  50 

Pipe  yard,  office  expenses 5  75 

3,9B 

$21,8S1 

The  amount  of  expenditures  from  April  1  to 
June  30,  1892,  inclusive,  was       .        .         .        $71,726  ! 

The  total  expenditures  to  June  30,  1892, 
inclusive,  were $7,512,320  • 

The  net  expenditure  for  construction  and  extension  from 
April  1  to  June  30. 181»2.  inclusive,  was $48,191 

The  net  expenditure  for  construction  and  extension  to  June 
J«),  1K1>2.  inclusive,  was $5,808,433 

The  net  expenditure  for  maintenance  from  April  1  to 
June  30,  18(»2.  inclusive,  was t\\4» 

The  net  expenditure  for  maintenance  to  June  30,  1892.  in- 
clusive, was $1,070,251 
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Bills  deposited  with  the  city  treasurer  for  col- 
lection, from  April  1  to  June  30,  1892,  in- 
clusive, amounted  to $46,905  09 

As  follows : 

Water $39,708  70 

Water  meters 4.929  M 

Settingand  repairing  meters 1,114  85 

Ren t  of  real  estate 234  52 

Repairing  pipe  liiie 49  98 

Boiler  for  drinking  trough 45  00 

Permanently  closing  service  stops 35  00 

Rebate  from  Providence  Telephone  Company 33  75 

PfentUIes 28  00 

Old  lawn  mowers 2  50 

Old  buggy 2  00 

Labor  and  materials,  laying  service  pipes,  etc 507  99 

Cast  iron  water  pipes  to  Bailders'  Iron  Foundry 163  30 

Removing  rick  for  Town  of  Johnston 50  00 

$46,905  09 

During  the  quarter  coupons  from  bills  col- 
lected hav^e  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to         .         .  $48,417  27 

As  follows : 

Water $41,340  48 

Water  meters .". 4,739  50 

Setting  and  repairing  meters 1,206  15 

Rent  of  real  estate 265  61 

Boiler  for  drinking  trough 45  00 

Repairing  pipe  line 40  73 

Rebate  from  Providence  Telephone  Company 33  75 

Permanently  closing  service  stops 30  00 

Penalties 28  00 

Old  lawn  mowers 2  50 

Old  boggy 2  00 

Labor  and  materials,  laying  service  pipes,  etc 470  25 

Cast  iron  water  ,  .  ^n ,  tv  Builders'  Iron  Foundry 163  30 

Kemovlng  rock  for  Town  of  Johnston 60  00 

$48,417  27 

SEWERS- 

Daring  the  quailer  ending  June  30, 1892»  three  hundred  and 
*liro  permits  were  issued  to  drain  layers ;  two  hand- 
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red  and  seventy-two  for  new  work,  and  fifty  for  extension 
and  repair  of  drains. 

Eight  drain-layer's  licenses  were  issued  during  the  quarter, 
making  the  total  number  thirty-four,  all  of  which  expire  De- 
cember 31,  1892. 

May  12th,  the  oflfer  of  Peter  Lalinie  to  move  the  sewer 
maintenance  barn  and  carriage-house  from  Kinsley  aveoae 
was  accepted. 

May  25th,  the  offer  of  Manchester  &  Hudson  to  furnish 
and  deliver  on  wharf  in  this  city  two  million  bricks  for  the 
lateral  sewers  was  accepted  and  a  contract  subsequently  exe- 
cuted.    Amount  $14,750.00. 

May  25th,  the  ofier  of  New  England  Steam  Brick  Com- 
pany to  furnish  and  deliver  on  board  cars  at  India  street  one 
million  bricks  for  the  improved  sewerage  system,  was  ac- 
cepted and  a  contract  subsequently  executed.  Amount, 
$7,750.00. 

During  the  quarter  assessments  for  the  cost  of  constroct- 
ing  sewers  were  certified  to  the  city  treasurer  as  folluws: 

Congilon  street - fi^  U 

biiiith  street — ..,..  — ..-.«,.... 73  il 

Smith,  Davis  and  Jefferson  streets.... ,.,  T,3^50 

Jefferijon  street * um  31 

DL'lahie  s^treet 2^  » 

Bowdolnand  AppletonstreeU. . .. %W  S 

Ilyat-strett 1,696  SB 

Humboldt  and  Way  land  avenues  and  to  the  river,.. .  - 7*599  ffi 

I  rvtng  avenue <,«.,«»«»,  ^  .„..«,.,,,,,.,„.,.,.,,,, « ff@  T3 

Butler  avenue *  —  2,754  ** 

Ernest  street .> . . tiL^^  19 

Crocker  avenue , , , ,...,...,..,.  2;4ai  SI 

Hamilton,  I  rving  mid  Melrose  streets «,i^l  $t 

Common  street. 310  «1 

Total ,..,......„. $45,(110  «e 

April  29th,  contracts  for  ibe  construction  of  liitera! 
sewers,  which  were  8iib,^e^uently  executed,  were  awnrdenlas 
follows,  imtiiely : 
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[The  amoants  firen  below  are  what  are  estimated  will  be  paid  the  contractors  for 
libor,  and  do  not  include  cost  of  inspection  and  materials,  or  rock  excaration.] 

To  Georoe  R.  Newman. 

Ifo.  of  rciolation.    Date  of  approval . 

115.  Mar.  11,  18J*2,  Messer  street^  froni 
its  summil  to  Cranston 
streety 


To  Frederick  E.  Shaw. 

189.  April  19,  1892,  Public  street,  from 
Broad  to  Hamilton,     . 

To  J.  Frank  Read  &  Co. 

191.  April  19,  1892,  Wood  street,  from  its 
summit  to  Parade 
street, 

231.  *«  22,  **  Exchange  street,  fi^om 
Exchange  Place  to 
Westminster  street,     . 

To   EVERSON   AND   LiDDLE. 

Hi.  Mar.  11,  1892,  Bellevue  avenue,  from 
Defter  street  to  Crans- 
ton, .         •         •         • 

*'      Melrose     street,    from 

Congress      avenue    to 

Irving  street, 

Chalkstone       avenue, 

from  Harold  street  to 

Claremont  avenue, 

«*  Academy  avenue, 
Roanoke  street  and 
Belmont  avenue^ 

**  liegeni  avenue^  Acad- 
Piny  avenue  and  Dover 
street  J 


lU.       ««      »« 

165.  April  12,     '* 

166.  »«      «* 
161,      ••      #* 


$631  30 


1,961  50 


474  35 


626  72 


1,841  40 
2,272  80 
6,424  60 
4,340  20 
5,779  00 
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No.  of  reflolatlon.    Date  of  approral. 

168.  April  12,  1892,  Harold     street,    from 

Valley  to    Ghalkstone 
avenue^      •         .         .        $6,42 
190.        **     19,      **      Steuben    street,    from 
AtwelPs  avenue  to  Man- 
ton,  .         .         .         .         1,06 

April  29tb,  a  contract  for  the  construction  of  the  fol 
ing 'sewer  for  the  improved  sewerage  system  was  awi 
and  subsequently  executed,  namely : 

To  James  J.  Newaian. 

No.  of  resolation.    Date  of  approval. 

169.  April  12,  1892,  Eagle      and      Valley 

streets,        .         .         .      $10,2' 

June  8th,  contracts  for  the  construction  of  the  folic 
lateral   sewers,   which  were    subsequently   executed 
awarded  as  follows,  namely : 

To  George  R.  ^ewman. 

No.  of  resolatioD.    Date  of  approval. 

263.  May     9,   1892,   Congress  avenue,  from 

Broad  street  to  Hamil- 
ton, .         .         .        $1,3 

264.  "      '*        **      Harrison   street,  from 

High  to  Cranston,       .  1,6 

287.  '*     11,      ''       Coffax      and      Ocean 

streets,       ...  3,2 

288.  *'       ''        '*       Spruce     street    and 

Bray  (on  avenue,         .  1,7 

320.     June  8,        "      Kossuth    street,    from 

Putnam   to   Boicdoin,  3 
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To  Frederiok  E.  ShaWp 

Ko^  of  fetol  Dtloti.    I^te  of  tpproral . 

31 3 »  May  21^  1892 ^  Pemisylvunta  avenue t 
from  Broad  street  to 
Prairie  avenue,  ,  1642  90 

319.    June  8,        **      Bucklin    sii^eet^  from 

Carter  to  Earl,  .  1,020  05 

To  Jajies  J.  Newman. 

265.  May  9,  1892,  Manton  avenue,  ffvm 
n  eai '  Plo  ren  ce  street 
to  the  Wffonaitqnalucket 
river,  .         .         ,         6471  50 

To  John  Keooh. 

in.  May  10,  1892,  Amherst  street,  Put- 
nam street,  AtwelVs 
avenue  and  Covell 
Hreet^        ,         •         ^         5  J  95  5  45 

To  J.  FiiANK  Kkad  &  Co, 

289.  May  11,  1892,  Butler  avenue,  east 
side,  fmm  President 
avenue  to  near  Irving,         1,360  79 

June  8th,  a  contmct  for  the  construction  of  the  following: 
sewei"  ior  the  improved  sewerage  system  iras  awarded  and 
subsequently  executed,  namely : 

To   EtEESOX   &   LlDDLE- 

So.  tvf^lntio  n .    I>ate  of  KpproraL  * 

276,    May  10,    1892,  Delaine    and     Valley 

streets,        ,         ,         ,      $75,372  50 

Jiiuo  lOtb,  a  contract  for  the  construction  of  the  follow* 
ing  lateral  sewer  was  awardeil  and  subsequently  executed, 
iiamety : 
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To  Frederick  E.  Shaw. 

No.  of  resolatiOD.    Date  of  approral. 

312.     May  21,    1892,  High  street,  from  the  ' 
city  line  to  the  sewer  in 
Valley  street,      .         •       $3,06i 

During  the  quarter  the  construction  of  the  following  t 
ere  was  completed,  namely  : 

No.  of  resolution.    Date  of  approral.  Dftteofoooi 

Elmwood      Divi- 
sion, Section  6,  .       April  29, 1 
Elmwood      Divi- 
sion, Section  8,  .        May  28, 1 
Elmwood      Divi- 
sion, Section  9,  •        June  18,  ] 
56.     Feb.    2,    1891,  Hamilton,   Irving 
and     Melrose 
streets,        .         .        May  19, 1 

595.  Sept.  22,  1891,  Mawney  street, 
from  Greenwich 
to  Dexter,    .         .       May  27, 1 

619.        '*     30,      ''      Parade  street, from 

\\^illow  to  Crans- 
ton,   .         .         •       April  25, 

654.  Oct.  6,  **  Delaine  street, 
from  Manton  av- 
enue to  the  river,       Apiil  4, 

665.  '*     16,      *'      Chapin      avenue, 

from    summit    to 

Cranston     street,         April  6, 

666.  **      *♦        ''      Waverly      street, 

from   Cranston  to 

Dexter,        .         .         April  8, 

667.  *'       *'        '*      Westtield     street, 

from  Harrison  to 

Dexter,       .         .        April  15, 


Digitized  by 


Google 


««         <( 


<i         a 


CPOKT  OF  THE  DEPARTMENT  OF  PUBLIC  WORKS.        15 
Jon.   Dftto  of  approral.  Date  of  oompletlon. 

!Iov.    7,  1891,  Butler  avenue, 

from      100     feet 

north  of  Douglas 

street  to  Pitman,  April  7,  1892. 
**      *'        **      Cranston     street, 

from   Wendell  to 

Potter's  avenue,  April  27,  1892. 
»*      Earl   street,  from 

Greenwich  to  Sec- 
tion 9,  Improved 

Sewerage  System,  May  7,  1892. 
**      Irving  and  Butler 

avenues,  .  .  May  30,  1892, 
"      **        *'      Linwood   avenue, 

from      Cranston 

street  to  Dexter,  May  31,  1892. 
*'      *'        *'      Potter's     avenue, 

from     Cranston 

street  to  Dexter,  June  23,  1892. 
*'     20,      *'      Common      street, 

from  Jefferson  to 

Mulberry,  .  .  April  13,  1892. 
*'      ''        '*      Hudson       street, 

from    summit    to 

Parade,  .  .  April  20,  1892. 
Dec.    7,      '«      C     street,      from 

Lester  to  Central,  April  21,  1892. 
Fan.      2,  1892,  Hammond  street, 

from    Gilbert    to 

Cranston,  .  May  4,  1892. 

*'       "        '*      Hyat  street,  from 

Amherst  to  Man- 
ton  avenue,  ,  April  1,  1892. 
•'      Sprague       street, 

from     Greenwich 

to  Dexter,  .        May  14,  1892. 
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No.  of  reioIatiOD.    Date  of  approral.  Date  of  < 

98.  Feb.  20,  1892.  Carter  street,  from 
Greenwich  to  near 
Bucklin  street,    .       Jane  23,  li 

115.  Mar.  11,  ''  Messer  street, 
from  its  summit 
to  Cranston  street.        May  25, 1 

191.  April  19,  "  Wood  street,  from 
its  summit  to 
Parade,        .         •        May  10, 1 

231.  ''  22,  *'  Exchange  street, 
from  Exchange 
Place  to  West- 
minster  street,     .       June  11,  V 

At  the  close  of  the  quarter  work  upon  the  following  i 
ers  of  the  improved  sewerage  system  was  in  prog 
namely : 

No.  of  resolution.    Date  of  approval. 

723.     Nov.  10,  1891,   Gordon    avenue^    Prairie    aw 
Logan  avenue^  and  Ocean  sti^eei 

113.  Mar.  11,  1892,    Colfax   street y  from  Gordon  av 

to  Prairie  avenue. 
276.     May  10,      '*      Delaine  and  Valley  streets. 

Work  upon  the  following  lateral  sewers  was  in  pro< 
at  the  close  of  the  quarter,  namely : 

No.  of  resoIutlOD.    Date  of  approval. 

791.     Dec.  22,  1891,  Prairie  avenue^  from  Public  ; 
to  Colfax. 

114.  Mar.  11,  1892,  Melrose  street y  from  Congress  at 

to  Irving  street. 

166.  Apr.  12,      '*      Academy  avenue y  Roanoke  streei 

Belmont  avenue. 

167.  **        *'      *'      Regent  and  Academy  avenues 

Dover  street. 
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5o.  of  retolntion.    Date  of  approval. 

168.  April  12,  1892,  Harold  street,  from  Valley  to  Chalk- 
stone  avenue. 

277.  May  9,  '*  Amherst  and  Putnam  streets ,  Atwell's 
avenue  and  Covell  street. 

289 .  *  *  11,  *  *  Butler  avenue,  east  side,  from  Presi- 
dent to  near  Irving. 

Work  upon  the  following  sewers,  completing  the  work 
ordered  by  the  city  council,  hud  not  commenced  June 
30,  1892,  viz.  : 

No.  of  resolation.    Date  of  approyal. 

51.  Jan.  22,  1892,  Branch  avenue.  North  Main  street, 
Livingstone  avenue  and  Whelden 
street. 

112.  Mar.  11,  *'  Bellevue  avenue,  from  Dexter  street 
to  Cranston. 

165.  April  12,  *'  Chalkstone  avenue,  from  Harold 
street  to  Claremont  avenue. 

169.       ''      '*        "      Eagle  and   Valley  streets,  improved 
sewerage  system. 
"      Public  street,  from  Broad  to  Hamil- 
ton. 
"      Steuben  street,  from  AtwelVs  avenue 
to  Manton. 

263.  May  9,  *•  Vongnss  avenue^  from  Broad  street 
to  Hamilion. 

Harrison  istreet^fmm  High  to  CrunA^ 
ion* 

Manton  avenue ^  frmi  near  Florence 
street  to  Woomtsqiia tucket  river, 
Colfax  and  Ocean  .streets . 
Spntce  Htreet  and  Bray  ton  avenue. 
^i^L^  •'      21,     *'      High    street,  from   the   city   line  to 
^^H^^^  Valhy  street* 

W*  **  **  ^*  Pennst/fvama  avemte,  from  Broad 
street  to  Pairie  avenue* 


189. 
190. 


19, 
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No .  of  resolation.    Date  of  approval . 

319.  June     8,  1892,  Bncklin  street,  from  Carter  to  Eu 

320.  ''        "      ''      Ebssuth    street,  from    Putnam 

Bowdoin. 

The  amount  of  bills  approved  on  account  of  sewers  fsQ 
April  1  to  June  30,  1892,  inclusive,  was  : 

For  Coxstbuctiox. 

Regular  appropriation $77,201  00 

Impn)ved  sewerage  appropriation 98,182  51 

1173^ 

Charged  as  follows : 

Materials $30.230  92 

Salaries  of  assistant  engineers 1,329  05 

Sundries,  improved  sewerage  system 651  71 

Testing  cement 520  58 

Additional  catch  basins 441  45 

Clerks'  salaries 375  00 

Tools e2  28 

Sundries 40  25 

Sewer  in  Academy  avenue,  Roanoke  street  and  Bel- 
mont avenue 1,437  33 

Sewer  in  Amherst  street,  Putnam  street,  Atwell's 

avenue  and  Covell  street 1,297  15 

Sewer  in  Butler  avenue,  from  KiO  feet  north  of  Doug- 
las street  to  Pitman 625  30 

Sewer  in  Butler  avenue,  east  side,  from  President  to 

near  Irving 475  98 

Sewer  in  C  street,  from  Lester  to  Central 893  23 

Sewer  in  Carter  street,  from  Greenwich  to  Bucklin..  305  86 
Sewer  in  Chalkstone  avenue,  from  Harold  street  to 

Claremont  avenue 218  68 

Sewer  in  Chapin  avenue,  from  its  summit  to  Cranston 

street 607  10 

Sewer  in  Common  street,  from  Jefferson  to  Mulberry  341  93 
Sewer  in  Cranston  street,  from  Wendell  to  Potter's 

avenue 5,357  29 

Sewer    in   Earl   street,   from    Greenwich   to  sec- 
tion 9 1.207  06 

Sewer  in  Exchange  street,  from  Exchange  Place  to 

Westminster  street 995  77 

Sewer  in  Hammond  street,  from  Gilbert  to  Cranston  1,459  09 
Sewer  in  Harold  street,  from  Valley  to  Chalkstone 

avenue 2,916  99 

Sewer  in  Hudson  street,  from  its  summit  to  Parade-  495  37 

Amount  carried  forward 952,285  37 
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AjBount  brought  forward. $52,285  37 

Sewer   In   Hyftt  street,  from  Amherst  to  Man  ton 

avenue. ..,., 7  00 

Sewer  In  Irving  and  Butler  avenues,  from  Grotto  to 

Blackstone  Park 2,279  63 

Sewer  In  Lin  wood  avenue,  from  Cranaton  street  to 

Dexter *,2S4  17 

Sewer  in  Mawney  street,  from  Greenwich  to  Dexter.  1,7S8  93 
Sewer  In  Melrose  street,  Trom  Congress  avenue  to 

Irving s^eet - ^..; 186  02 

Sewer  in  Mes^r  street,  from  Its  summit  to  Cranston  633  51 

Sewer  In  Parade  strei^t,  from  Willow  to  Cranston,  - .  1,776  W 
Sewer  in  Pennsylvania  avenue,  from  Broad  street  to 

Prairie  avenue IS  20 

Sewer  in  Potter  "a  avenue,  from  Cranston  street  to 

Dexter 5,451  92 

Sewer  in   Prairie   avenue,   from   Pub  lie   street  to 

Colfax.... 3^374  96 

Sewer  In  Hegent  and  Aeademy  avenues  and  Dover 

street 4,448  17 

Sewer  tn  Sprague  street,  from  Greenwich  to  Dexter  ^  1,69a  40 

Sewer  in  Waverly  street,  from  Cranston  to  Dexter- .  1,0H6  24 

Sewer  In  West  fie  Id  street,  fronj  Harrison  to  Dexter,  56fi  52 

S«wer  in  West  Exchange  and  Ridge  streets 5,fl&tt  8fl 

Sewer  in  Wood  street,  from  its  summit  to  Parade —  464  53 
Sewer  In  Deiaine  street,  from  Manton  avenue  to  the 

river 1,119  52 

Sewer  in  Delaine  and  Valiey  streets 80  34 

Sewer  in  Dexter  street,  from  Cranston  to  Potter's 

avenue 79  SO 

Sewer  in  Disposal  Division,  Section  l 182  12 

Sewer  in  Elra wood  Division,  Section  2 278  63 

Sewer  In  El  mwood  Division,  Section  6 ll,23U  43 

Sewer  in  Elmwood  Division,  Section  7 303  76 

Sewer  in  EJm  wood  Division^  Section  8. 1.841  30 

Sewer  In  Elmwood  Division,  Section  9 14,48G  09 

Sewer  In  Gordon  avenue,  etc.,  Elmwood  Division —  2&,071  OG 

Sewer  In  Hamilton,  Irving  and  Melrose  streets 15,550  88 

Sewer  In  Humboldt  and  Way  land  avenues  and  Black- 

stone  Park  —  ^ 8  00 

Sew^fr  In  Valley  and  Eagle  streets —  73  09 

Contract  reservations. 15,373  14 

Qradlag  Ernest  street,  from  Eddy  to  Allen '£»  avenue*  351  DO 


$175,383  51 

For  maintenance,  ,         •         •         .         ,   15,187  65 

Charged  as  follows ; 
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Cleaning  basins  and  sewers $1,384  48 

Repairing  basins  and  sewers 1,170  91 

Cleaning  and  repairing  old  drains 907  83 

Inspection  of  connections 580  63 

Bam  expenses 1 422  92 

Salar}',  superintendent 351  00 

Tools 129  43 

Horses,  wagons,  harnesses,  etc 121  63 

Cleaning  private  connections 38  18 

Sundries 84  24 

Telephone  lines 25  06 

Filling  cisterns,  etc 21  34 

$5,187  65 

The  net  expenditure  for  con«truction  of  sewers  to  June  30, 
1892,  inclusive,  was $3,368^ 

The  net  expenditure  for  maintenance  of  sewers  to  June  30, 
1892,  inclusive,  was tSSiJSR 

Bills  deposited  with  the  city  treasurer  for  col- 
lection, from  April  1  to  June  30,  1892,  in- 
clusive, amounted  to $2,252 

As  follows : 

Cleaning  private  connections $96  61 

Filling  cisterns,  etc 26  63 

Making  sewer  connections 19  05 

Manure  from  barn 7  00 

Carson  trenching  machine 2,100  00 

Sewer  material 3  28 

$2,252  57 

During  the  quarter  coupons  from  bills  col- 
lected have  l>een  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to         .         .         .    $2,338 

As  follows : 

Cleaning  private  connections $88  06 

Filling  cisterns,  etc 20  98 

Making  sewer  connections 19  05 

Manure  from  barn 7  00 

Carson  trenching  machine 2,100  00 

Sewer  material 103  28 

$2,338  37 
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HIGHWAYS. 

Six  permits  to  open  streets  were  issued  during  the 
quarter. 

April  1st,  the  offer  of  Kenneth  McKay  to  recut  the  old 
granite  blocks  laid  in  Cranston  street,  was  accepted. 

May  10th,  the  offer  of  Studebaker  Brothers  Manufacturing 
Company,  of  South  Bend,  Indiana,  to  furnish  a  sprinkling 
cart  delivered  in  this  city,  was  accepted. 

May  20th,  the  offer  of  Crabtree  &  Havey,  of  West  Sul- 
liVan,  Maine,  to  furnish  and  deliver  ten  thousand  feet  of 
granite  curbing,  was  accepted. 

May  28th,  the  offer  of  John  E.  Collins,  of  Westerly,  R. 
I.,  to  furnish  and  deliver  about  seventy-five  thousand  granite 
paving  blocks,  was  accepted. 

June  3d,  the  offer  of  Post  Engineering  Company,  of 
Boston,  Mass.,  to  furnish  and  deliver  in  this  city  a  fifteen 
ton  road  roller,  was  accepted, 

June  10th,  the  offer  of  Frederick  E.  Shaw  to  grade  the 
square  formed  by  the  intersection  of  Oriental,  Admiral  and 
Cbarlos  streets,  was  accepted. 

June  20th,  the  offer  of  John  E.  Collins,  of  Westerly,  R. 
I.,  to  furnish  and  deliver  one  hundred  thousand  granite  pav- 
ing blocks,  was  accepted. 

Daring  the  quarter  statements  of  the  cost  of  concreting 
sidewa/ks,  with  ten  per  centum  added  to  cover  cost  of  asses- 
sing and  collecting,  were  certified  to  the  assessors  of  taxes, 
viz.  : 

Cbalk^tone  avenue, from  Mftntou  bridge  to  Fruit  Hill  aveuue. .  $67  53 

South  Main  Htreet,  from  Crawford  to  TrauaJt. 46  04 

lUnoiDg  sUe^U  trfm\  Cooke  to  IIo|>e 67  02 

£ddy  street,  ea^it  *^ide.  Umn  the  old  city  Una  to  Thurbir*s  avenue  804  99 

U^^ln  atrept,  IroDi  N'i>rHi  %Um  to  D wight 885  72 

FoT^tfUe^U  froro  CUDston  to  Dexter 118  92 

TcJtol .•,, - $1,980  22 
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During  the  quarter  the  following  work  was  completed : 
Sidewalks  to  be  Cuhbeq  and  Gutters  Paved. 

Date  of  order. 

April     17,  1890,  Hyat  street^  from  Amherst  to  Kossuth. 
May      21,  1891,  Hanover  street,  from  Dexter  westerly  to 

the  present  end  of  curbing.  . 

Sept,     17,      « «      Bowdoin  street^  from  Appleton  to  Kossuth. 
**         *'        **      Burnett  streety  from  Bucklin  to  Dexter. 
"         ' «        *  *      Bucklin  street y  from  Hawthorne  to  Carter. 
Oct.       15,      * '       Dexter  avenue^from  Broad  street  to  Lock- 
wood. 
*  *  .       *  *        '  *       Calde^'  street y  from  Potter's  avenue  to  land 

ofN.  Y.  P.  &  B.  R.  li.  Co. 
'*  **        *'      Ambrose  street y  from  Chalkstone  avenue 

to  Webster  street. 
Nov.      19,      '«      Dart  street yf*omMcKenna  to  West  River. 

*'  '«        '*      Baker  street^  from  Broad  to  Eddy. 

Dec.      17,      "      Earl  street ^fi^om  Greenwich  street  to  line 

of  the  JSr.  Y.  P.  &  B.  R.  R. 
Feb.       18,  1892,  Ellery  street,  from  Willow  to  Chapin  ave- 
nue. 
**  '*        **      Harriet  street,  from   Potter^s   avenue  to 

Sayles  street. 
"  ''        *'      Hudson  street,  from  Messer  to  Ellery. 

May       19,      «*      America  street,  Jrom  Asia  to  Europe. 
*<  **        '*      Delhi  street,  from   Chalkstone  avenue  to 

Webster  street. 
*'  '*        *<      Durfoe  street,  from  Hammond  to  Dexter. 

To  be  Built. 

Iffo.  of  rtt ol  atl  OD .    D»te  of  HpproTRl. 

785.     Jan,     3,  1891,  Kinsley  avenue^  from  Hemlo^  Mmi 

to  Eagle* 
410,     June  30,      *'       Grtemeich  street^  fi^m  BridghamU 

Lexiufjton  avenue* 
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Land  to  be  Filled- 

Xo.  of  i«io1  all  on .    Date  of  ■  pprov  etl . 

185.  April  14,  1891,  JSdivard  B.    Cheney^   Adelaide  ave- 

7nte, 

186.  *'      **        '*      Ustaie  of  Joseph  J.  Cooke,  Adelaide 

avenue. 
187.*     ♦*      "        "       WiUidm     li.     liandalU     Adelaide 

avenue, 
U6.       *^      '*        '*      Heirs  of  Adnak   SackeU^  Adelaide 

avenue. 
550,     Sept,22,      **       Estateof  Alfred  Anthony,  Adelaide 

avenue. 

To  BE  Payed  with  Granite  Blocks. 

726.     Nov-  20,  1891,  Brook    street,  from     Wtckenden    k> 

Power. 
82fp     Jao^     2,  1892,  South  Main  sU^ei,  from  Crawford  to 

Planet, 
14L     April,  **      »*      High  street,  from  Broad  to  Cranstmi, 

Remove  Obstructions  ahb  Reset  Curb. 

Dttt«  of  order. 

Oct,       15,  1891,  South  Main   street,  from    Crawford    to 
Planet. 

To  TAKE  Possession  or  and  Remove  Obstructions, 
Dec ,       17,  18^1,    Winslow place ^  f'om  Broad  street  to  High , 

To  Concrete  Sidewalks. 

Kd.  of  re*  0  tation .    Date  ^f  «pprof  n  U 

^24.     Jan.     2,   \^\^%^  Manning  street,  fivm  Cooke  to  Hope. 
42.        *•     26i      *'       Greenwich   and  Burnett   streets,  ad- 
joining estate  of  Elmwood  Club. 
^Ji7*     Mar*  22,      **      Eddy  street,  east  side,  from  the  old 

city  Hue  to  Thurb€}'''s  avenue. 
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No.  of  resolntion 

.    Date  of  approTBl. 

206;    Apr. 

19,  1892,  Chalkstone    avenue^   from   Matitm 

bridge  to  Fruit  Hill  avenue. 

222. 

22,      *«      Lip2)itt  street,  from  North  Main  to 

Dwight. 

318.     June 

8 ,      *  *      Ford  street,  from  Cranston  to  Dexter. 

330. 

**        **      Chalkstone    avenue,     adjoining  tk 

second  police  station. 

To  Concrete  Gutters. 

128.     Mar. 

22,  1892,  Burnett  street,  from    Greenwich  to 

Bucklin. 

285.     May  11,  1892,  Chalkstone    avenue.  Police    5to/io»  1 
Jfb.  2,  stable. 

To  Grade  and  Pave  Gutter. 

Date  of  order. 

April  21,  1892,    Wayne  street,  from   Douglas  avenue   ^^ 
Candace  street. 

The  following  work  was  in  progress  June  30,  1892,  viz.  r 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Date  of  order. 

Nov.      20,  1890,   Chalkstone  avenue,  from  Mount  Pleasant 

to  Academy: — Curbing   set  and  gatten^ 

paved. 
Jan.       15,  1891,  Ashburton  street,  from    Charles   to  Tre 

mont: — Two-thirds  completed. 
May       21,      *«      Kinsley    avenue,  from  Gaspee  street  to 

Eagle: — Curbing  three-fourths  set. 
Oct.       15,      **      Belmont    avenue,    from     Claremont    to 

Academy: — in  process. 
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Dmte  of  order. 

Oct.  15,  1891,  Claremont  avenue^  from  Roanoke  street 
to  Chalkstone  avenue : — Curbing  set  and 
gutters  paved. 
**  *'  <*  Charles  street^  from  Branch  avenue  to 
Ledge  street: — Curbing  set. 
Waverly  street yfi^om  Cranston  to  Dexter: 
— Completed  except  rolling  and  concret- 


Nov.      19, 


inor  gutters . 


Dec.  17,  "  Branch  avenue^  from  Langdon  street  to 
Douglas  avenue:  —  Three-fourths  com- 
pleted. 

April  21,  1892,  Regent  avenue^  fiom  Academy  to  Harold 
street: — In  process. 

May  19,  '*  Manton  avenue^  from  Erastus  street  to 
AtweWs  avenue: — In  process. 


To  BE  Built. 

Ko.  of  retolotion.    Date  of  approval. 

655.     Oct.     28,  1890,  Kinsley  avenue^  from  Gaspee  street 

to  Hemlock: — two-thirds  completed. 

To  BE  Brought  to  Grade. 

Date  of  order. 

June     23,   1891,  Elmimod  avenue^  from  Roger   Wilh'ajns 
I  to  the  bridge  over  tracks  of  the  JV,  ¥.  P, 

\  th  B,  E.  R.  Co.: — In  process, 

JIo.  of  pe»o1«loo.    Date  of  approvaK 

1  '90,     Dec-    22,  1891,   Charles,     Admiral     and     Oriental 

I  streets: — ^lo  process- 

I  ^^^«       ''       ''       *'      Ernest  street,  from    Eddy  to  Allen's 

^  avenue: — In  process^ 

^H^  To  BE  Paved  with  Granite  Blocks, 

Mo,  Sept.  S^,  Igtjl,  Cransion  street,  from  near  Winter  to 
140  fttt  south  of  Waverly  street: — 
Nearly  completed. 
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No.  of  reaoluUon.    Date  of  approTal. 

823.     Jan,     2,  1892,   Ibckwottonslreetjji'omlvesto  Oano: 

In  process. 
317.     June    8,      '*      Highstreetyfi^om  Cranston  to  Knighi: 

Nearly  completed. 

The  following  work  ordered  by  the  board  of  aldermen 
and  city  council,  had  not  commenced  June  30,  1892, 
namely : 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Date  of  order. 

Sept.  17,  1891,  Irving  avenue,  from  Butler  to  Grotto. 
Feb.  18,  1892,  Sheldon  street,  from  Benefit  to  Brook. 
April     21,      **       Cambridge  street,  from  Academy  avenue 

to  Sears. 
May       19,      **       Carleton    street,  from  Yale    avenue  to 
Beaufort  street. 
•*         *•        **       Colfax  street,  from  Plain  to  Broad. 
**         '*        **       Congdon  street,  from  Halsey  to  Jencks. 
•*         **        '*       Gallup    street,  f^m  Prairie  avenue  to 

Broad  street. 
«»         *'        **      Hemlock  street,  from   Valley  to  Woona^ 

quatncket  river. 
*•         *'        **      Irving  avenue,  from  Arlington  to  Taber, 
» *         * '        "      Ives  street,  from  Power  to  Pitman. 
**         "        '*       Miner  street,  from  Oxford  to  Fruit. 
•*         *'        **       Quaid  street,  from  Charles  to  first  angle 

in  said  Quaid  sti^eet. 
*'         *•        '*      Han^is  avenue,  from  Broadway  to  At- 
weirs  avenue. 

To  BE  Paved  with  Gramte  Blocks. 

No.  of  rttiioLuit^n.   Dmte  of  iipprOf  ftt, 

613,     Sept-30t  1891,  Broad   street,    from     Domfuc^   * 

CheMuut* 
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To  Macadamize  or  Asphalt  Roadway. 

.  of  fttolnttoB.   Date  of  approTtl. 

!1.    Jan.     2,  1892,  North  Burial  Xxround^  from  entrance 
to  North  Main  street. 

To  Take  Possession  and  Remove  Obstructions. 

Dite  of  order. 

t>v.  5,  1891 ,  Buder  avenue^  from  Irving  to  the  city  line. 
o  Take  Possession,  Remove  Obstructions  and  Grade. 
ane       2,    1892,  Bucklin  street y  from  Daboll  to  Cromwell. 

To  Reset  Curbing. 

fnne     30,  1892,  Parade  street,  between  Cranston  and  High. 

Bills  approved  on  account  of  highways  from 
Ipril  1  to  June  30,  1892,  inclusive,  amounted 
to: 

R«gulir  appropriation $57,003  66 

Spedtl  appropriation 108,122  19 

$165,125  76 

Classified  as  follows : 

B«pair8  on  unpaved  streets $16,822  77 

Cutting  streets 16,151  91 

Crushed  stone— material  and  labor 8,334  49    ' 

^ptlrs  on  paved  streets 2.236  03 

Bttnezpenses 2,199  52 

TooU,  Implements,  etc 1,466  66 

Scwenlng  gravel 1.376  35 

Kicksmlth  and  wheelwright  8ho]» 1.337  81 

Hones,  wagons,  harnesses,  etc 1,024  21 

Stoie-paving  and  crosswalk 937  92 

Steam  rollers,  repairs  and  8upplie> 683  28 

Salaries— superintendent  and  cl«rk  -» 672  75 

Sundries. 520  05 

^Ptdrson  stone  cnishers 307  24 

Amount  carried  forward $54,070  93 
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Amount  brought  forward SM, 070  99 

Watobiuan  at  city  yanl. .....*.-.**... --.-.." 227  &5 

Wat*»rmg  streets.* . ....... ..*.. HT  86 

Fend  Dg  streets— tQHterlftl  and  lalinr . . , , .  25  32 

Telephone  lines .' 15  01 


New  Work.— BriLDiKQ  a!^d  KEuuiLmxG  Streets,  Etc., 
Sidewalks  Cohbed  asd  Gutters  Paved. 

Ambrose  Hrcet^  from  Chalkstone  avenue  to  Webster 

street... ,.  1439  m 

A  jnericn  str€H,  from  Asia  to  Eu  rope ,...,...  88  42 

Ashburton  street,  from  Charles  to  Tremont-- ... »..  5,332  03 

Baker  Hn^et,  from  Broad  to  Eddy. .  * . .  * 2,867  4S 

Belmont  avenue,  from  Claremont  to  Academy. . ....  38U  43 

Bowdoin  str(?et^  from  Appkton  to  Kossuth. , ,..,,,.  l,3i*2  II 
Branch  atenue,  from  Ltiugdon  street  to  Douglas 

avenue 7^901  W 

BttckUn  street^  from  Hawthorne  to  Carter 449  5^ 

Burnttt  street,  from  Buck Ihi  to  Dexter 803  19 

Catder  street,  from  Potter's  avenue  to  land  of  New 

York,  Providftnet^  and  Boston  Railroad  Co. .... .  1,707  27 

CQmbritlfje  streeU  from  Academy  avenue  to  Searss. .  ei  67 

Carle  ton  Hreet,  from  Yale  a  venae  to  Beaufort  street  S88  63 

Cfmrlen  tttreett  from  Branch  avenue  to  Ledge  street  4,012  4G 

Chatkstone  acenue,  from  Mt.  Pleasant  to  Academy,  2*830  90 
Claremont  avenue,  from  Roanoke  street  to  Ohalk^ 

stone  avt-nu?. I,fll8  19 

Dart  street,  fruui  MeKf^nna  to  West  River 509  IS 

BeUd  street,  from  Chalks  tone  avenue  to  Webster 

street. 1,335  53 

Dexter  atemitt  from  Broad  street  to  Lockwood..  * .  ♦  678  IS 

Durftt  Street,  from  Hammond  to  Dexter 706  0& 

Earl  street Atqiw  Greenwich  to  line  of  New  York, 

Providence  and  Boston  Railroad S79  88 

Eliery  streH,  from  Willow  to  Chapin  avenue 1,083  65 

Banoter  street,  from  Dexter  westerly  to  present  end 

of  curb 923  90 

Harriet  street,  from  Potter's  avenue  to  .Sayles  street  835  57 
Hemlock  strt'et,  from  ValWy   to   Woonasquatueket 

river 80  91 

Hudson  street,  from  Messer  to  Ellery. 1,319  90 

Ej^at  street,  f rojn  Amherst  to  Kossuth 208  fl3 

Irtifig  atenue,  from  Arllngtou  to  Taber. 33  00 

Ir-clng  avenue,  from  Butler  to  Grotto. ..............  33  25 

hes  street,  from  Power  to  Pitman 63  1 7 

Manton  atenne,  from  Erastus  street  to  At  well's 

avenue 1,53«  30 


154,4^7  (0 


AmountscaiTled  forward - *t*- .    &4o,j>a3  IT       |4i4*I  • 
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Amounts  brought  forward $40,502  17       $54,487  03 

Miner  street  Jrom  Oxford  to  Fruit 36  65 

Quaid  streeU  from  Charles  to  first  angle  in  said 

Quaid  street 17  35 

Begent  avenue,  from  Academy  to  Harold  street —  349  90 

Sheldon  street,  from  Benefit  to  Brook 36  57 

Waverly  street,  from  Cranston  to  Dexter *  3,613  36 

44,556  00 

Pave  with  Granite  Blocks. 

Brook  street,  from  Wickenden  to  Power $9,373  79 

Cranston  street,  from  30  feet  south  of  Winter  to  140 

feetsouthof  Waverly 9,810  72 

High  street^  from  Broad  to  Cranston 28,869  36 

High  street,  from  Cranston  to  Knight 4,442  23 

South  Main  street,  from  Crawford  to  Planet 3,750  13 

Toekwotton  street,  from  Ives  to  Gaiio 779  14 

57,025  37 

To  BE  Built. 

Greenteich  street,  from  Bridgham  iX>  Lexington  ave- 
nue       $1,188  41 

Kinsley  avenue,  from  Oaspee  street  to  Hemlock —  467  25 

Kinsley  avenue,  from  Hemlock  street  to  Eagle 297  28 

1,952  94 

To  BE  Bbought  to  Qbade. 

BaUh  street.  Pacific  avenue,  Hamburg  avenue  and 

Burrington  street $390  60 

Charles,  Admiral  and  Oriental  streets 2,438  51 

Wayne  street,  from  Douglas  avenue  to  Candace 

street 1,802  22 

4,631  33 

Remove  Buildinos  and  Other  Impediments. 
Winalow  Place,  from  Broad  street  to  Hlgh^ 71  75 

SiPEWAXK    CtfUBKO   AND  COXCBKTED   FOR   DRIVEWAY. 

€hmikstone  avenue,  Mlolmag  police  atatlou  No.  2, 

■t»lil«."^^ * ^  IS  55 

QtrrreBa  Concreted. 
Bmmm  Krttftfft^m  Green wleh  to  Bucktm IIB  77 

SIDKWALKS  CONCBETED. 

Ch^Q&ki&nt  <r««ii«i,  adjoUiLiig  second  police  stutioii  T  50 

tetrrieil  lorwitrd.-... $7  so     $102,561  74 
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Amounts  brought  forward 97  SO     $162,861  T4 

Oreenioich  and  Burnett  streets,  adjoining  estate  of 

Elmwood  Club 73  S6 

8085 

Lands  to  be  Filled. 

Land  of  Heirs  cfAdnah  Sackett  et  al,  on  Adelaide 

avenue 2.183 16 

$165,125  7S 

Bills  deposited  with  the  city  treasurer  for  col- 
lection from  April  1  to  June  30,  1892,  in- 
clusive, amounted  to $301  73 

As  follows : 

Street  sweepings $183  00 

Labor  and  materials 68  73 

Manure  from  barn 47  00 

Chopping  blocks ! 3  00 

$301  73 

During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to        .         .         .        $386  47 

As  follows : 

street  sweepings $188  00 

Labor  and  materialn 148  47 

Manure  from  bam 47  00 

Chopping  blocks 3  00 

$386  47 

SIDEWALKS  AND  CURBING. 

The  expenditures  on  account  of  sidewalks  and 
curbing  from  April  1  to  June  30,  1892,  in- 
clusive, amounted  to         $21,864  61 

Charged  as  follows : 

Granite  curbing $19,941  27 

Concreting  sidewalks 1,923  84 

$21,864  61 
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Curbing  bills  deposited  with  the  city  treasurer 
for  co] lection,  from  April  1  to  June  30, 1892,  in- 
clusive, amounted  to 1256  33 

During  the  quarter  coupons  from  curbing  bills 
collected  have  been  returned  by  the  city  treas- 
urer and  receipted  for,  amounting  to  .         $12,609  85 

CITY  ENGINEER. 

Bills  approved  on  account  of  city  engineer's 
department  from  April  1  to  June  30,  1892, 
inclusive,  amounted  to       ...         .         $13,280  29 

Charged  as  follows : 

Salary— city  engineer $1,416  67 

Salaries  of  assistants 10,640  13 

Salaries  of  clerks 703  75 

Sopplies— drawing  materials,  etc 228  84 

Horse  car  tickets,  etc 220  00 

Instrnments  and  repairs 40  60 

Sundries .' 25  30 

$13,280  29 

Bills  deposited  with  the  city  treasurer  for 
collection  from  April  1  to  June  30,  1892,  in- 
clusive amounted  to $14  48 

As  follows : 

Drawing  materials,  etc $6  88 

Set  of  sewer  diagrams 4  00 

Steel  tapes 3  60 

$1448 

During  the  quarter  coupons  from  bills  col- 
lected have  l>een  returned  by  the  city  treasurer 
and  recipted  for,  amounting  to  ...         $14  48 

As  follows : 


Digitized  by 


Google 


32  CITY   DOCUMENT.  [No.  I 

Drawing  materials,  etc $6  S8 

Setof  sewer  diagrams 4  00 

Steel  tapes 3  00 

$14  48 

BRIDGES. 

Bills  approved  on  account  of  bridges  from  April 
1,  to  June  30,  1892,  inclusive,  amounted  to  :       $15,069 

Charged  as  follows : 

Atweirs  avenue  bridge $226  75 

Bam  expenses 36  49 

Brancli  avenue  bridge 4  25 

Building  at  city  yard 66 

Cemetery  street  bridge 1  27 

Central  or  Red  bridge 1,492  54 

Charles  street  bridge 2  M 

Eaglestreet  bridge 195  70 

Gaspee  Htreet  bridge 35  19 

Hawkins  street  bridge 58  21 

Horses,  wagons,  harnesses,  etc 285  59 

Lumber,  hardware,  etc 266  74 

Manton  bridge 6  75 

Park  street  bridge 2  54 

Point  street  bridge 6,772  94 

Randall  street  bridge 18  12 

Kent  of  keeper's  bouse,  Washington  bridge 30  00 

Salaries— Point  street  bridge 978  25 

Salaries— Central  or  Red  bridge 455  00 

Salaries— Washington  bridge 481  68 

Smithfield  avenue  bridge 6  00 

Sundries 24  06 

Tar  bridge,  Manton  avenue 14  34 

Tools 115  83 

Valley  street  bridge,  north  span 160  59 

Valley  street  bridge,  south  span 170  57 

Wanskuck  bridge 2  05 

Washington  bridge,  near  India  Point 3,221  21 

W-ishington  bridge,  over  Providence  river 30  62 

Weybosset  bridge 21  93 

West  Kiver  street  bridge 35 

$15,069  36 

Bills  deposited  with  the  city  treasurer  for  col- 
lection from  April  1  to  June  30,  lb92,  inclusive, 

amounted  to :  $38 
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As  follows : 

Old  1  amber  fruin  various  bridges. 
Old  row  boat 


$37  25 
I  00 


$38  25 


During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to  .         .         .         $38  25 


As  follows : 

Old  lumber  from  various  bridges. 
Old  row  boat 


$37  25 
1  00 


$38  25 

ROBERT  E.  SMITH, 

Commissioner, 
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Office  of  the  Department  of  Public  Works, 

City  Hall,  Providence,  R.  I.,  Oct.  1,  1892 


To  THE  Honorable  the  City  Council: 

In  compliance  with  the  requirements  of  Chapter  iy.  of  the 
ordinances,  the  Commissioner  of  Public  Works  respectfully 
presents  the  thirty-ninth  quarterly  report  of  the  expenditures 
by  the  several  departments  under  his  direction  and  control, 
with  statements  of  work  ordered  and  the  condition  and  the 
cost  of  same  for  the  quarter  ending  September  30,  1892. 

WATER   WORKS. 

The  average  daily  consumption  of  water  during  the  last 
quarter  was  9,021,199  gallons. 

Water  pipes  were  laid  during  the  quarter  as  follows  : 

12-INCH. 

In  East  avenue 1,456.17  feet. 

8-INCH. 

In  Canton,  Carleton,  Charles,  Oriental,  Silver  Spring  and 
West  River  streets,  Elmwood,  High  Service,  Kinsley, 
Montgomery  and  Union  avenues ;  in  Plainfield  street. 
Town  of  Johnston,  and  in  Woodbine  street  and  Allen's 
avenue.  Town  of  Cranston 4,237.21  feet. 

6-INCH. 

In  Adie,  Asbburton,  Atkins,  Babcock,  Balch,  Burke,  Cali- 
fornia, Cambridge,  Cemetery,  Chatham,  Congdon, 
Derry,  Douglas,  East  Manning,  Eighth,  Elton,  Faith, 
Flora,  Fourth,  Frankfort,  Fruit,  Gallup,  Grand.  Hall, 
Kane,  Manning,  Margaret,  May,  Melrose,  Morgan,  Ori- 
ental, Padelford,  Plum,  Printery,  Quaid,  Sixth,  Smith, 
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Stockwell,  Thayer,  Tyler,  Van  Zandt  and  Waldo  streets ; 
Academy,  Atlantic,  Belmont,  Elm  Grove,  Hamburg, 
Highland,  High  Service,  Linwood,  Livingston,  Massa- 
chusetts, Oriole,  Pacific,  Rhode  Island,  Summit,  Ver- 
mont, Virginia  and  Wayland  avenues,  and  Dyerville 
road ;  in  Allen,  Harlan,  Lawrence,  Lexington  and  North 
streets  and  Miller  avenue.  Town  of  Johnston,  and  in 
America,  Clarendon,  Qer mania.  Greenwood,  Margaret 
and  Morgan  streets,  Columbia,  Jackson,  Wentworth  and 
Wheeler  avenues.  Town  of  Cranston 19,644.92  feet. 


Total , 25,338.30  feet- 

or  4.80  —  miles. 

Water  pipes  were  removed  during  the  quarter  as  follows : 

8-INCH. 

In  Oriental  street ia92feet 

6-INCH. 

In  Ashburton  and  Printery  streets,  Livingston  avenue  and 

Exchange  Place 179.76  feet. 


Total 196.68  feet. 

or  .037  4-  miles. 

Statement  of  sizes  and  lengths  of  pipe  laid  since  the  com* 
mencement  of  the  work  : 

36-inch 10,064.00  feet. 

30-inch 59,883.04  feet. 

24-inch 43,418.92  feet 

20-inch 9,626.^9  feet 

16-inch 31,922.68  feet 

12-inch 76,981.72  feet 

lO-inch 14.652.26  feet 

^-iTiiii .,..,.... .,. .....,*,„,.*„„„,,. 

e-int^b * ..r*** *»*  -        -  :    t 

Total ,.... ,... l,340!»9li.6&  r«rt^ 

or  253.^67— miles. 


Digitized  by 


Google' 


REPORT  OF  THE  DEPARTMENT  OF  PUBLIC  WORKS.    5 

Twenty-five  fire  hydrants  have  been  set  during  the  quar- 
ter, one  in  each  of  the  following  locations  : 

Allen's  avenue,  Cranston,  opposite  the  north  line  of  Columbia  avenue. 
Armington  avenue,  Cranston,  at  the  corner  of  Allen's  avenue. 
Arnold  avenae,  Cranston,  at  the  corner  of  Allen's  avenue. 
Arnold  avenue,  Cranston,  at  the  corner  of  Pawtuxet  avenue. 
Chalkstone  avenue,  north  side,  opposite  Canton  street. 
Clarendon  avenue,  Cranston,  at  the  corner  of  Auburn  street. 
Columbia  avenue,  Cranston,  at  the  comer  of  Pawtuxet  avenue. 
Cranston  street,  Cranston,  between  Print  Works  and  Town  Hall. 
Dyer  avenue,  Cranston,  near  Roger  Williams  avenue. 
Fourth  street,  north  side,  255  feet  east  of  Highland  avenue. 
Frankfort  street,  east  side,  about  160  feet  south  of  Balch  street. 
Greenwood  street,  Cranston,  at  the  cornier  of  Laurens  street. 
Hemlock  street,  east  side,  about  260  feet  north  of  Promenade  street. 
Kinsley  avenue,  south  side,  about  470  feet  west  of  Gaspee  street. 
Laurens  street,  Cranston,  at  the  corner  of  Grace  street. 
Magnolia  avenue,  Cranston,  at  the  corner  of  Auburn  street. 
Montgomery  avenue,  north  side,  about  300  feet  east  of  Virginia  avenue. 
Orchard  street,  Cranston,  at  the  corner  of  Auburn  street. 
Page  street,  at  the  northeast  corner  of  Broad  street. 
Park  avenue,  Cranston,  at  the  comer  of  Wellington  street. 
Richards  street,  Cranston,  at  the  corner  of  Grace  street. 
Silver  Spring  street,  east  side,  at  the  southeast  corner  of  Grafton  street. 
Thayer  street,  east  side,  at  the  southerly  comer  of  Manning  street 
Vermont  avenue,  north  side,  about  200  feet  west  of  Virginia  avenue. 
Wentworth  avenue,  Cranston,  north  side,  about  480  feet  east  of  Broad 
gtreet. 

The  total  number  of  fire  hydrants  is  now  fourteen  hundred 
and  seventy-two ;  fourteen  hundred  and  twenty-three  flush, 
and  forty-nine  post  hydrants. 

All  the  water  pipes  ordered  laid  by  the  City  Council  to 
September  30,  1892,  have  been  completed. 

During  the  qijarter  two  hundred  and  fifty- five  water  iiietera 
were  «et,  of  which  number  sixteen  were  to  replace  other 
meters.     The  use  of  nine  meters  was  discontinued. 

The  following  water  meters  were  in  use  at  bhe  close  of  the 
ittarter* 
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Size. 

Kind. 

^-In. 

X-ln. 

1-in. 

U-in. 

2-in. 

»-in. 

4-ln. 

1 

Ball  &Fitt8,  piston 

3»068 

600 

148 
22 
176 

1 
16 

38 
23 
74 

5 
3 

2'Z 

3.85* 

5« 

Ball  &  FItts,  rotary 

5 

9 

Crown 

5,000 

1 

620 

9 

667 

1 
83 

1 

9'            9     &.047 

Fales,  Jencks  Sc  Son 

s 

742 

Thornton 

18 

3 

1 

2 

Wortbington 

1 

12 

8.698 

1.342 

363 

1&3 

34 

16 

13 

10.619 

Four  plumbers'  licenses  were  issued  during  the  quarter, 
making  the  total  number  eighty-five,  all  of  which  expire 
December  31,  1892. 

Nine  hundred  and  eighty-nine  permits  to  do  plumbing 
work  were  issued  during  the  quarter. 

Three  hundred  and  thirty-two  applications  for  water  were 
made  during  the  quarter,  making  the  total  number  Septem- 
ber 30,  1892,  eighteen  thousand  one  hundred  and  seventy- 
one. 

The  number  of  new  service  stops  opened  during  the 
quarter  was  three  hundred  and  twenty-three. 

The  total  number  of  service  stops  opened  to  September 
30,  1892,  inclusive,  was  seventeen  thousand  four  hundred 
and  twelve.  The  number  in  actual  use  September  30, 1892, 
was  sixteen  thousand  four  hundred  and  thirteen. 

The  amount  of  bills  approved  on  account  of  water  works 
from  July  1  to  September  MO,  1892,  inclusivo>  wiw; 


For  construction  and  exteasiDQf 
Classified  as  follows : 


|Ltf,659  19 
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Cast  iron  wnter  pipe 07,705  11 

Laying  water  pipe , 4,897  4fi 

Contract  reserYalions. ..,,. 3,354  74 

Laying  service  pipe , 1,13G  12 

Special  castings* , 944  27 

Fire  ijyilrants^  bonces  and  covera. » *  419  43 

Labor  on  and  carting  pipe 341  67 

Bam  expen<%es 345  25 

Hor^e^  wagons,  litimessea,  etc * .  237  85 

Wharf  sjiiariea , . , , , 17U  ati 

Tools * 100  19 

Stop  valves, ,,,. 65  35 

Taps  and  stops < 18  40 

Fruit  Hill  reservoir,  for  constniction 14  00 


$19,059  19 

For  mainte nance,        •         ,         ,         ,         ,         $17,410  37 
Classified  as  follows ; 


Pbttaoonset  Pumping   8tatiow, 

Coal  and  wood ....-,  82,77fi  77 

Flreroen..,^ *  807  79 

Sundries — 733  14 

Kngineers - * -  -  624  7S 

Superitit«Ddence  — , 3Wj  57 

Liglita-. .,. 174  25 

OiV  waste  and  paclciiig , . . i 106  20 

Care  of  grounds 1D4  25 

LaboroD  fuel .' 92  55 

Corliss  pumping  engine  and  liouse a5  28 

Bam  expensefi —  ****♦*,,*,.,,..,,„,,, 43  G7 

Real  estate* .,*...* 21  99 

Wortblngton  pumping  engine * — .  *  2  75 

Cornish  engine  house * *  * , .  2  70 

Cornish  pumping  engine , . . . ,  —  03 


§5,762  38 


SOCKAKOBSBT    RESEKVOin. 

Woii^jtiui -..*., $131>  50 

SnadrlB*... **.<-*,. * 7=5  38 


214  SS 


Amoittit  oifTfed  forward i5,977  26 
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Amoant  brought  forward lyir 

Hope  Pumping  Station. 

Engineers $587  80 

Firemen 590  80 

Care  of  grounds 134  75 

Lights 84  85 

Hope  pumping  engine,  No.  1 8018 

Sundries 65  40 

Oil,  waste  and  packing 46  84 

Hope  pumping  engine,  No  2 43  41 

Wi 

Hope  Rrsebvoir. 

Watchman $200  25 

Sundries 135  00 

Ill 

Fbuft  Hill  Reservoib. 

Watchman $172  00 

Sundries 4  25 

11 

Pipe  Line  and  Sebvicb  Stops. 

Repairs $1,827  41 

Superintendence->salaries 714  86 

2^ 

Meteb  Dkpabtment. 

Water  Meters $2,133  00 

Setting  and  repairing  meters 1,095  95 

3, 

Miscellaneous. 

Clerks' and  inspectors'  salaries $2,146  86 

Telephone  lines 600  00 

Prevention  of  defilement  of  the  Pawtuxet 407  82 

Horses,  wagons,  harnesses,  etc 125  00 

Barn  expenses 115  69 

Analyses  of  water 94  50 

Public  drinking  fountains  and  troughs 34  01 

Sundries 30  30 

Pipe  yard,  office  expenses 5  25 

V 

$17,^ 

The  amount  of  expenditures  from  July  1  to 
Sept.  30,  1892,  inclusive,  was     .         .         .        $37,06J 

The  total  expenditures  to  Sept.  30,  1892, 
inclusive,  were $7,549,39( 
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The  net  expenditure  for  construction  and  extension  from 
July  1  to  Sept.  SO,  1892,  inclusive,  was $18,301  94 

The  net  expenditure  for  construction  and  extension  to  Sept. 
30, 1892.  inclusive,  was $5,821,734  95 

The  net  expenditure  for  maintenance  from  July  1  to 
Sept  30, 1892,  inclusive,  was $9,681  51 

The  net  expenditure  for  maintenance  to  Sept.  30,  1892,  in- 
clusive, was $1,079,932  97 

Bills  deposited  with  the  city  treasurer  for  col- 
lection, from  July  1  to  Sept.  30,  1892,  in- 
clusive, amounted  to $48,894  50 

As  follows : 

Water $39,826  87 

Water  meters 5,731  50 

Setting  and  repairing  meters 1,589  93 

Rent  of  real  estate 222  52 

Examination  and  repairs  of  pipe  line 71  35 

Permanently  closing  service  stops 35  00 

Penalties 14  00 

Labor  and  materials,  laying  service  pipes,  etc 1,391  33 

Manure  from  pipe  yard  bam 12  00 

$48,894  50 

During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to         .         .  $62,143  43 

As  follows : 

Water $53,043  32 

Water  meters 6,002  50 

Setting  and  repairing  meters 1,463  68 

Bent  of  real  estate 192  43 

Permanently  closing  service  stops 40  00 

Examination  and  repairs  of  pipe  line 30  25 

rtiimUitisi. - H  00 

Labor  and  matcHals,  laying  service  jiifMs,  ete l,34&  25 

MitiQie  from  ptpe yard  barn 12  oo 

$€2,H3  43 

The  amount  of  bills  approved  on  account  of  wuter  works 
for  the  fiscal  yernr  ending  Sept.  30,  1892,  inclusive,  was  : 
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For  constructioD  and  extension ,         .         •  $129,505  S 

Classified  as  follows : 

Cast  iron  water  pipe $51,297  18 

Lasring  water  pipe 19,9i8  67 

Fire  hydrants,  boxes  and  covers. 14,916  17 

Fruit  Hill  reservoir,  for  repairs 10,523  58        i 

Special  castings 5,639  59 

Stop  valves 4,526  10 

Lasring  service  pipe 4,223  12 

Contract  reservations 3,845  11 

Service  pipe 3,517  10 

Fruit  Hill  reservoir,  for  construction 3,477  82 

Taps  and  stops 1,869  50 

Labor  on  and  carting  pipe 1,663  95 

Rent  of  wharf  and  pipe  yard 1,500  00 

Bam  expenses 840  47 

Wharf  salaries 705  86 

Horses,  wagons,  harnesses,  etc 590  62 

Tools 387  85 

Sundries 3  56 


$129,505  25 

For  maintenance, $84,78  5 

Classified  as  follows : 

Pettaconskt  Pumping  Station. 

Coal  and  wood $10,111  65 

Firemen 2,922  09 

Sundries 2,823  77 

Engineers 2.258  39 

Superintendence 1,062  89 

Lights 755  00 

Care  of  grounds 744  96 

Real  estate 551  01 

Cornish  engine  house 509  25 

Oil,  waste  and  packini,' 415  94 

Labor  on  fuel 407  33 

Corliss  pumping  engine*  and  iioiise 301  65 

Barn  expenses 195  36 

Worthington  pumping  engine 25  63 

Cornish  pumping  engine 20  38 

Amount  carried  forward $23,106 


Digitized  by 


Google 


REPORT   OF  THE   DEPARTMENT   OF   PUBLIC    WORKS.     11 


Amount  brought  forward $23,108  10 

SOCKANOSSET  RESERVOIR. 

Sundries $583  77 

Watchman 549  00 


Hope  Pumping  Station. 

CoAl  and  wood $2,408  36 

Engineers 2,313  64 

Firemen 1,860  60 

Lights 460  00 

Care  of  grounds 417  80 

Sundries 209  63 

Oil,  waste  and  packing 131  57 

Hope  pumping  engine,  No.  1 118  42 

Hope  pumping  engine,  No.  2 47  87 

Hope  Reservoir. 

Watchman $823  50 

Sundries 817  90 

Fruit  Hill  Reservoir. 

Watchman $172  00 

Sundries 4  25 

Pipe  Line  and  Service  Stops. 

Repairs $6,383  20 

Superintendence— salaries 2,665  C6 

Meter  Department. 

Water  meters $14,688  67 

Setting  and  repairing  meters 4,331  32 

Miscellaneous. 

n#rk&'  and  Iftftpeetors*  salarlei* $l\,im  40 

Towti  i)l  Cmnittoii,  tax o,mti  DO 

Pf«T««iUoii  of  delLIemi^iit  ot  tlie  PAWtujcift. ...  — ....  1,343  10 

Telrplipne Unaa. .i... ..,.-...  i.ciio  itj 

fiafpMttM!ni«i..f«i*ti. THi»  m 

Hofi«9,  wagnnw,  hameJifte?*,  etc*. . ......  — 674  4^ 

TtPim  of  NftrtJi  ProvkiyiKre,  fcajt im  m 

AiiAiysea  of  water -iin  *?5 

Snttarte* HH  2.1 

PatilUj  drlitkltig  ftmiitatiia  and  troughs 15.3  &0 

Pip«  yiinl.  omcsa  oxpiiniK^s mm 

ItMle»l«t«alFiwtux<^t -..-...*... m  m 

T0w»a>IUiii»Kt«x....*...^..p.., 15  75 


1.132  77 


7,967  89 


1,641  40 


176  25 


9,048  26 


19,019  99 


^M7  79 
$84,782  0 
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SEWERS. 

During  the  quarter  ending  September  30,  1892,  three  hun- 
dred and  forty  permits  were  issued  to  drain  layers;  two 
hundred  and  eighty-nine  for  new  work  and  fifty-one  for  ex- 
tension and  repairs  of  drains. 

Four  drain  layers'  licenses  were  issued  during  the  quar- 
ter, making  the  total  number  thirty-eight,  all  of  which  ex- 
pire December  31,  1892. 

August  17th,  the  proposal  of  Winslow  &  Co.,  of  Port- 
land, Maine,  to  furnish  and  deliver  in  this  city,  sewer  pipe, 
branches,  etc.,  was  accepted,  and  a  contract  was  subsequently 
executed.     Amount^  $13,825.65. 

August  22d,  Manchester  &  Hudson's  contract,  dated  No- 
vember 23,  1891,  was  extended  for  one  hundred  additional 
large  flagstones. 

July  2d,  a  contract  for  the  construction  of  the  following 
sewer,  which  was  subsequently  executed,  was  awarded  as 
follows,  namely : 

[The  amounts  given  below  are  what  are  estimated  wili  be  paid  the  oontraeton  for 
labor,  and  do  not  include  cost  of  inspection  and  materials,  or  rock  exeaTatlon.] 

To  John  Keooh. 

No.  of  resolution.    Date  of  approval. 

397.  July  1,  1692,  Benefit  street,  from  Tock- 
wotton  to  the  harbor 
wall,  .  .  .        $1,129  20 

July  16th,  a  contract  for  the  construction  of  the  follow- 
ing sewer  was  awarded  and  executed  as  follows,  namely : 

To  George  R.  Newman. 

No.  of  resolution.    Date  of  approval. 

411.     July      1,     lS\^2^}Putmnn  street^  fi*am 

440.       **       12,       *'      >  AmherM  to  Kos^utA,  $U5  40 

July  2  lid,  COD  tracts  for  I  he  construction  of  the  following 
sewei':^,  which  woie  subsequently  exucutod,  weru  AWankd 
as  follows,  namely; 


r 
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To  Frederick  E.   Shaw. 

No.  of  reMlution.    Date  of  approval. 

398.  July  1,  1892,  Gallup  streety  from  Broad 

to  summit  east  of  Prai- 
rie avenue^  .  .        $1,481  35 

To  John   Keogh. 

363.    July  1,  1892,  Candace^  Winsory  Orms^ 
Valley     and      Smith 

streets,        .         .         .      $13,396  65 
396.       **     '*      *•  Beaufort    street     and 

Academy  avenue 9         .  2,950  80 

To    MOULTON   AND   O'MaHONEY. 

368.  July    1,    1892,    From    Valley  street  to 

Wbonasquatucket  river  y 

east  of  Hemlock  streety     $31,631  50 

To  George  R.  Newman. 

365.  July   1,    1892,    Common  and    Can*oll 

streets,        .         .         .  $928  10 

366.  •*      •*       **       Hannson  street,  from 

Wilson    to    Cranston,  616  10 

To    EVEIi80N    AND     LiDULE. 

369.  July    1^    1892,    Hemlock  MreeU    from 

Valley  to    WctonaRqua^ 
tucket  river,         ,         ,        $3 » 20  2  20 

399.  **      **        "       Hifjh,     Norfolk,    Oak 

and  Troy  UreeiH,         .       30,466  00 

To  J<  Frank  Head  &  Co. 

400.  July  1,   1892,     Superior  Mreet,  from 

Vrumkin     to    Dexter^       $1,718  17 

July  Stith,  ft  cduimet  for  tbe  conatiuctiou  of  the  follow- 
ing sevrar  wa*  awardad  ami  exeeiitedt  imtuely  : 
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To  George  R.  Newman. 

No.  of  resolation.    Date  of  approval. 

364.     July  1,  1892,   Ocean  street,  from  Pub- 
lic to  Colfax,       .         .        $4,532  90 

August  30th,  contracts  for  the  construction  of  the  follow- 
ing sewers,  which  were  subsequently  executed,  were 
awarded  as  follows,  namely  : 

To  James  J.  Newman. 

No.  of  resolution.    Date  of  approval. 

450.     Aug.  2,    1892,    AtwelVs   avenue,  from 

west  of  Covell  street  to 
Putnam,      .         .        .        $1,381  70 

To  George  R.  Newman. 

475.     Aug.  2,  1892,  Bing  street,  fiom  Almy 

to  Courtland,        .        .  $592  25 

To  John  Keooh. 

453.  Aug.   2,   1892,    Cambridge  street  and 

Academy  avenue,         .        $1,645  70 

To  J.  Frank  Read  &  Co. 

474.  Aug.  2,  1892,  Pointstreet,  from  Bear- 
con  avenue  to  Plain 
street,         .         .         .  $681  40 

To  Frederick  E.  Shaw. 

45  L     Ang.    2,  1892,  Bermn     street ^    from 

Douglas  avenue  to 
Nolan  street,       -         .       $l|535  M 

452,        "       "        **    Bucklin      street     ami 

Potter's  avenue,  .         -         2,05*  W 

454,  **       "        **     Gknham^   Taylor  and 

PuiAic  n^rw^t     p         .         iSU  a 
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455.  Aug.    2,  1892,  Hannah    street^  from 

Amsterdam    to     Am- 

herst,  .         .         .  $348  00 

456.  **       *«        **    Mawney  and    Updike 

streets^        .         .         .         3,861  50 

457.  **       **        •*    Oxford     street,    from 

east  of  Harriet  to  Prat- 

rie  avenue,  .         .  486  90 

459.  **  **  **  Potter's  avenue,  from 
Greenwich  street  to 
Hamilton,  .         .         .         1,237  25 

473.        **       *•        ••    Cromwell  street,  from 

Greenwich  to  DeoUer,  .  874  60 

476.        «*       **        *«    Salem      street,     from 

Waldo  to  Potter's  ave- 
nue, ....  859  20 

September  15tb,  contracts  for  the  construction  of  the 
following  sewers,  which  were  subsequently  executed,  were 
awarded  as  follows,  namely : 

To   EVERSON   &   LiDDLE. 
No.  of  retolatloD.    Date  of  approval. 

535.  Sept.    7,     1892,  Hendrick  and  Carleton 

streets,        .         .         .       $1,864  75 

To  John  Keogh. 

536.  Sept.    7,     1892,   Cypress    street,  from 

east  of  Ivy  to  Camp,    .  277  75 

During  the  quarter  the  const i action  of  the  following 
sewera  was  completed*  nfimely  : 

W9^  Of  ravoJtitioQ «    Dat«  cvf  apprrtTnl ,  Date  of  eomp  LeUon . 

783.     Nov.  10,    1891  #   Gordon     avenue, 

Prairie  avfnue^ 
Logan  avenue 
and  Oceun  sireei.      Sept,  15,  1892. 
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No.  of  i:esolation.    Date  of  approval.  Date  of  eompletioa. 

791.  Dec.  22,  1891,  Prairie  avenue, 
from  Public  street 
to  Colfax,  .         .        July  11,  1892. 

112.  Mar.  11,  1892,    Bellevue     avenue, 

from  Dexter  street 
to  Cranston,         .        July  29,  1892. 

113.  **       **        *'         Colfax     street, 

from  Gordon  ave- 
nue to  Prairie 
avenue,        .         .     Sept.  15,  1892. 

114.  **       **        **         Melrose  street, 

from  Congress 
avenue  to  Irving 
street,     .       .       .  July  9,  1892. 

166.  Apr.    12,       '*      Academy  avenue, 

Roanoke  streetand 

Belmont  avenue^  •       Sept.  17,  1892. 

167.  "         "         '*      Regent      and 

Academy  avemms 

and  Dover  street,     Augutst  12,  1892. 

168.  "         *^        "      Harold    street, 

fro  m    Valley    to 

ChalkMone  ave- 
nue, ,  ,  .  August  13i  189S, 
263.     May      9,       "      Congress   avenue, 

from  Broad  street 

toIhmUton,  •  Sept.  24,  1892, 
277,        "        •*        *'     AmherM  and  Put- 

nain  stree/s^    At- 

weirs  avenue  and 

Coveli  streets,       .       S^pU  I0»  1892, 

287.  '*     lU        ^*     Colfax  and  Ocean 

iftreeis,         .         *       July  30.  1892. 

288,  **      '*  *'     ifpruce  street  mid 

Bray  ton  ovenM*e^  StpL  I*  18111. 
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rk  upon  the  following  sewers,  completing  the  work 
kI  by  the  city  coancil,  had  not  commenced  September 
(92,  viz. : 

bmIbUod.  Dateof  approvftl. 

May  9,     1892,  Manton  avenue^  from  near  Florence 

street  to  Woonasquatucket  river. 
July  1,       **       Common  and  Carroll  streets. 

High  J  Norfolk^  Oak  and  Troy  streets. 
Putnam  street ^  from  AmJierst  to  Kos- 
suth. 

AtwelVs  avenue^  from  summit   west 
of  Covell  street  to  Putnam. 
**      «*     **       Bernon  street ^  from  Douglas  avenue 

to  Nolan  street. 
**      **     **       Bucklin  street  and  Potter's  avenue. 
**      **     **       Hannah  street  ^  from  Amsterdam  to 

Amherst. 
'*      *«     **       Oxford  street  y  from  east  of  Harriet 

to  Prairie  avenue. 
**      **     **       Potter's    avenue  J   from    Greenwich 

street  to  Hamilton. 
"     **     **        Cromwell  street y  from  Greenwich  to 
Dexter. 

Ring  street^  from  Almy  to  Courtland. 
Salem  streetyfrom  Waldo  to  Potter's 
avenue. 

Cypress  street^  fi*om  east  of  Ivy  to 
Camp. 

Chalksione    avenue^    from  Douglas 
to  Candace  street. 

Plain  street,  from  Public  to  Bishop. 
Providence  street ^  from  Prairie  ave- 
nue to  Lock  wood  street. 
Somerset  street ^  from  Tanner  to  Prai- 
rie avenue. 
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The  amount  of  bills  approved  on  account  of  sewers  froi 
July  1  to  Sept.  30,  1892,  inclusive,  was: 

For  Construction. 

Regular  appropriation $106,968  76 

Impnived  sewerage  appropriation 121,788  02 

Charged  as  follows : 

Materials $31,829  17 

Salaries  of  assistant  engineers 5,337  59 

Contract  reservations 3,611  00 

Clerks'  salaries 952  36 

Sundries,  improve<l  sewerage  system 784  97 

Rent  of  wharf  and  pipe  yard 750  00 

Testing  cements 529  50 

Additional  catch-basins 79  92 

Tools 39  96 

Sundries 14  25 

Sewer  in  Academy  avenue,  Roanoke  street  and  Bel- 
mont avenue 3,264  26 

Sewer  in  Amherst  street,  Putnam  street,  Atwell's 

avenue  and  Covell  street 12,545  86 

Sewer  in  Beaufort  street  and  Academy  avenue 2,983  86 

Sewer  in  Bellevue  avenue,  from  Cranston  street  to 

Dexter 1,932  08 

Sewer  in  Benefit  street,  from  Tockwotton  to  the  har- 
bor wall 1,118  55 

Sewer  in  Branch  avenue,  North  Main  street,  Living- 
ston avenue,  etc 7,185  18 

Sewer  in  Bucklin  street,  from  Carter  to  Earl 1,140  57 

Sewer  in  Butler  avenue,  east  side,  from  President  to 

neaV  Irving 975  87 

Sewer  in  Cambridge  street  and  Academy  avenue —  2,908  43 

Sewer  in  Candace,  Winsor  and  Orms  streets,  etc 101  77 

Sewer  in  Chalkstone  avenue,  from  Hnrold  street  to 

Claremont  avenue 7,223  57 

Sewer  in  Colfax  and  Ocean  streets 3,353  31) 

Sewer  in  Congress  avenue,  from  Broad  street  to 

Hamilton 1,207  34 

Sewer  in  Gallup  street,  from  Broad  to  summit  east  of 

Prairie  avenue 1,586  43 

Sewer  in  Glenham,  Taylor  and  Public  streets 1,311)  70 

Sewer  in  Harold  street,  from  Valley  to  Chalkstone 

avenue 4,443  68 

Sewer  in  Harrison  street,  from  High  to  Cranston.  .•  1,827  74 

Sewer  in  Harrison  street,  from  Wilson  to  Cranston.  731  81 

Amount  carried  forward $99,681  9t> 
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Amount  brought  forward $99,681  96 

Sewer  in  Hemlock  street,  from  Valley  to  Woonas- 

quatucket  river 2,909  90 

Sewer  in  Hendrick  and  Carleton  streets 104  05 

Sewer  in  High  street,  from  city  line  to  sewer  in  Val- 
ley   3,506  96 

Sewer  in  Kossuth  street,  from  Putnam  to  Bowdoin. .  351  53  ' 

Sewer  In  Mawney  and  Updike  streets 1,324  51 

Sewer  in  Melrose  street,  from  Congress  avenue  to 

Irvlngstreet 2,201  73 

Sewer  in  Ocean  street,  from  Public  to  Colfax 4,858  25 

Sewer  in  Pennsylvania  avenue,  from  Broad  street  to 

Prairie  avenue 679  48 

Sewer  in  Point  street,  from  Beacon  avenue  to  Plain 

street 733  08 

Sewer  in   Prairie   avenue,   from  Public   street  to 

Colfax 1,233  39 

Sewer  in  Public  street,  from  Broad  to  Hamilton 1,914  72 

Sewer  in  Putnam  street,  from  Amherst  to  Kossuth. .  28  18 
Sewer  in  Regent  and  Academy  avenues  and  Dover 

street 2,316  18 

Sewer  in  Ring  street,  from  Almy  to  Courtland 7  92 

Sewer  in  Spruce  street  and  Br  ay  ton  avenue 2,154  49 

Sewer  in  Steuben  street,  from  Atwell's  avenue  to 

Manton 1,760  04 

Sewer  In  Superior  street,  from  Cranston  to  Dexter. .  1,202  G2 

Sewtctai  Delaine  and  Valley  streets 53,207  70 

Sewer  In  Disposal  Division,  Section  1 24  00 

Sewer  in  Elm  wood  Division,  Section  6 4  80 

Sewer  in  Elmwood  Division,  Section  9 880  70 

Sewer  in  Gordon  avenue,  etc.,  Elmwood  Division —  21,409  53 

Sewer  in  Valley  and  Eagle  streets 9,074  06 

Sewer  from  Valley  street  to  Woonasquatucket  river.  17,188  60 

$228,757  28 

For  maintenance, $7,304  41 

Charged  as  follows : 

Cleaning  basins  and  sewers *3,714  61 

i:i«iuy)g  and  ropairing  old  dmins -  -  .  ■  T6i  U 

Lti*t»eotloii  of  counectlons *  567  1?» 

Salary*  luprrln tendent -,-  39«  57 

Barn exp«ti«es MH  m 

Tool* ,.,•.,....., .,,. ,*.  2m  77 

Honoi,  wi0p|]9«  hnrnesfi^,  ete. * 14»  :m 

Ctasljif  j)rlvatciconnei'tlunp»..*„p.,t « iil  OB 

FllUafditern^,  ete ..«*.. ,,.««..«.....  M  0:! 

tUeiilum  nam*...,.*.,..*....*.... * 43  45 

Itodiies , 18  HTt 

«7,304  41 
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The  net  expenditure  for  con<!truction  of  sewers  to  Sept  30^ 
18»2,  inclusive,  was $9^491^1 

The  net  expenditure  for  maintenance  of  sewers  to  Sept  20, 
1892,  inclusive,  was 130,1111 

Bills  deposited  with  the  city  treasurer  for  col- 
lection, from  July  1  to  Sept.  30,  1892,  in- 
chisive,  amounted  to ^  |943  ( 

As  follows : 

Repairing  private  drain  in  Delaine  street $108  81 

Cleaning  private  connections 83  70 

Filling  cisterns,  etc. 38  20 

Pumping  out  sewer  for  Everson  &  Liddle 23  87 

Lowering  fence 8  40 

Puddling  trench  for  Providence  Gas  Co 4  75 

Carson  engine  and  boiler 650  00 

Laying  drain  to  curbstone 13  02 

Sewer  material 8  25 

Testing  cement 3  GO 

$943  00 

During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to         .         .         .       $336  ( 

As  follows : 

Cleaning  private  connections $92  25 

Ilepairing  private  drain  in  Delaine  street 09  IG 

Filling  cisterns,  etc 38  20 

Lowering  fence 8  40 

Puddling  trench  for  Pro  violence  Gas  Co 4  75 

Sewer  material 108  25 

Laying  drain  to  curbstone 13  02 

Testing  cement 1  00 

$336  63 

The  amount  of  bills  approved  on  account  of  sewers  fort 
fiscal  year  ending  Sept.  30,  1892,  inclusive,  was: 

Foil  CONSTKUCTION. 

Regular  appr(>priation $248,349  33 

I  inproved  sewerage  appropriation 582,450  63 

$830^79! 
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Charged  as  follows : 

Materials $05,185  32 

Contract reaeirattons. . , , 31,626  17 

^^triea  of  assistant eugLEieer3 . , , .,^.  6,6G6  64 

Sundries,  Improved  sewerage  system > 2,S&5  83 

TestLng  cement 2,5M  36 

Rent  of  wharf  and  pipe  yard — - .  l,5O0  00 

Clerks'  salaries , j,447  36 

AddUlooat  Cfttch'basfns 1,360  64 

TooLj ..............,*  139  11 

atiBdrles- lOU  00 

Sewer  In  Academy  a?eBue,  Roanoke  street  and  £eU 

TDont  avenue 4J01  59 

S«wer  in  Amherst  and  Putnam  sti-eets,  At  well's  a  ve- 
nae and  Novell  street I3,ft43  00 

Sewer  In  B  street,  from  CmD-iton  to  Central 1,393  ^'a 

Sewer  in  Baker  avenue,  High  street  and  Broadway. .  1JG2  DO 

Sewer  \u  Beaufort  street  and  Academy  avenue 5,983  86 

Sewer  In  Bellevue  avenue,  from  Cranston  street  to 

Dexter * ^ 1,932  08 

Sewer  In  Benefit  atreet,  from  TockWotton  to  the  har- 
bor wall... 1,118  5S 

Sewer  in  Bowdoln,  Appleton  and  Delaine  streets —  1,857  49 
Sewer  in  Branch  avenue,  North  Main  street,  Living- 
ston avenue,  etc 7^183  18 

Sewer  in  Bucklln  street,  from  Carter  to  EarL. . . 1,140  57 

Sewer  in  Burnett  street^  from  Oreenwiclv  to  Dexter*.  1,701  64 
Sewer  in  Bntler  avenue,  from  lOO  feet  north  of  Doug* 

lAj  street  to  PUman 1,541  25 

Sewer  En  Uutler  avenue,  east  side,  from  President  av- 
enue to  near  Irving. 1,451  83 

Sewer  in  C  street,  from  lister  to  Central 803  23 

Sewer  in  Cambridge  street  and  Academy  avenue 2,908  43 

Sewer  in  Candace,  Wlnsor  and  Orms  streets,  etc 104  77 

Sewer  in  Carter  street,  from  Greenwich  to  Bucklin. .  305  S6 
Sewer  in  ChalkBtone  aveouei  from  Harold  street  to 

Claremont  avenue. 7,442  26 

Sewer  in  C  ha  pin  avenue,  from  summit  to  Cranston 

street - 637  79 

Sewer  in  Colfax  and  Ocean  streets 3,353  39 

Sewer  In  Common  street,  from  JcJTerson  to  MuU>erry  341  93 

Sewer  in  Congdon  street,  from  J  eu ekes  to  llaisey. . .  3,C75  78 
Sewer  In  Congress  avenuei  from    Broad   street  to 

Hamilton..... 1,207  34 

Sewer  In  Con  rtland  and  Geeler  streets 2,%%  42 

Sewer  In  Crmnston  street*  from  Bridgham  to  Dodge-.  424  12 

Sewer  in  Cranston  street*  from  Wendell  to  Bridgham  4,305  88 

AiDouot  carried  forward $214,043  2^ 
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Amount  brought  forward $214,013  96 

Sewer  in  Cranston  street,  from  Wendell  to  Potter's 

avenue 5,357  29 

Sewer  in  Earl  street,  from   Greenwich  to  Section 

9 1,207  06 

Sewer  in  Erastus  street,  from  Atwell's  avenue  to  Man- 
ton 805  30 

Sewer  in  Exchange  street,  from  Exchange  place  to 

Westminster  street 905  77 

Sewer  in  Gallup  street,  from  Broad  to  summit  east  of 

Prairie  avenue 1,586  43 

Sewer  in  Gesler  street,  from  Vinton  to  Knight 788  85 

Sewer  in  Glenham,  Taylor  and  Public  streets 1,319  76 

Sewer  in  Greenwich,  Oakland  and  Public  streets 5,932  G9 

Sewer  in  liaise}*  street,  from  Congdon  about  140  feet 

easterly 791  93 

Sewer  in  Hammond  street,  from  Gilbert  to  Cranston.  1,459  09 

Sewer  in  Hanover  street,  from  Cranston  to  Dexter. .  2,271  80 
Sewer  in  Harold  street,  from  Valley  to  Chalkstone 

avenue 7,300  67 

Sewer  in  Harrison  street,  from  High  to  Cranston 1,827  74 

Sewer  in  Harrison  street,  from  Wilson  to  Cranston. .  731  81 
Sewer  in  Hemlock  street,  from  Valley  to  Woonas(|ua- 

tucket  river 2,909  90 

Sewer  in  Hendrlck  and  Carleton  streets 104  05 

Sewer  in  High  street,  from  city  line  to  sewer  in  Val- 
ley   3,505  96 

Sewer  in  Hudson  street,  from  summit  to  Parade 495  37 

Sewer  in  H}'at  street,  from  Amherst  to  Man  ton  ave. .  1,480  00 
Sewor  in  Irving  and  Butler  avenues,  from  Grotto  to 

Blackstone  Park 2,279  ti3 

Sewer  in  Jefferson  street,  from  Common  to  Orms —  3  »» 

Sower  in  Knowlcs  street,  from  Pleasant  to  Cypress. .  S82  74 

Sewer  in  Kossuth  street,  from  Putnam  to  Bowdoin. ..  351  53 
Sewer  in  Linwood  avenue,  from  Cranston  street  to 

Dexter 4,284  17 

Sewer  in  Mawney  street,  from  Greenwich  to  Dexter.  1,788  92 

Sewer  in  Mawney  and  Up<like  streets 1,324  51 

Sewer  in  Melrose  street,  from  Congress  avenue  to 

Irving  .street 2,387  7:» 

S<>w(T  in  Messer  street,  from  its  summit  to  Cranston  Ik>3  51 

Si'wcr  in  Oakland  street  and  Potters  avenue 1,7:15  1.% 

S'wtT  in  Ocean  street,  from  Public  to  Colfax 4,.*W  2r» 

Sewer  in  Parade  street,  from  Willow  to  Cranston —  1,776  IC> 
Sewer  in  Penn.sylvania  avenue,  from  Broad  street  to 

Prairie  avenue iKTT  68 

Sewer  in  Perkins  street,  from  Pearl  to  A 6  00 

Sewer  In  Point  street,  from  Beacon  avenue  to  Plain 

street 7:«  i^ 

Amount  carried  forward $278,727  68 
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Amount  brought  forward $278,787  68 

Sewer  In  Potter's  avenue,  from  Cranston  street  to 

Dexter 5,451  92 

Sewer  in  Prairie  avenue,  from  Public  street  to  Colfax  5,108  35 

Sewer  in  Public  street,  from  Broad  to  Hamilton 1,914  72 

Sewer  in  Putnam  street,  from  Amberst  to  Kossuth. .  28  18 

Sewer  in  Regent  and  Academy  avenues  and  Dover  st.  6,764  35 

Sewer  in  Ring  street,  from  Almy  to  Courtland 7  92 

Sewer  in  Sprague  street,  from  Greenwich  to  Dexter. .  1,593  40 

Sewer  in  Spruce  street  and  Brayton  avenue 2,154  49 

Sewer  in  Steuben  street,  from  Atwell's  avenue  to 

Manton 1,760  04 

Sewer  in  Superior  street,  from  Cranston  to  Dexter. . .  1,202  62 

Sewer  in  Waverly  street,  from  Cranston  to  Dexter. . .  2,281  02 

Sewer  in  West  Exchange  and  Ridge  streets 5,59S  86 

Sewer  in  Westfield  street,  from  Harrison  to  Dexter. .  566  52 

Sewer  in  Wilson  street,  from  Fuller  to  Gilmore 349  92 

Sewer  in  Wilson  street,  from  Gilmore  to  Constitution  347  25 

Sewer  in  Wood  street,  from  its  summit  to  Parade. ...  464  53 
Sewer  in  Delaine  street,  from  Manton  avenue  to  the 

river 9,537  93 

Sewer  in  Delaine  and  Valley  streets 53,288  04 

Sewer  in  Dexter  street,  from  Cranston  to  Potter's 

avenue 18,880  19 

Sewer  in  Disposal  Division,  Section  1 5,515  21 

Sewer  in  Elm  wood  Division,  Section  2 28,802  75 

Sewer  in  Elmwood  Division,  Section  5 163  27 

Sewer  in  Elmwood  Division,  Section  6 86,684  72 

Sewer  in  Elmwood  Division,  Section  7 33,225  60 

Sewer  in  Elmwood  Division.  Section  8 33,445  25 

Sewer  in  Elmwood  Division,  Section  9 77,480  07 

Sewer  in  Gordon  avenue,  etc.,  Elmwood  Division. . . .  50,558  74 

Sewer  in  Hamilton,  Irving  and  Melrose  streets 56,488  10 

Sewer  in  Humboldt  and  Way  land  avenues  and  Black- 
stone  Park 9,139  44 

Iron  Pipe  Outlet  Sewer  in  Disposal  Division 21,485  54 

Sewer  in  Valley  and  Eagle  streets 9,147  15 

Sewer  from  Valley  street  to  Woonasquatucket  river.  17,188  60 

Gnkiing  Ernest  street  from  Eddy  to  Allen's  avenue.  5,947  59 


$830,799  96 

For  maintenance, $26,002  32 

Charged  as  fellows : 

OlMDlng  ba^n^  and  sewf ri^. . . . , , $10,069 Hi 

Bepttlrilig  basins  and  sewers > .      4,7iO  116 

CtMOlDg  and  repairing  old  drains  — . , 3,i3d  40 

Amotuit  c^fl(Ml  forward - t  il8i025  Oa 

A 
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Amount  brought  forward $18,0S5  03 

Inspection  of  connections 2,274  71 

Barn  expenses 1,607  47 

Salary— superintendent 1,451  57 

Horses,  wagons,  harnesses,  etc 1,057  92 

Tools 1,038  23 

Cleaning  private  connections 186  91 

Sundries 176  59 

Filling  cisterns,  etc 113  33 

Telephone  lines 72  56 

926,002  32 

HIGHWAYS. 

Five  permits  to  open  streets  were  issued  durioj 
quarter. 

July  25tb9  the  offer  of  John  Grarvey  to  furnish  andd 
thirty  curb  corners,  three  feet  radius,  was  accepted. 

August  6th,  a  contract  was  executed  with  The  New 
land  Paving  Co.  and  Rhode  Island  Concrete  Co.,  to 
Union  street,  from  Washington  to  Westminister. 

August  10th,  the  offer  of  John  E.  Collins,  of  Wes 
R.  I.,  to  furnish  and  deliver  one  hundred  thousand  g 
paving  blocks,  was  accepted. 

August  10th,  curbing  bills  aggregating  $31,758.4 
ported  as  unpaid  by  the  City  Treasurer,  were  with 
and  forwarded  to  the  Assessors  of  Taxes  for  asses 
against  the  property. 

August  11th,  the  offer  of  New  England  Steam  Brie 
to  furnish  and  deliver  in  this  city  about  thirty-two  the 
paving  bricks,  for  Snow  street,  from  Weybosset  to  CI 
was  accepted. 

August  17th,  the  offer  of  E.  D.  Smith  &  Sons  ' 
asphalt  paving  in  AtwelTs  avenue,  over  the  railroad  b 
was  accepted. 

September  29th,  tlu^  offer  of  Gates  Iron  Works  to  f 
a   No.   3   Portable  (xiites  Breaker  with  engine  and 
complete,  delivered  in  this  city,   wa^  accepted.     An 
$3,000.00. 
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May       21, 

Sept.      17, 
Oct.       15, 


During  the  quarter  the  following  work  was  completed  : 
Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Date  of  order. 

Jan.       15,  1891,  Ashburton  street,  from    Oharles  to  Tre- 

mont. 
"      Kinsley    avenue ,  from  Gas  pee  street  to 

Eagle. 
*'      Irving  avenue ,  from  Butler  to  Grotto. 
**      Belmont    avenue,    from     Claremont    to 

Academy. 
**       Claremont  avenue,  from  Roanoke  street 

to  Chalkstone  avenue. 
**       Charles  street,  from   Branch   avenue  to 

Ledge  street. 
**       Waverly  street,  fi^om  Cranston  to  Dexter. 
••      Branch  avenue,  from  Langdon  street  to 

Douglas  avenue. 
18,  1892,  Sheldon  street,  from  Benefit  to  Brook. 

**      Regent  avenue,  fi*om  Academy  to  Harold 

street. 
**      Manton   avenue,  from  Erastus  street   to 

AtweWs  avenue 
**       Colfojx  street,  from  Plain  to  Broad. 
**       Congdon  street,  from  UaUey  to  Jenckes. 
"       (taUnp    Hiveet^    fmm    Prffirlf  arf-nne  to 

Broad  street* 
*'       /Jemhck  afreet^  fmm    Vtdhiy  to    Wtfonffs- 

ffuidncket  river* 

Irving  avenue,  from  Arlington  fo  Tabet\ 

Ivm  Hreet.from  Ptmerfo  Pllmmu 

Miner  sireeii,  from  Oxford  iu  Fruit, 

Qua  id  atreel^  fram  (Jhn^'lps  f.n    first  tnajh* 

in  mid  Qttaid  fttjTet, 
*<       If  arris  ttvfinuf,  frotd   Broudwify   to   At- 

weWs  avenue* 
**      Admirul  street^  from  Whipple  to  Charles. 


Nov. 

19, 

Dec. 

17, 

Feb. 

18, 

April 

21, 

May 

19, 

#C 

It 

4t 

II 

ft! 

«t 

IC 

I« 

14 

** 

it 
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To  BE  BUILT- 
Ko.  of  nio]  u  Hon .    Dmte  of  approval . 

655.     Oct.    28,  1890,  Khisley  avenue^  from  Gaapee  str^^ 

to  Hemlock, 
531.     Sept.    7,  1892,  Broad    MreeU    from     (he    railroad 

bridge  to  the  city  line. 

To  BE  Brought  to  Grade. 

Date  of  order- 

June  23,  1891,  Elmwood  avenue^  from  Roger  Williams 
to  the  bridge  over  tracks  of  the  JIT.  Y,  /*• 
d  B,  R.  R.  Go, 

To  BE  Paved  with  Granite  Blocks. 

Ko<  of  reso  I  ut J  od  .    DAt«  of  approT&l* 

530,     Sept.    9,  1891,   Cranston  street^Jrom  near  Winter  io 

140  feet  south  of  Waverly  sti^eet. 
613.        '*       30j    **      Broad    street,    from     Dorrance    Uk 

Gheatnut, 
823.     Jan.      2,  1892,   Tochcot  ton  sir  eel  j  from  Ives  to  Gano^ 
317.     June    8,      *'      High  ntreH^  from  GranstontoKnigki^ 
358,     July     1,      *'      Brook    afreelt   from     Wickenden    $o 

India, 
410.       "        *'       "       Pettis  street^  from  Priniery  to  Nichols, 
449.     Aug.    2,      "      AiwelTs  avenue^  from  Knighl  street  ta 

Han'is  avenue. 

To  BE  Paved  with   Granite  Blocks   and  Brickb. 

ITo,  of  ntoly tlos .    DAt«  of  Approral. 

463-    August  2,  1892,  Snow  street^  from     Weshninsier    la 

Weyboaset. 

To  BE  Pavbd  with  Gkawite  Blocks  and  Corrlr  Sfiunm». 

554.   Sept.  16,    1892,  North   Main  ami   Hmkfffit  sd^iM  ni 

ConntSbftioH  I/HK 
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To  Concrete  Sidewalks. 

No.  of  resolntion.    Date  of  approval. 

401.     July.  1,    1892,    Wayne  street y  from  Douglas  avenue 

to  Candace  street.    - 
520.     Sept.  7,        **        Young  Orchard  avenue y  from  Cooke 

street  to  Governor. 
530.         *'     *«        '«       Pettis    street y    from     Printery     to 

Nichols. 

To  Keset  Curbstones. 
409.      July  1,    1892,     Pettis  street  y  from  Printery  to  Nichols. 

To  Macadamize,  Reset  Curb  and  Concrete  Gutters. 

417.     July  1,     1892,    Lester  streety  from  Pearl  to  Bridge 

ham. 
460.     August  2,    **       Maple  streety  from  Prince  to  Beacon 

avenue. 

To  Take  Possession  and  Remove  Obstructions. 

Data  of  order. 

August         1,     1892,     Colfax  streety  from  Prairie  avenue 

to  Broad  street. 


To  Remove  Urinal. 

Sepl* 

29,    1892 

,             Burfjf^H  Sqiiun^ 

The 

following  work  was  in  progress  Septcmlier  30, 

1892, 

■            Sidewalks  to  be  Curbed  and  Gutters  Paved 

^V           Dal*  of  mr^f. 

■Nov.   20,    1890, 
HAmi   21,    lSd2. 

Chalkstone  avenue,  fimn  Mount  Phasavf 

to  Academy: — CuH>ing  set  aiul  guU*?rs 

pnved. 

Cambrtdye  Mreei^  Jrmn  Amdemy  (ivntne 

to  Smkrs: — Roadway  to  be  built. 

^^^^^        ^^^^^^^^^^k          Digitized  by  CnOOQlC 
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Date  of  order. 

May     19,    1892,    Carleton  street,  from    Tale 

Beaufort  street: — ^Roadway  to  be  1 

Sept.    15,        *'       Linwood  avenue,  from    CransMi  #r 
to  Dexter: — In  process. 

To  BE  Brought  to  Grade. 

Ko.  of  reaolation.    Date  of  approral . 

790.  Dec.  22,  1891,  Charles,  Admiral  and  Ork 
streets: — ^Nearly  completed. 

797.        **      **         **      Ernest  street,  from  Eddy  to  M 

avenue: — ^In  process. 

461.  Aug.    2,   1892,   Richardson     street^   from     Pr 

avenue     to     Plain     street: — }ii 
completed. 

To  Take  Possession,  Remove  Obstructioiis  and  Gb 

Date  of  order. 

June       2,    1892,  BucJdin  street,  frmn  Daboll  to  Cram 
In  process. 

To  BE  Paved  with  Granite  Blocks. 

No.  of  retolation.    Date  of  approval. 

462.  Aug.    2,  1892,  Fountain  street, from  Aboini  to  L 

Nearly  completed. 

To  BE  Paved  with  Guanite  Blocks  and  Macadamiz 

467.  Aug.  2,  1«92,  Charles,  Oriental,  and  Adi 
streets: — Nearly  completed. 

To  BE  Built. 

532.  Sept.  7,  1892,  Prairie  avenue, from  Public  sfrt 
Logan  avenue: — Two-thirds  < 
pletetl . 

553,  «'  16,  '*  *Smilh  street,  from  Ruggles  to  I 
avenue: — In  process. 
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The  following  work  ordered  by  the  board  of  aldermen 
and  city  council,  had  not  commenced  Sept.  30,  1892, 
namely : 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Dftt«  of  order. 

Sept.     15,  1892,  Arnold  street^  from  Brook  to  Thayer. 

**  •*  **  Hyat  street  J  from  Kossuth  to  Manton  ave- 
nue. 

**  ••  "  Pope  street  J  from  Manton  avenue  to  Am- 
herst street. 

**  **  *<  Lexington  avenue^  fi*om  Melrose  street  to 
Hamilton. 

To  TAKE  Possession  and  Remove  Obstructions. 

Nov.       5,  1891,  Buileravenue^fi'om  Irving  to  the  city  line. 

To  Reset  Curbing. 

June      30,  1892,  Parade  street^  between  Oranston  and  High. 

To  Put  in  Good  Condition. 

Aug.       1,  1892,   Opper  street^  from  Nahant  to  Branch  ave- 
nvs. 

To  Macadamize  or  Asphalt  Roadway, 

811.     Jail.     2t     1802,  North    Burial    Ground,  from    cn- 

f ranee  to  North  Main  street. 

To  Grade  and  Put  in  Good  Condition, 

ft9f>.     ri«pt,  20,  1892,   Butkr  avemie,  ftom    it.^    s^nfht^rf^ 
im*minus  to  Jforth  streeL 
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To  BE  Payed  with  Granite  Blooks. 

No.  of  resolution.    Date  of  approval.  * 

551.  Sept.  16,  1892,  Broad  street,  from  ChesinuHo  Pba 

552.  **      **        *'      Richmond  street,  from  BroadioSUi 

555.  **      **        •*      Pike  street,  from   Brook  (o  jSm 

Main. 

556.  *'      *'        «•      Benefit  street,  from    Wichendea 

India. 
611.        ''     22,      **      High  street,  from  Barton  to  (Mne^ 
ville  square. 

To  BE  Paved  with  Granite  Blocks  and  Bricks. 

609.  Sept.  22,   1892,  Aborn  street,  from    Westminster 

Sabin. 

To  be  Paved  with  Bricks. 

610.  Sept.  22,  1892,  Uagle  street,  from  Harris  avenue 

Kinsley. 

Bills  approved  on  account  of  highways  from 
July  1  to  Sept.  30,  1892,  inclusive,  amounted 
to: 

Regular  appropriation $35,117  65 

Special  appropriation 145,361  14 

$180t3W 

Classified  as  follows : 

Cleaning  streets $14,481  75 

Repairs  on  unpaved  streets 7,340  14 

Tools,  implements,  etc 4,306  78 

Barn  expenses 1,390  16 

Crushed  stone— material  and  labor 1,130  30 

Blacksmith  and  wheelwright  shop 1,039  98 

Repairs  on  paved  streets 962  01 

Sundries 868  00 

Salaries— superintendent  and  clerks 757  28 

Amount  carried  forward $38,266  38 
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Amount  brought  forward $32,266  38 

Steam  rollers,  repairs  and  supplies 519  34 

Horses,  wagons,  harnesses,  etc 419  10 

Labor  on  materials 276  23 

Repairs  on  stone  crushers ^ 228  77 

Watering  streets... 174  16 

Watchman  at  city  yard 97  65 

Telephone  lines 43  45 

Screening  gravel 3  65 


I 


Niw  Work— BaiLDiNO  and  Rebuilding  Streets,  Etc., 
Sidewalks  Curbed  and  Qutters  Paved. 

America  street,  from  Asia  to  Europe 8    9  20 

AshlntrUm  street,  from  Charles  to  Tremont 679  74 

Belmcnl  avenue,  from  Claremont  to  Academy 3,276  87 

Branch  avenue,  from  Langdon  str^et  to  Douglas 

avenue 4,192  36 

Cambridge  street,  from  Academy  avenue  to  Sears. .  1,731  10 
Carleton  street,  from  Yale  avenue  to  Beaufort  street  1,987  12 
Charles  street,  from  Branch  avenue  to  Ledge  street  2,196  29 
Claremont  avenue,  from  Roanoke  street  to  Chalk- 
stone  avenue 374  25 

Colftu  street,  from  Plain  to  Broad (4,974  76 

Congdon  street,  from  Halsey  to  Jenckes 4,080  60 

Delhi  street,  from  Chalkstone  avenue  to  Webster 

street 43  92 

Durfee  street,  from  Hammond  to  Dexter 276  72 

Gallup  street,  from  Prairie  avenue  to  Broad  street..  1,878  35 

Harriet  street,  from  Potter's  avenue  to  Sayles  street  131  13 

Harris  avenue^  from  Broadway  to  Atwell's  avenue  8,312  61 
Memhck  *ireett  f  rtun  Vtillnj-  to  Wm^jmstiUii ticket 

rifir*. - 2,M7  (IT 

frNRfT  avenue^  f  rum  ArUnrton  to  Tab«T. ,  * l,t?9l  6^ 

Srwing  avmuf,  trim  BuU<*r  tt>  Grotto 1,376  oa 

lm»  #£r«<f,  from  Ptjwer  to  Pitman 2,0GS  72 

Limpmf^l  acenntt  from  Crnnaton  street  to  Dexter. .  2,019  58 
JCttsO^ii  avenue,  from  Ernst  us  sitrei^t  to  At  well's 

BV^ne ...- 5.121  16 

MiUff  ttreeh  from  Oxford  to  FruU 1*030  19 

(^^14  9irttt,  from  €harU»}  to  first  tingle  hi  said 

Qualiiitf«#t..^. 542  M 

atrRtt«,  rroiu  Academy  to  Harold  fttru^t.*-.  3,362  16 

str^et^  txvtn  Bisn^^llt  to  Brnok ^  - . . .  T66  59 

fCr^f i,  irotn  Cranston  to  D«x ter. 77C  67 


$34,028  73 


56,007  M 


LcAfttttd forward*^-**-. *^.. »*.*■* 5W>,oi^i  07 
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Amount  brought  forward |9Mi 

Pave  with  Gbajote  Bix>ck8. 

AtwelVi  avenue,   from   Knight  street  to    Harris 

avenue .- $4,560  74 

Broad  street,  from  Dorrance  to  Chestnut 4,673  90 

Brook  street,  from  Wiclcenden  to  India 7,888  84 

Cranston  street,  from  30  feet  south  of  Winter  to  140 

feet  southof  Waverly 7,084  34 

Fountain  street,  from  Aborn  to  Dean 8,507  70 

High  street,  from  Broad  to  Cranston 2,827  87 

High  street,  from  Cranston  to  Knight 6,546  31 

Pettisstreet,  from  Printery  to  Nichols 1,222  42 

Tockwotton  street,  from  Ives  to  Gano 6,009  00 

4M1 

Pave  with  Gbanite  Blocks  and  Macadaxub. 

Charles,  Admiral  and  Oriental  streets U,i 

Pave  with  Gbanite  Blocks  and  Bricks. 

Snow  street,  from  Westminster  to  Weybosset %l 

Pave  with  Gbanite  Blocks  and  Cobble. 
North  Main  and  Ben^t  streets,  at  Constitution  Hill.  t 

To  Be  Built. 

Kinsley  avenue,  from  Gaspee  street  to  Hemlock $6,491  92 

Kinsley  avenue,  from  Hemlock  street  to  Eagle 147  01 

Build  Roadway. 

Broad  street,  from  tlie  railroad  bridge  to  the  city  line     $3,695  00 
Prairie  avenue,  from  Public  street  to  Logan  avenue        1,620  63 

Build  Roadway  and  Concbbte  Guttkbs. 
Maple  street,  from  Prince  to  Beacon  avenue 

To  BK  Bbought  to  Gbade. 

Charles,  Admiral  and  Oriental  streets $5,475  28 

Richardson  street,  from  Prairie  avenue  to  Plain  st.  3,812  21 
Wayne  street,  from  Douglas  avenue  to  Candace 

street 10  00          \ 

Amount  carried  forward $172 
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Amoimt  brought  forward $176,906  91 

Macadamize. 
ith  Mireei,  from  Ruggles  to  River  avenue 807  72 

SiDBWALKS  Cubbed  and  Concbeted  fob  Dbivewat. 

aUuione  avenue,  adjoiniDg  police  station  No.  2, 
stable 16  07 

Sidewalks  Concbeted. 
loUutone  avenue,  adjoining  second  police  station  38  30 

Take  Possession,  Remove  Obstbuctions  and  Gbade. 
ktckUn  street,  from  DaboU  to  Cromwell 1,036  65 

Macadamize  Roadway,  Reset  Cubbino  and  Concbete 
Qtjttebs. 

XciCer  street,  from  Pearl  to  Bridgham 2,676  24 

$180,378  79 

Bills  deposited  with  the  city  treasurer  for  col- 
lection, from  July  1  to  Sept.  30,  1892,  in- 
closive,  amounted  to         ...         .  $26,834  25 

As  follows : 

Union  Railroad  Co.,  for  granite  blocks,  etc $26,986  37 

libor  and  materials ^ 627  86 

Stnet  sweepings .' 116  00 

Ifiumre  from  bam 61  00 

Oidscrapiron 41  63 

Chopping  block 2  00 

BoQIng  tennis  court 1  60 

326,834  25 

During  the  quarter  coupons  from  bills  col- 
Bcted  have  been  returned  by  the  city  treasurer 
nd  receipted  for,  amounting  to        •         •         •        $984  32 
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As  follows : 

Labor  and  materials 8733  29 

Street  sweepings 115  00 

Manure  from  bam 61  00 

Old  scrap  iron 41  33 

Bemoving  trees 30  00 

Chopping  block 2  00 

Rolling  tennis  court 1  30 

$99432 

The  amount  of  bills  approved  on  account  of  highways  ft 
the  fiscal  year  ending  Sept.  30,  1892,  was  as  follows: 

Regular  appropriation $160,344  19 

Special  appropriation 405,806  83 

Charged  as  follows : 

Cleaning  streets $45,824  78 

Repairs  on  unpaved  streets 42,397  79 

Crushed  stone— material  and  labor 15,511  31 

Screening  gravel 9,371  60 

Repairs  on  paved  streets 7,862  61 

Bam  expenses 7,379  59 

Tools,  implements,  etc 7,124  56 

Blacksmith  and  wheelwright  shop 2,994  89 

Stone— paving  and  crosswalk 2,876  37 

Salaries  —  superintendent  and  clerks 2,775  53 

Horses,  wagons,  harnesses,  etc 2,003  30 

Removing  snow  and  ice 1.959  37 

Sundries 1,756  89 

Steam  rollers,  repairs  and  supplies 1,709  81 

Repairs  on  stone  crushers 863  35 

Contract  reservations 611  00 

Watchman  at  city  yard 325  50. 

Watering  streets 322  02 

Labor  on  materials 276  23 

Fencing  streets— material  and  labor 145  07 

Office  expenses— city  yard Gft  24 

Telephone  lines 63  46 


15000 

New  Work.— Building  and  Rebuildixo  Streets,  Etc., 
Sidewalks  Curbed  and  Gutters  Paved. 

Acorn  street,  from  Kinsley  avenue  to  Harris $991  61 

Ambrose  street,  from  Chalkstone  avenue  to  Webster 

street 439  61 

Amounts  carried  for^-ard $1,43125     $15^30 
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Amounts  brought  forward $1,431  25     $104«3O9  : 

America  street,  from  Asia  to  Europe .' 97  62 

Ashburton  street,  from  Charles  to  Tremont 6,011  76 

Baker  street,  from  Broad  to  Eddy 3,166  67 

Balaklava  street,  from  Douglas  avenue  to  Pekin 

street : 1,147  20 

Belmont  avenue,  from  Claremont  to  Academy 3,957  30 

Bowdoin  street,  from  Apfdeton  to  Kossuth 1,382  11 

Branch  avenue,  from  Langdon  street  to  Douglas 

avenue 12,094  30 

Bueklin  street,  from  Hawthorne  to  Carter 896  30 

Burnett  street,  from  Bueklin  to  Dexter 2,090  64 

Calder  street,  from  Potter's  avenue  to  land  of  New 

York,  Providence  and  Boston  Railroad  Co 2,349  00 

Cambridge  street,  from  Academy  avenue  to  Sears  . .  1,822  67 

Carletan  street,  from  Yale  avenue  to  Beaufort  street.  2,575  77 

Chalkstone  avenue,  from  Mt  Pleasant  to  Academy.  3,217  21 

Chalkstone  avenue,  from  River  to  Ruggles  street. . .  3,694  27 

Charles  street,  from  Branch  avenue  to  Ledge  street.  6,208  75 
Claremont  avenue,  from  Roanoke  street  to  Chalk- 

stoneavenue 2,067  44 

CoVax  street,  tTom  Plain  to  Broad 4,974  76 

Congdon  street,  from  Halsey  to  Jenckes 4,080  60 

Dart  street,  from  McKenna  to  West  River 927  43 

Delhi  street,  from  Chalkstone  avenue  to  Webster 

street 1,379  44 

Dexier  avenue,  from  Broad  street  to  Lockwood ^      678  18 

Douglas  avenue,  from  Admiral  street  to  Branch 

avenue 16,968  81 

Durfee  street,  from  Hammond  to  De*xtAr 982  81 

Barl  street,  from  Greenwich  to  line  of  New  York, 

Providence  and  Boston  Railroad 1,448  00 

Xasi  Manning  street,  from  Gano  to  Wayland 1,421  61 

Eighth  street,  from  Highland  avenue  to  Pawtucket.  101  77 

Mlery  streets  from  Willow  to  Chapin  avenue 1,063  60 

Ford  street,  from  end  of  curbing  now  set  to  Dexter..  394  15 

€kMup  street,  from  Prairie  avenue  to  Broad  street. .  1,878  35 
Gaspee  street,  from  Smith  southerly  to  second  angle 

\n  <la»i»6e* »*........*. 1,070  fiO 

MMmater  utreet,  from  Desxter  westerly  to  present  end 

al  curb 2,^'>  fii 

Si»rriet  #fre«i,ftomPotter'sttvenuetoSiiyles8treat.  iHiGTO 

ilarriM  av^nue^  from  Drondway  to  At  well's  avenue.  8,312  til 
nemliitk  street,  rrom  Vat  ley  to  Woona^tquatucket 

Tlv#r * 2,G7S  58 

ffm4»^  siretl^  f rt^m  Messflr  to  Elbry 1,319  90 

£^af  sif^tt  f roifi  Aniber»t  to  Kossuth  .....*.* 2C»B  93 

l^fiU^r  apeiiti^,  from  ArUngton  to  Taber* ,  •  * . .  1,734  66 

ini^  atenu*',  tnmi  Bniiet  to  Qrotto. ..............  1,909  33 


Amt^utitA  carrM  forward ....«..,  SiHAiti  f>3      Si^,3<m  ; 
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Amounts  broaght  forward $111«656  63     $15l«909 1 

Ives  street,  from  Power  to  Pitman 2,131  88 

Linwood  avenue,  from  Cranston  street  to  Dexter. . .  2,019  SS 
Madison  street,  from  Potter's  avenue  to  near  land 

of  New  York,  Providence  and  Boston  Railroad 

Company '. 2,022  03 

Manton  avenue,  from  Erastus   street  to  Atwell's 

avenue 6,359  46 

Miner  street,  from  Oxford  to  Fruit 1«075  64 

Plenty  street,  from  Broad  to  Greenwich 299  12 

Quaid  street,  from  Charles  to  first  angle  in  said 

Quaidstreet 560  19 

Begeiit  avenue,  from  Academy  to  Harold  street —  3,712  06 

River  avenue,  from  Chalkstone  to  Valley  street. . . .  2,660  44 

Sheldon  street,  from  Benefit  to  Brook 803  16 

Staniford  street,  from  Public  to  Willard  avenue. . . .  1,499  03 

Waverly  street,  from  Cranston  to  Dexter 4,300  03 

Western  street,  from  Pleasant  to  Jenkins ?6I  67 

Young  Orchard  avenue,  from  Governor  street  to 

Ives 1,189  78 


Pave  with  Granite  Blocks. 

AtvoelVs  avenue,  from  Knight  street  to  Harris  ave- 
nue   64,560  74 

AtwelVs  and  Manton  avenues  and  King  street 6,554  03 

Broad  street,  from  Dorrance  to  Chestnut 15,363  12 

Brook  street,  from  Wickenden  to  India.^. 7,888  81 

Brook  street,  from  Wickenden  to  Power 9,480  47 

Cranston  street,  from  30  feet  south  of  Winter  to  140 

feet  south  of  Waverly 33.331  58 

Dorrance  an*1  Weybosset  streets 11,319  66 

Fountain  street,  from  Aborn  to  Dean 8,507  70 

Higfi  street,  from  Broad  to  Cranston 31,697  23 

Bigh  street,  from  Cranston  to  Kniglit 10,988  54 

Olney  street,  from  North  Main  to  Prospect 3,188  44 

Pettis  street,  from  Printery  to  Nichols 1,222  42 

South  Main  street,  from  Crawford  to  Planet 4,240  98 

Tockicotton  street,  from  East  to  Ives 1,273  86 

Tockwotton  street,  from  Ives  to  Gano 5,954  74 


140,613  91 


155.5T4  3S 


Pave  with  Granite  Blocks  and  Macadamize. 
ChaHes,  Admiral  awl  Oriental  streets iSjOW  5 

Pavf:  with  Ghaxite  Blocks  and  Bkicks. 
Snoic  street,  from  Westminster  to  Weybosset 

Amount  carried  forward 
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Amount  brought  forward $465,356  49 

Pate  with  Granite  Blocks  and  Cobble. 
North  Main  and  Benefit  etreeU,  at  Constitution  hill  997  97 

To  Be  Built. 

Chapin  avenue,  from  Messer  to  Norfolk $1,038  02 

Chreenwich  street^  from  Bridgham  to  Lexington  ave- 
nue   33,231  78 

Kinsley  avenue,  from  Gaspee  street  to  Hemlock. . ..  16,982  73 

KhiBley  avenue,  from  Hemlock  street  to  Eagle 6,287  77 


Build  Roadway. 

Broad  street,  from  railroad  bridge  to  city  line $3,696  00 

l^rairie  avenue,  from  Public  street  to  Logan  ave. ..         1,620  63 


To  Be  Brought  to  Grade. 


56,540  30 


5,315  63 


Build  Roadway  and  Concrete  Gutters. 
Maple  street,  from  Prince  to  Beacon  avenue 467  96 

Macadamize. 

Broadway,  from  Sabin  street  to  Barton $2,280  93 

Smith  street,  from  Ruggles  to  River  avenue 807  72 


3,088  65 


Baleh  street.  Pacific  avenue,  Hamburg  avenue  and 

Burrington  street $4,197  49 

Charles,  Admiral  and  Oriental  streets 8,700  27 

Ball  street,  from  Northup  avenue  to  northerly  ter- 
mination   1,276  08 

Knowles  street,  from  Cypress  to  Pleasant 869  78 

Rietuirdson  street,  from  Prairie  avenue  to  Plain  st. .  3,812  21 

Slater  avenue,  from  Irving  to  President 329  8J 

Summit  avenue,  from  Fourth  to  Seventh 129  99 

Wayne  street,  from  Douglas  avenue  to  Candace 

street 1,812  22 

21,127  85 

To  Rebuild  and  Pave. 
Smith,  Charles  and  Back  streets 2,431  65 

Sidewalks  Concreted. 
Chalkstone  avenue,  adjoining  second  police  station.  45  80 

Amounts  carried  forward $45  80     $555,326  50 
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AmDQnts  brought  forward,. $12  so     $005^326  ^ 

Greenmch  and  liumett  streets,  adjolnlDg  estate  of 

Elmwooacluij 73  35 

— 119  15 

Gutters  Concrktrd. 

Burnett  street^  from  Greenwich  to  Bucbilim * llS  TT 

Macadamizr:  Roadway,  Reset  Cuiibino  akd 
CoNcaaTK  GtrrTKUs, 

Lester  street,  from  Pearl  to  Bridgham 2,57fl  21 

Build  Dhivicwav  aj*d  Concbictk  Sidkwalk. 

Chalkstone  avenue,  adjoining  poHee  station  No.  2, 

stable 833  63 

Ea9t  ap^rme,  corner  of  Olney  etreeti  entrance  to 

fire  station ,  77a  ^ 

$11  m 

Take  PosaES8io:N»  Remove  OnsTiiUtmoKs  ajjd  Oeade. 
Bucklin  9tr€€t,  from  Daboli  to  Cromwell 1,035  S3 

Take  FosSEasiox  axd  Rumote  OBSTKUcriONa. 

8eyni4>ur  sireett  from  westerly  term[nat[on  to  Oceao  $40  83 

Winalow  Plate,  from  Broad  street  to  High 71  75 

US  58 

Repair  I^adwat. 

Union  street,  from  We^itmlnster  to  Washington..*.  1,778  30 

To  Put  in  Safe  Condition. 

River  avenue^  from  Smith    street    to    Chalkstone 

avenue l,87B6i 

Lands  To   Be  Fjlled, 

h^nd  Qt  heirs  of  Adnah  ^ackttt  et  ai,  on  Adelaide 

avenue. . , %2SS  11 


SIDEWALKS   AND   CURBING. 

The  expeiidittires  on  account  of  sid^wjilks  and 
curbing  from  July  1  to  Septeoiber  30,  1892|  in-  * 

elusive,  amounted  to         .         ,         ,         •         .  $17,438  li 
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Charged  as  follows : 

Granite  curbing $14,773  47 

Contract  reservations 2,408  60 

Concreting  sidewalks 256  05 

$17,438  12 

Curbing  bills  deposited  with  the  city  treasurer 
for  collection,  from  July  1  to  Septe  mber  80, 1892, 
inclusive,  amounted  to $465  84 

During  the  quarter  coupons  from  curbing  bills 
collected  have  been  returned  by  the  city  treas- 
urer and  receipted  for,  amounting  to  .  $3,000  93 

The  amount  of  bills  approved  on  account  of 
sidewalks  and  curbing  for  the  fiscal  year  ending 
September  30,  1892,  inclusive,  was   .         .  $64,470  04 

Charged  as  follows  : 

Granite  curbing $54,228  02 

Contract  reservations 7,232  60 

Concreting  sidewalks 3,009  42    • 

$64,470  04 


CITY  ENGINEER. 

Bills  approved  on  account  of  city  engineer's 
department  from  July  1  to  Sept.  30,  1892, 
inclmiive,  amuunted  to        ...  .  $9*433   17 


Cbitrged  as  follows : 


SaJarjr— diy C!nglnr*rr -.- $i,^^  00 

iftlsrt«4  of  &««i.!»iai>t9«.  .*.*...... 7,046  35 

Mmrietfwfderka.-.^ ^ 334  58 

aoattcutlektt^. et£....*. .,** :!50  m 

0ap|^U«i^-dliiwing materials,  etc. 2m  i\3 

Smidfte* <.. *,..,.. H7  46 

tfttltninciitaaiKJ  repRln^i.*. » li  15 

Mmm  idtt^  hkT^  ^^emvst  etc. '^  m 

$0,493  17 
f 
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Bills  deposited  with  the  city  treasurer  for 
collection  from  July  1  to  Sept.  30,  1892,  in- 
clusive, amounted  to 


$19  73 


As  follows: 

Blueprints ' $13  98 

Set  of  sewer  diagrams 4  00 

Hydrant  map  of  Town  of  Johnston 1  75 


$19  73 


During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to         .         .         • 


$19  73 


As  follows : 

Blueprints $13  98 

Set  of  sewer  diagrams 4  00 

Hydrant  map  of  Town  of  Johnston 1  75 


$19  73 


The  amount  of  bills  approved  on  account  of 
the  city  engineer's  department  for  the  fiscal  year 
ending  Sept.  30,1892,  inclusive,  was      .         .     $51,391  91 


Charged  as  follows : 

Salary— city  engineer $5,416  67 

Salarlesof  asslstante 40,968  40 

Salaries  of  clerks 2,548  68 

Hor^i.-^  vnr  tioket^,  etc.. - V*3o  *ki 

Supplies,  d  rn wi  rig  umt^nah,  etc —  ...,,** 843  63 

Iniitrumi^ms  apd  rtipair^ .-.- ,,,,.,.-  ISKt  VO 

Sundries »......*.... *,,«^i  ,«....*••*•««■#«  i^  5i 

City  engineer,  for  horse  hire-.*- .*-*,.•.,.-,...  ISO  W 

Horse  hire,  barn  expenst^a,  etc- ^,.,.*,,.  loa  ^t 

MeteoroUjgleiilluarumentiiaiidjpeptira .....*.  II  15 

f^],3ll  it 
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BRIDGES. 

During  the  quarter  the  following  work  was  ordered, 
namely : 

No.  of  Insolation.    Date  of  approTal. 

466.  Aug.  2,  1892,  Wdskington  Bridge  ovei*  Providence 
river : — to  build  bridge  and  abutment 
walls. 

August  25th,  a  contract  was  awarded  to  Kenneth  McKay, 
and  subsequently  executed,  for  building  abutment  walla 
and  piers  for  the  new  Washington  bridge  over  the  Provi- 
dence river.     Amount,  $34,687.20. 

September  29th,  a  contract  was  awarded  to  Boston  Bridge 
Works  for  the  iron  superstructure  of  Washington  bridge 
over  the  Providence  river,  and  the  same  was  subsequently 
executed.     Amount,  $17,664.18. 

Bills  approved  on  account  of  bridges  from  July 
1,  to  Sept.  30,  1892,  inclusive,  amounted  to  $3,164  26 

Charged  as  follows : 

Btrn  expenses $76  82 

Cemetery  street  bridge 85 

Central  or  Red  bridge 28  51     • 

H«iq1oc1c  fitreet  bridge 26  31 

Uuf  iwx,  ^%  H^uui,  Imrnes^es,  etc. *  —  * 5  00 

KjiDt/>t> bridge 3  76 

2fiJih  Ijttne  bridge. , .,, , 1  50 

FUTltttreet  bridge * 85 

Point streH bridge  ,...,. im  m 

Rent  of  keeper"}!  hoii«e,  Was^liliigtoa  bridge. 30  00 

SftUriei^Ftvliit  street  bridge 1.016  25 

3ftl«rte»-Et«Hl  or  Cetitm)  bridge...... .,.  4B9  13 

Salitriiw— Wftsbiugton  bridge. 523  u8 

Stailtb3e1d  itveuiie  bddge 3  00 

SundH^......,. .,.*......... 47  m 

Telephaii«  lines* 55  45 

TiM>i#,. 105  m 

WtJi4litiek  biidge.. v S5 

WMMngt^tn  bridge,  near  India  Pol nt. 41^1  50 

W^silingtou  brtdgi^*  over  Providence  riirer-  * .  * *  *  73  58 

Weil^ir^j|£reetbHilge 3  00 

S3.164  20 
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QmoB  OF  THE  Depabtment  of  Pubuc  Works,  i 

City  Hall,  Pbovidsnoe;,  R.  L,  January  1,  1893.  j 

To  THB  Honorable  the  Cttt  Counoil: 

In  oompliance  with  the  requirements  of  Chapter  iv.  of  the 
ordinances,  the  Commissioner  of  Public  Works  respectfully 
presents  the  fortieth  quarterly  report  of  the  expenditures 
by  the  several  departments  under  his  direction  and  control, 
with  statements  of  work  ordered  and  the  condition  and  the 
cost  of  same  for  the  quarter  ending  December  31,  1898. 

WATER  WOEKS. 

In  accordance  with  the  recommendations  of  the  Special 
Committee  on  Reduction  of  Taxes  in  the  town  of  Cranston, 
m  their  report  to  the  City  Council,  and  in  conformity  to 
City  Council  Resolution  No.   768,  approved  November  29, 

1892,  a  revised  schedule  has  been  prepared  increasing  the 
nites  for  water  takers  in  the  town  of  Cranston,  to  date 
from  January  1,  1893.  Up  to  this  time  the  water  rates 
have  always  been  the  same  for  takers  in  adjoining  towns  as 
for  those  in  the  city.  The  policy  pursued  by  the  city  of 
reducing  the  price  for  water  whenever  the  income  was  suffi- 
cient to  meet  the  cost  of  maintenance  and  interest  on  bonds, 
has  inured  to  the  benefit  of  all  consumers,  within  and  with- 
out tiie  city. 

The  estimated  income  from  all  sources  for  water  used  in 
the  town  of  Cranston,  including  fire  hydrants,  for  the   year 

1893,  is  estimated  at  about  nine  thousand  dollars  at  former 
rates.  The  increase  on  tliese  rates,  it  is  estimated,  will  not 
exceed  three  thousand  dollars. 
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The  original  cost  of  the  property  belonging  to  the  eitj 
located  in  the  town  of  Cranston  is  as  follows  : 

Sockanosset  reservoir  for  land 

Sockanosset  reservoir  for  construction 

Sockanosset  reservoir  for  buildings,  gate  house,  keep- 
er's house,  etc 

Engine  house,  at  Pettaconset 

Temporary  engine  house,  dwelling  houses,  office  build- 
ing, etc.,  at  Pettaconsct 

Pettaconset  pumping  station  for  land 

Worthlngton  pumping  engine 

Cornish  pumping  engine 

Boilers  for  Cornish  engine 

Stand  pipe  at  Pettaconset 

Corliss  engine  and  house 

Force  main  line,  for  land  and  damages 

Leading  main  line,  for  land  and  damages 

Telegraph  line 

Cast  Iron  water  pipes  and  specials 

Filter  basin,  etc 

Water  privileges  on  both  sides  of  river;  mill  since 
destroyed  by  fire ;  real  estate  in  Pawtuxet,  a  part 
of  which  is  in  Warwick,  a  portion  of  which  has 
since  been  sold ;  cost  of  whole 50.000  00 


9U.1MII 

S11,«9S 

26.711 41 

885,18!  41 

21.4MII 

25.908  41 

35,546  35 

140.518  U 

32.734  N 

14.821  51 

100,000  00 

3.006  35 

1,665  01 

1,050  00 

4O4.6:!0» 

117.574  11 

Total $1 ,586.21*i  6* 

This  propoi-ty  was  ac(iiiired  and  the  iniprovements  made 
thereon,  with  the  exception  of  the  Corliss  pumpinfr  onjrinc, 
house  and  appurtenances,  during  the  years  1870,  1871,  and 
1872.  At  that  time  prices  for  la])or  and  material  were 
greatly  inflated  above  their  present  value.  It  was  felt,  hnw- 
ever,  that  for  the  city's  interest  the  work  should  no  longer 
be  delayed. 

Real  estate  then  had  a  tictitious  value,  and  the  prices 
which  th(;  city  was  forced  to  pay  for  land,  aggregating  $94,- 
728.35,  api)rar  incredil)le  when  compared  with  their 
present  selling  value.  The  mill  estate  in  Pawtuxet,  a  por- 
tion of  whicli  is  in  the  town  of  AVarwick,  cost  the  city  $50,- 
000.00.  Th(*  city  values  it  to-day  at  $8,000,  the  mill 
having  been  destroyed  hy  tire.     The  depreciation  in  valuer 
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^OT  fanning  and  wood  lands,  for  which  the  city  paid  $44,- 
788.35  for  that  which  is  in  Cranston,  and  a  portion  of  which 
is  occupied  by  the  pumping  station,  force  main  and  reservoir, 
is  equally  marked.  This  is  shown  in  the  adjoining  Chace 
iBrm  across  the  river,  for  which  the  city  was  required  to 
pay  $9,000,  and  for  which  to-day  the  best  offer  the  city 
has  been  able  to  obtain  is  $2,000.   • 

Reference  to  records  in  this  office  enables  a  comparison  to 
4e  made  of  prices  paid  for  labor  and  material  for  construc- 
tion of  the  works  at  that  time,  with  that  paid  for  similar 
work  within  a  year : 

Item. 


lAter.perday 

I       Hmooii  par  day 

\        flbifle  teams,  per  day 

Doable  teama,  per  day 

OMt  iron  waterplpe,  per  ton., 

BpeoUl  oaatlnga,  per  pound. . . 


Prioeepaid. 
1860   to  1872. 

Prices,  1892. 

$2.00  to$2Je6 

$1.85  to  $1.50 

e.60 

3.60 

8US0  toi.OO 

2.50 

5.50 

4.00 

51.50  to  72.70 

24.00 

i  and  5  cents. 

2HoentB. 

Giber  minor  Items  sbow  the  same  m.iirked  difference. 

It  was  thought  practicable  to  construct  a  natural  filter  basin, 
and  $117,574.16  was  expended  in  the  attempt.  The  nature 
of  the  soil  prevented  the  accomplislunent  of  the  object 
desired,  and  the  scheme  was  abandoned. 

The  private  telegraph  system  has  also  been  abandoned. 

The  Cornish  engine  was  then  considered  the  best  fitted  for 
the  purpose  of  a  pumping  engine,  and  it  was  decided  to 
adopt  it.  It  was,  of  necessity,  very  expensive,  and  required 
heavy  and  costly  foundations,  made  still  more  costly  by  the 
unfortunate  condition  of  the  material  upon  which  the  foun- 
dation was  built.  The  cost,  together  with  the  engine  house, 
boilers  and  stand  pipe,  was  $573,236.74.  Its  value  to-day 
€annot  be  based  upon  its  original  cost ;  it  is  valuable  only  to 
the  extent  of  what  it  can  accomplish  when  compared  with 
modem  engines  of  like  capacity. 
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The  Corliss  engine,  with  appartenances  and  house,  ea 
plete,  cost  $100,000.00 ;  and  it  is  the  engine  in  wfaicfatihdiy 
the  city  places  its  chief  reliance  for  pumping  Pawtnzctwirt 
The  Worthington  engine  is  of  small  capacitT,  and  was  bmI 
temporarily  until  the  city  could  erect  permanent  pamii 
works.     It  has  been,  together  with  the  temporary  npm 
house,  of  no  practical  use  for  several  years. 

It  is  for  these  reasons,  therefore,  that  the  city  claims  iha 
works  of  equal  capacity  could  to-day  be  baOt  nr 
$590,000.00 

Assuming  that  the  city  should  pay  taxes  upon  a  ralntioi 
as  indicated  ])y  the  original  cost  of  the  works,  the  town  d 
Cranston  could  claim  with  equal  justice  that  the  owner  of  }k 
land  that  embraces  the  aliandoned  coal-mine  adjacent  to  xht 
reser\'oir,  should  pay  upon  a  rate  that  would  include  iB 
expenditures  made  in  attempting  to  mine  coal.  Or  that  the 
present  owner  of  Spraguc  Print  AVorks  should  be  a.*-***!^ 
at  a  rate  that  would  include  the  cost  of  mill  machinery  ihat 
was  in  use  there  twenty  years  ago,  if  the  same  should  ?iill 
remain  upon  the  promises. 

The  city  finth<T  claims  that  the  leading  and  force  main* 
should    not    be    t:ix(*d.      As    stated    by   the    Conmiittif  on 
Reduction  of  Taxes  in  th<*  Town  of  Cranston  :  *'  It  wouM  m* 
deprive  tlic  town  <»t  any  taxable  property  it  enjoyed  ln^f^re 
the  water  works  wore  located  in  their  tt»wn."      The  tow]i?  of 
Johnston  and  Xoilh  Provi(h'nce  recognize  the  justice  i»l  this 
claim    an<l    hav<'  exoni[)tetl  th<*  water  pipes  from  taxaii^n. 
The   larirc   mains    are    as    nnich    a    part    of   the    system   of 
distribiitinn  as  the  smaller  oih»s,  and  as  such  are  as  nece-'vinr 
to  the  town  of  CranMnTi  as  to  the  city.       And  it  mu>t    l»e 
borne  in  niin<l  tliat,  it  the  niti*>  were  in  every  resjH^ct  the 
same  fur  the  taker-  i>f  the  town  a-  for  those  in  the  city,  the 
taker.-,  in  the  city  wonid  have  to  l)ear  an  additional  load  over 
those  of  the  town  in  ilie  bnrdensomc  tax   they  have  t**  pay 
for  maintenance,  and  interest  on  the  lM)nds  for  the  construe 
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tion  of  the  works,  and  to  provide  for  the  sinking  fttud.  Hub 
praoticaUy  amounts  to  the  takers  in  the  town  paying  U^  foi^ 
water  than  the  takers  in  the  city.  That  the  town  s)ioul4 
unpose  a  still  further  tax  upon  the  city  by  taxing  the  large 
mains,  thereby  attaining  still  greater  advantages,  is  one  of 
the  reasons  why  the  committee  claim  that  the  city  is  not 
being  dealt  with  fairly. 

If  the  citissens  of  the  town  of  Cranston  expect  to  purchase 
water  upon  the  same  terms  and  conditions  that  is  charged  in 
this  city,  the  town  should  ex^npt  the  leading  and  force 
mains  and  distribution  pipes  from  taxation  ;  and  I  would  rec- 
ommend, if  they  should  decide  to  make  such  exemption, 
that  the  city  should  agree  to  extend  pipes  and  supply  them 
with  water  at  its  lowest  rates.  As  to  the  other  property 
belonging  to  the  city  in  said  town,  if  it  is  assessed  above  a 
a  fair  valuation,  that  could  be  adjusted  by  proper  legal  pro* 
oeedings. 

October  3d,  the  offer  of  Maiden  Machine  C!o.  to  furnish 
and  set  up  an  electric  lighting  plant  for  the  Corliss  Engine 
House,  at  Pettaconset,  was  accepted.     Amount,  $416.75. 

November  11th,  the  offer  of  Providence  Steam  and  Gaa 
Pipe  Co.  to  furnish  and  deliver  one  thousand  service  box 
lock  covers,  was  accepted.     Amount,  $290.00. 

December  1st,  the  offer  of  John  W.  Lyon  to  furnish  and 
deliver  the  following  material  was  accepted,  namely : 

1,000    1-2  inch  taps,  1,000    1-2  inch  stops, 

125    5-8  inch  taps,  60    5-8  inch  stops, 

50    3-4  inch  taps,  30    3-4  inch  stops, 

50    1  inch  taps,  50    1  inch  stops, 

60    5-8  inch  plugs,  50    3-4  inch  pings, 

125     1  inch  plfiga. 
Amount^  $2,255.80. 

December  Ist,  the  offer  of  Thomaa  Pliillips  &  Co.  to  fuiv 
niffb  and  deliver  forty  thousand  pounds  AAA  load  pipe, 

wrioai  iili€8»  WMB  aocepted.  Amount,  1 1, £^00, 00, 
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December  Ist,  the  offer  of  L.  H.  Tillinghast  &  Co.  tofin>- 
Aish  and  deliver  forty  thousand  pounds  AAA  lead  pipe,  nri- 
ous  sizes,  was  accepted.     Amount,  $1,900.00. 

December  2d,  the  offer  of  Thomas  Phillips  &  Co.  to  fur- 
nish and  deliver  twenty-five  tons  pig  lead,  Anchor' bnmd, 
was  accepted.     Amount,  $2,050.00. 

December  7th,  the  offer  of  Fales  &  Jenks  I^Iachine  Co.  to 
furnish  and  deliver  fifty  fire  hydrants,  boxes  and  coven, 
complete,  was  accepted.     Amount,  $7,000.00. 

December  13th,  the  offer  of  James  E.  Bradford,  of  Wood- 
socket,  R.  I.,  to  build  a  barn  at  Pettaconset,  was  accepted. 
Amount,  $1,125.00. 

December  13th,  the  proposal  of  the  Radford   Pipe  ind 
Foundrj'   Co.,    of    Cincinnati,  O.,   to   furnish  and  deliver 
about  1,136  tons  of  cast  iron  water  pipes,  of  various  sized,    | 
was   accepted,   and  a  contract  was  subsequently  executed.    ' 
Amount,  $27,267.84. 

December  28th,  the  proposal  of  Fuller  Iron  Works  to  fur- 
nish special  castings,  service  boxes,  and  castings  for  sewers 
required  during  1893,  was  accepted,  and  a  contract  was  sub- 
sequently executed. 

The  average  daily  consumption  of  water  during  the  last 
quarter  was  8,045,000  gallons,  and  the  average  daily  con- 
sumption for  the  year  1892  was  8,058,000  gallons. 

Water  pipes  were  laid  during  the  quarter  as  follows : 

16-INCH. 

In  Charles  street S32.S«  feel. 

8-INCH. 

In  Frost  and  Georjre  streets,  and  Xorthup  avenue,  an<? 
In  Norwood  avenue.  Town  of  Cranston 1,650.17  fecc 


Amount  carried  forward 2,<MS.06  feet. 
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Amonnt  brought  forward 2,488.05  feet. 

6-INCH. 

Ib  Althea,  Ashmont,  Aurora,  Bark,  Berlin,  Black,  Bluff, 
Capwell,  Cedar,  Crayen,  Cromwell,  Dexter,  Douglas, 
Edith,  Elton,  Ford,  Hanover,  Hawes,  Hyat,  Langley, 
Lnna,  Melrose,  Millard,  Pope,  Quade,  Richardson, 
RUl,  Buggies,  Sackett,  Swan,  Waverly,  Western  and 
WHliams  streets,  California,  Grand,  Lexington,  Lin- 
wood,  Lloyd,  Payilion,  Rangley  and  Welcome  avenues, 
and  in  Howard  place;  in  Princeton  and  Rye  streets, 
Becker  avenue  and  Rocky  Hill  road.  Town  of  John- 
ston ;  and  in  Plain  street,  Standish  and  Washington 
avenues.  Town  of  Cranston 16,384.42  feet. 


ToUl 18,867.47  feet. 

or  3.573+  miles. 

Water  pipes  were  removed  during  the  quarter  as  follows : 

16-INCH. 

In  Charles  street 587.70  feet. 

12-ixcii. 

In  Charles  street 246.59  feet. 

8-INCH. 

In  Admiral  street 233.50  feet. 

Total 1,067.79  feet. 

or  .20+  miles. 

Statement  of  sizes  and  lengths  of  pipe  laid  since  the  com- 
mencement of  the  work : 

86-inch 10,084.00  feet. 

80-inch 59,893.04  feet. 

24-inch 43,418.92  feet. 

SO-lnch 9,626.69  feet. 

16-inch 32,167.76  feet. 

12-inch 76,735.13  feet. 

10-inch 14,652.26  feet. 

8-inch 211,386.32  feet. 

6-inch 900,780.34  feet. 

Total 1,358,744.36  feet. 

or  257.338— miles. 
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Twenty-one  fire  hydrants  have  been  set  daring  the  (fat- 
ter,  one  in  each  of  the  following  locations : 

California  avenue,  north  side,  about  400  feet  east  of  Eddy  ftnet 
California  avenue,  north  side,  about  880  feet  east  of  VirgtnU  mm* 
Cromwell  street,  southwest  corner  of  Bucklin  street. 
Dexter  street,  east  side,  95  feet  south  of  Hanover  street. 
Friendship  street,  northwest  corner  of  Page  street. 
Greorge  street,  north  side,  about  160  feet  west  of  Hope  street 
Hawes  street,  north  side,  about  140  feet  west  of  Quade  street 
Hyat  street,  easterly  side,  about  210  feet  northeast  of  Bfanton  anm. 
King  street,  Johnston,  southerly  side,  about  260  feet  easterlj  tns 

Manton  avenue.  | 

Lexington  avenue,  northwest  comer  of  Hamilton  street.  1 

Lin  wood  avenue,  north  side,  about  880  feet  east  of  Cranston  street        | 
Liuwood  avenue,  north  side,  about  400  feet  west  of  Dexter  strtcl. 
Lloyd  street,  north  side,  at  the  entrance  to  Friends  School. 
Melrose  street,  east  side,  about  220  feet  south  of  Sackett  street. 
Narragausett  avenue,  east  side,  opposite  first  street  south  of  Roondl 

avenue. 
Oriental  street,  east  side,  355  feet  south  of  Admiral  street. 
PlaiutleUl  street,  Johnston,  (at  Thornton),  north  side,  about  240  («* 

west  of  "Road  to  Mill." 
Pope  street,  south  side,  about  210  feet  northeast  of  Manton  avenue. 
Richardson  street,  northeast  corner  of  Ocean  street. 
Richardson  street,  north  side,  about  260  feet  east  of  Prmlrie  aveiot. 
Thornton   road,  Johnston,   387  feet  east  of  junction   of    PlainfieW 

St  root. 

The  total  number  of  fire  hydrants  is  now  fourteen  hun- 
dred and  ninety-three — fourteen  hundred  and  forty-four 
flush  and  forty-nine  post  hydrants. 

Work  liad  not  commenced  laying  water  pipes  as  follows, 
December  3,  181)2  : 

Ho.  of  resolution.    Dat«  of  ApproTftl. 

820.     Dec.    17,    1892,       Davis    Park,  from  end  of  mair 

in  Regent  street. 

During  the  quarter  three  hundred  and  thirteen  water  meteri 
were  set,  of  which  num])er  eighteen  were  to  replace  othei 
meters.     The  use  of  six  meters  was  discontinued. 
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The  foIIowiBg  water  meters  were  in  use  at  the  close  of  the 
quarter: 


SIZE 

R^INIXt 

TOTAZt. 

H-in 

«-io. 

1-in. 

iH-'n. 

2-iD. 

8-in. 

4-iD. 

BiU  *  Fltti»  piston. 

3J068 

OOL 

U7 

86 

6 

8,867 

BiU  ft  Pitts,  rotary. 

2» 

22 

8 

6 

2 

64 

OkowB 

5,064 

6W 

176 

76 

28 

10 

9 

6.084 

Mea  JMilnftSon^ 

1 

1 

1 

8 

TbOBSOD 

7» 

108 

a 

24 

8 

8 

1 

948 

Worthington. 

9 

1 

1 

1 

12 

8.»-4 

13W 

887 

187 

84 

16 

18 

Five  plumbers*  licenses  were  issued  during  the  quarter, 
making  the  total  number  ninety,  all  [of  which  expired  De- 
cember 31,  1892. 

Thirteen  hundred  and  eighty-six  permits  to  do  plumbing 
work  were  issued  during  the  quarter. 

Three  hundred  and  twenty-one  applications  for  water  were 
made  during  the  quarter,  making  the  total  number  Decem- 
ber 31,  [1892,  eighteen  thousand  four  hundred  and  ninety- 
two. 

The  number  of  new  service  stops  opened  during  the  quar- 
ter was  three  hundred  and  twenty-two. 

The  total  number  of  service  stops  opened  to  Doccmber  31, 
1892,  inclusive,  was  seventeen  thouHund,  seven  hiitidred 
ftod  thtrty-foar.  The  number  in  actual  use  December  31, 
I892t  was  sixteen  thousand  six  hundred  and  fifty-eight. 
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The  receipts  for  water  each  year  since  the  commencement 
have  been  as  follows : 


yoan 

Amount. 

Tear. 

Amount. 

ISW..,,,,... 

»tl.003  51 

lS83.-,„.-,.,  ....   .... 

tm^BBzm 

im 

&7.as6  og 

1BS4 

30S.38S3S 

1OT4  -. 

ta£,05£ai) 

igas.. 

sia,%i  £1 

IWft ..- 

l«5pll4  71 

ifisa 

133,0Mff7 

imfl 

im.m&  73 

im 

aae^siaw 

ISIT , 

isaa.. 

3Kl73t  5S 

laro , .,,., 

1S89. „.. 

377,10*  8T 

vm 

^,551  7» 

ism 

101,140  m 

1B60 , 

2^7,705  « 

1801 

mi^s^H 

1BM.„. 

SSOiSaOST 

lies........... 

im.mn 

18M..«.„„.„ 

240,318  77 

The  amotint  of  bills  approved  on  account  of  water  works 
from  October  1  to  December  31»  1892,  incluaive,  was: 

For  construction  and  extension,  ,         *         112,790  56 

Classified  as  follows : 

Laylni^  water  pipe * $6iS48  12 

Laying:  service  pipe. , . , 3,090  55 

Special  cas  I  Ui^s. 1,335  23 

Hent  of  wlk&rf  e,nd  pipe  yard ....  * ,.,.,,,.,,.  750  00 

Taps  and  stops 276  33 

Bam  eipecises 243  3« 

Labor  on  and  carting  pipe .,,.,.,,  222  20 

Wharf  salarliis 177  43 

Horses,  wajafons,  hariie^»e»,  etc . 1 26  56 

TooJs - - 115  at 

Stop  valves *,♦..,.» 55  jo 

Fralt  HUl  reserrolr,  for  repairs  .........* 50  S5 

tlS.TW^ 
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For  maintenance, $28,365  92 

Classified  as  follows  : 

Pbttaconset  Pumping  Station. 

Coal  and  wood $2,240  86 

Sundries 1,076  96 

Firemen 733  34 

Engineers 619  16 

Superintendence - 302  29 

Corliss  pumping  engine  and  house 266  26 

Lights 142  76 

Oil.  waste  and  packing 92  60 

Labor  on  fuel 88  20 

Care  of  grounds 67  60 

Real  estate 66  26 

Bam  expenses 44  49 

Cornish  engine  house 24  82 

Cornish  pumping  engine 1  89 

Worthlngton  pumping  engine 76 

$6,666  00 

SOCKANOSSBT   RESERVOIR. 

Watchman $  1 38  00 

Sundries 11  86 

149  86 

Hope  Pumping  Station. 

Engineers $681  68 

Firemen 423  20 

Lights 126  76 

Sundries 48  93 

Pji r ,.  riT  gfCiunds 40  9^1 

OH,  wftfliU?  and  packJng - - , . , 34  WO 

Hopo  pnmplng  engine,  No.  2 ...... . .....,,.  20  B5 

Coal  and  wood 12  m 

Hope  pQtDping  englnei  No.  J - 3  75 

— 1,292   11 

llm*m  Reskryoir* 

ffaieiimaii..... $S07  00 

BllfirtrWaa  ****<■*■,■* n n » » •««...*... 36  23 

243  28 

Amossit ^rri£^  forward  P *..*• t7,Ml  24 

$ 
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Amount  brought  forward |7,MI 

Fruit  Hill  Rbsbrvoib. 

Watchman $184  00 

Sundries 56  9% 

SMI 

PiPK  Line  and  Servicr  Stops. 

Repairs $2,806  04 

Superintendence — salaries 701  26 

Wl 

Mktkr  Department. 

Water  meters $7,218  87 

Setting  and  repairing  meters 1,148  89 

6,301 

Miscellaneous. 

Town  of  Cranston  tax $5,603  00 

Clerks'  and  inspectors*  salaries 2,411  76 

Prevention  of  defilement  of  the  Pawtuxet 459  53 

Town  of  North  Providence  tax 400  00 

Bam  expenses 179  08 

Analyses  of  water lOI  10 

Public  drinking  fountains  and  troii^li*^ 82  89 

Sundries 70  93 

Real  estate  at  Pawtuxet 41  50 

Pipe  yard,  office  expenses 27  61 

Town  of  Lincoln  tax 16  80 

Horses,  wagons,  harnesses,  etr 15  00 

9.4C 


The  amount  of  expenditures  from  October 
1  to  I)eceml)er  iH,  l^<92,  inclusive,  was 

The  total  expenditures  to  December  31, 
1892,  inclusive,  were  .... 


$28,8< 


$41;15J 


$7,590,541 


The  ;ui  expenditure  for  construction  and  extension  from 
October  I  to   Dtreniber  31,  1802.  inclusive,  was $11.9 

TIiu  ni't  expenditure  for  construction  and  extension  to 
December  31,  18'J2,  inclusive,  wa^ $5,833,6 
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The  net  expenditure  for  maintenance  from  Octo1>er  1  to 
December  31, 1892,  inclusive  was $19,248  08^ 

The  iMl  expenditure  for  maintenance  to  December  81, 1892, 
inclosiye,  was $1,099,175  99^ 

Bills  deposited  with  the  city  treasurer  for  col- 
lection, from  October  1  to  December  31,  1892, 
inclasive,  amounted  to      ...         •  $53,635  00 

As  follows : 

Water •43,624  15 

Water  meters 6,514  00 

Setting  and  repairing  meters 1,872  81 

Rent  of  real  estate 315  02 

Examination  and  repairs  of  pipe  line 209  36 

Permanently  closing  service  stops 65  00 

F^oalties 86  00 

Old  scrap  iron  from  meter  department 15  7S 

Plumbers'  fines 5  00 

Labor  and  materials,  laying  service  pipes,  etc 1,059  98 

Repairing  concrete  over  water  connections 18  00 


158,635  00. 


During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to  .         *         $43,200  57 

As  follows : 

Water $83,166  12 

Watermetcrs 6,524  00 

Setting  and  repairing  meters 2,042  26 

Rent  of  real  estate 258  86 

ExamtjiatJon  and  repairs  of  pipe  tine 320  03 

^nnaneDily  closing  service  stops 65  00 

FeomUti^ ,-. 34  00 

Old  •Ciwp  Iron  from  mtiter  department 15  73 

Pbaabirt'  flne» s  oo 

liobor  and  materials,  kjicg  service  pipes,  etc 861  07 

B^*]rlllg  coci<:r«^  ovur  water  connectloQa 9  00 


#43,200  57 
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SEWERS. 

During  the  quarter  ending  December  31,  1892,  fin 
hundred  and  thirty-three  permits  were  issued  to  drain  laj- 
ers ;  four  hundred  and  nine  for  new  work  and  one  hnndni 
and  twenty-four  for  extension  and  repairs  of  drains. 

Three  drain  layers'  licenses  were  issued  during  the  q1la^ 
ter,  making  the  total  number  forty-one,  all  of  which  o- 
pired  December  31,  1892. 

October  29th,  the  offer  of  Frederick  E.  Shaw  to  funuA 
and  deliver  in  this  city  12-inch  sewer  pipe  and  branches,  il 
72  1-2  per  cent,  off  list  price,  was  accepted. 

November  2d,  the  offer  of  the  New  England  Steim 
Brick  Co.  to  furnish  bricks  for  building  that  portion  of  the 
improved  sewerage  system  ordered  by  resolutions  Nos.  653 
to  655,  inclusive,  series  of  1892,  was  accepted. 

Noveml)er  23d,  the  offer  of  John  Gan'cy  to  furnish  and 
deliver  three  hundred  sets  granite  catch-lmsin  stones,  wii 
accepted.     Amount,  $7,500.00. 

November  26th,  the  offer  of  James  C.  Goff,  to  fumial 
and  deliver  flagstones,  was  accepted.     Amount,  $1, 6 10.(K.». 

December  30th,  the  proposal  of  II.  K.  Horton  to  funiisl 
the  cement  recjuired  during  the  year  1893,  delivered  on  th< 
work,  was  accepted,  and  a  contract  was  subsequently  exfr 
cuted. 

During  the  quarter  assessments  for  the  cost  of  construct- 
ing sewers  were  certitied  to  the  city  treasurer,  as  follows: 

Gordon,  Prairie  and  Lo^ran  avenues  and  Ocean  street....  9U,0()!  08 

Colfax  street 1 J23  0( 

Pennsylvania  avenue 1,646  OC 

Congress  avenue 2,950  '' 

Broadway 254  6 

Hlirh  street 1,422  < 

Hemlock  street 2,d39  * 

Earl  street 1,79S  • 

Amount  car rieil  forward t26,(KH^   ■ 
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Amount  brought  forward 

BackUn   street 

Prairie  avenue 

Gallup  street 

Colfax  and  Ocean  streets 

Public  street 

Ocean  street 

Amherst  and  Putnam  sts.,  Atwell's  avenue  and  Covell  st. 

Exchange  street 

Point    street 

Ring  street 

Spruce  street  and  Brayton  avenue 

Dexter  street 

Ford  street 

Hanover  street 

Warren  street 

Harrison,  Wilson  and  Constitution  streets 

Wilson  street 

Westfleld  street 

Cranston  street 

Parade  street 

Chapin  avenue 

Hudson  street 

Linwood  avenue 

Bellevue  avenue 

Waver ly  street 

Potter's  avenue 

Sprague  street 

Hammond  street 

Harrison   street 

Superior  street 

C  street  

Cranston  street .• 

Hesser  street 

Wood  street 

Koonnth  ittrw»t , , , , 

SllHlb«itl  4U:t^iL . , > , , 

Giaiblid^  eO-eet  and  Acadcnij  aveoae 

INcttUUn  and  Applelon  streets  ,,,,««.«,>,«. 

GrMn  «-1ch»  Oakland  and  Fabllc  streets . .  -  ^  -  < 

Serllon  7.  Melffise street.,*..* ...«.., 

Eamillon,  Irving  and  Melrose  streets 


T^mi 


$26,096  91 

1,980  44 

7,644  70 

3,018  10 

6,375  65 

3,399  26 

6,070  75 

10,203  14 

327  32 

809  56 

1,073  35 

3,392  07 

11,564  97 

3,522  48 

4,151  65 

1,969  14 

2,040  22 

548  23 

715  45 

3,572  65 

3,066  73 

1,187  56 

932  82 

6,234  28 

.4,762  87 

4,678  97 

6,545  87 

2,695  71 

2,198  78 

3,487  69 

3,156  95 

1,458  99 

7,765  00 

1,325  41 

983  00 

343  00 

1.942  le 

2,172   Sfi 

1,322  70 

iaj70  69 

1,362  32 

52-1  23 

$172,9***;  32 
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Sewen  bnilt,  in  miles,  to  December  31,  1892 : 


Bunt 

Boat 

Dtca.m. 

ITRBIS. 

KlBd. 

PlOVaOSB 

Dahm  ; 

Under  regular  approprfair 

tion                    

Briok. 

SLMT 

4.7a 

MM 

Under  rerular  appropria- 

tion  

PU». 

BUBl 

VLTn 

KM 

Under  Improred  eewence 

appropriation 

Brtek  and  Pipe. 

Tjn 

um 

UM 

«•« 

SLUl 

NUC 

Gfttch-badne  built 

2.431 

m 

Ifll 

October  20th,  contracts  for  the  constraction  of  the  fol> 
lowing  sewers,  which  were  subsequently  executed,  wot 
awarded  as  follows,  namely  : 

[The  amouQts  giwtn  below  are  what  are  ettimated  will  be  paid  the  eootrMMH 
for  labor,  and  do  not  include  coetof  iospectionand  niaterla]a,or  rook  excanttaa] 

To  John  Keogh. 

Ho.of  reMdnUon.    I>»te  of  »pproT»l. 

562.     Sept.    16,    1892,      Chalkstone  avenue^ 

from     Douglas     to 

Candace  street^ 
651.     Oct.        8,        **        Winshic  street,  from 

Broad  to  Weybosset^ 

To  George  R.  Newman. 

564.  Sept.    16,    1892,     Prfyvidence     street, 

from  Prairie  avenue 
to  Lockwood  street  J 

565.  **         *'       *'       So)nerset  street,  from 

Tanner   to   Prairie 
avenue,  .     . 


$895  60 
666  10 


523  79 


554  «« 
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Mo.  of  rMolation.  D»te  of  approraL 

629.     Oct.       6,  1892,     Pope    street^    from 

Amherst  to  Manton 
avenue^    ....  $677  20 

643.  '      **  8,       **       Adelaide       avenue^ 

from  summit  to 
Mmwood  avenue^  1,088  80 

646.        **  •*       **       Lavaughn       street^ 

from  AtwdVa  ave- 
nue to  Amherst 
street,       ....  912  60 

650.        **  *<       **       Tanner  street,  from 

Pearl  to  Somerset,  697  15 

To  Frederick  E.  Shaw. 

563.     Sept.    16,    1892,     Plain    street,  from 

Public  to  Bishop,  999  65 


628. 

Oct. 

6, 

ti 

Lexington     avenue, 
from  Melrose  street 
to  Hamilton,      /    . 

587  48 

644. 

ii 

8, 

ii 

Canal  street,  from 
Steeple    to    Market 
square,         .     .     . 

11,694  65 

645. 

ii 

«( 

C( 

Mmwood      avenue, 
from   Lexington   to 
the  railroad  bridge. 

11,697  50 

647. 

a 

l( 

<( 

Moore   and    Broad 
streets,      .... 

856  80 

$4a. 

*t 

tl 

4i 

Potters  avemie^frotn 
Prairie     to     Ocean 
street,        .      .     -     . 

1,032  00 

U9. 

i« 

It 

At 

Re4iving  street^  fi^om 
Greenwich  to  Buck- 
Un,     .     *     .     .     . 

447  60 
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October  28th,  contracts  for  the  oonstruction  of  seweim 
were  awarded,  as  follows,  namely : 

To  EVEBSON   &   LmDLE. 
No.  of  rMolntion.   Date  of  approTsl. 

688.  Oct.      25,    1892,     High    street,  Jrom 

railroad  bridge  to 
near  Broadway,     •  $462  00 

727.     Nov.    17,         «*       High    street,  from 

Norfolk  to  railroad 
bridge,    ....  231  00 

To  Frederick  E.  Shaw. 

No.  of  retolntlon    Data  of  approral. 

685.  Oct.     25,    1892,     Blackstone     street, 

from  Prairie  ave- 
nue  to  Plain  street,  1,841  15 

687.        **  «'       •*       Public  street,  from 

Gordon  avenue  to 
Prairie,        .     .     .  428  80 

689.  **  <<  .    **       Lexington     avenue, 

from  near  Melrose 
street  to  Elmioood 
avenue,    ....  907  35 

690.  *<  '*       **       Princeton       avenue 

and  Broad  street,  1,613  45 

October  31st,  contracts  for  the  construction  of  the  fol- 
lowing sewers,  which  were  subsequently  executed,  were 
awarded  as  follows,  namely : 

To  George  R.  Newman. 

No.  of  FMolntloii.   D»to  of  »pproT«L 

684.     Oct.      25,    1892,     Audrey  street,  from 

Bowdoin  to  Delaine,  $730  60 

686.  *«  ««       **       Diamondstreet,from 

Cranston  to  Supe- 
rior,        ....  1,381  15 
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tmcttM&m,  Dilt  of  approTtL  Date  of  eompleUoa. 

Aug.  2,     1892,  Cromwdl    street^ 

from  Greenwich   to 

Dexter,    ....     Dec.  22, 1892. 
**       **         **     Ring    street,    from 

Almy  to  CourOand,     Oct.  8,   1892. 
*«       **         **     Salem  street,   from 

Waldo  to    Potter's 

avenue,    ....     Nov.  5,  1892. 
Sept  7,  **     Hendrickand  Carle- 

ton  streets,     .     .     .     Oct.  31,1892. 
**       **         **     Cypress  street,  from 

east  of  Ivy  to  Camp,     Dec.  31,1892. 
**    16,         **     Providence  street , 
from    Prairie  ave- 
nue    to    Lockivood 

street,      ....     Nov.  16,  1892. 
**       **         •*     Somerset  street,  from 

Tanner  to   Prairie 

avenue,    ....     Nov.  1,  1892. 
Oct.  6,  *<     Pope    street,    from 

Amherst  to  Manton 

avenue,    ....     Dec.  3,  1892. 
**      8,         *'     Adelaide  avenue, 

from   summit     ivest 

of  Melrose  street  to 

Elmwood  avenue,  .     Dec.  23,  1892. 
((       ((         ((     Moore    and    Broad 

streets,     ....     Nov.  24,  1892. 
<*     '  **         '*     Pottei^s avenue, from 

Prairie    to     Ocean 

street,       ....     Dec.  7,  1892. 
**       **         *'     Redwing  street,  from 

Greenwich  to  Buck- 

lin,      .     .     .     .     .     Nov.  18, 1892, 
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No.  of  refolntion.  Data  of  mpproYwL  I>»to  of  cwmptottom. 

650.     Oct.  8,      1892,  Tan7ier  street,  from 

Pearl  to  Somerset,  .     Nov.  9,  1892. 

685.  *'     25,         **     Blackstone  street, 

from  Prairie  avenue 

to  Plain  street,  .     .     Dec.  12,  1892. 

686.  «*       ««         **     Diamond    street, 

from     Cranston    to 
Superior,      .     .     .     Dec.  5,  1892. 

687.  *<       **         ««     Public  street,  from 

Gordon  avenue    to 

Prairie,  ....     Nov.  22, 1892. 

688.  Oct.  25,       «*       High  street,    from 

railroad    bridge   to 

near  Broadway,  .  Nov.  30,  1892. 
690.         **     *'         *<      Princeton      avenue 

and  Broad  street,  .  Nov.  24,  1892. 
727.     Nov.  17,       '*      High    street,  from 

Norfolk  to  railroad 

bridge Nov.  30,  1892. 

784.     Dec.  3,  «'      Adelaide      avenue, 

from  Melrose  street 

to    summit    east  of 

Elmwood  avenue,    .  Dec.  23,  1892. 

At  the  close  of  the  quarter  work  upon  the  following  sew- 
ers of  the  improved  sewerage  system  was  in  progress, 
namely : 

No.  of  reiolntion.   Dftto  of  spproTaL 

276.     May  10,  1892,  Delaine  and  Valley  streets. 

644.     Oct.  8,      **       Canal  St.  from  Steeple  to  Market   sq. 
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ork  upon  the  following  lateral  sewers  was  in  progress 
d  dose  of  the  quarter,  namely : 

iMhitloii.   D»to  of  ftpproTaL 

May  9,  1892,  Manton   avenue^  from  near    Florence 

stneet  to   Woonasquatucket  river. 
July   1,      **     Candace^    WhtsoVy    OrmSy  Valley  and 
Smith  streets, 
tt     (c       (c     Highy  Iforfolky  Oak  and    Troy  streets. 
August  2,  **     AtwdVi^  avenue y  from  summit  west  of 

Covdl  street  to  Putnam. 
Sept.  16,  **     Plain  streety  from  Public  to  Bishxyp. 
Oct.      6,  **     Lexington  avenue y  from  Melrose   street 
to  Hamilton. 
**      8,    **     Elmwood  avenuCy    from  Lexington  to 

railroad  bridge. 
**     25,  **     Audrey  streety  from  Bowdointo Delaine. 
Nov.    17,  **     Steere  avenue y  from  Amherst   street  to 
Manton  avenue. 
**     18,    **     Public  streety  from  Ocean  to  Plain. 

3rk  upon  the  following  sewers,  completing  the  work 
•ed  by  the  city  council,  had  not  commenced  December 
892,  viz. : 

(•olvtioii.   Dftte  of  ftpproTml. 

Aug.  2,  1892,  Hannah    streety    from    Amsterdam    to 

Amherst. 
Sept.  16,    **     Chalkstone  avenue y    from   Douglas  to 

Candace  street. 
Oct.     8,     **     Lavaughn  streety  from  AtwdVs  avenue  to 
Amherst  street. 
(c      c(     cc      Winslow  streety  from   Broad  to   Wey» 

bosset. 
**      *«     **     Gaspee  and  Cove  streets. 
"       i «     • «     Dorrance  streety  from  Cove  to  Dyer. 
•«       **     «*     Promenade  streety     from  Rathbone  to 
Gaspee. 
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No.  of  Ntolntioii.   I>ftt«of  approTftL 

655.  Oct.  8,  1892,    Valley  street,  from  Eagle  to  Bathbane. 
Lexington  avenue,  from  near  Mdrose 
street  to  Elmwood  avenue. 
Whipple    street^  from  Douglas  aveMU 
to  end  of  present  sewer. 
Potter's  avenue,  from  Broad  ^breei  to 
Prairie  avenue. 
**     Douglas    street,  from   Oano  to  BuUer 
avenue. 

Matheioson  stre^,  from  Washington  to 
Fountain. 

Tefft  street,  from  AtweiPs  avenue  to  Wed 
Exchange  street. 


689.  ••  25, 
729.  Nov.  17, 
754.  •*  18, 
764.      **      •* 

785.  Dec.    3, 

786.  "      " 
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The  amount  of  bills  approved  on  account  of  sewen  fra 
October  1  to  December  31,  1892,  inclusive,  was: 

For  Construction: 


Regular  appropriation $114,241  84 

Improved  sewerage  appropriation S4,695  41 


flM,99l' 


Charged  as  follows : 


Materials $18,761  46 

Contract  reservations 13,623  68 

Salaries  of  assistant  engineers 2,627'  94 

Clerks*  salaries 1,172  98 

Sundries 739  99 

Sundries,  improved  sewerage  system 692  27 

Testing  cement 546  55 

Additional  catch-basins 270  07 

Tools 6  32 

Sewer  in  Adelaide  avenue,  from  Melrose  street 

to  summit  east  of  Kim  wood  avenue 192  27 

Sewer  in  Adelaide  avenue,  from  summit  west  of 

Melrose  street  to  Elm  wood  avenue 1,225  32 

Sewer  in  Atwell's  avenue,  from  summit  west  of 

Covell  street  to  Putnam 6,231  76 

Sewer    in    Audrey    street,    from    Bowdoin    to 

Delaine 244  77 

Sewer  in  Bernon  street,  from  Douglas  avenue  to 

Nolan  street 1,749  76 

Sewer  in  Blackstone  street,  from  Prairie  avenue 

to  Plain  street 2.070  55 

Sewer   in    Branch   avenue.    North    Main  street, 

Livinj^ston  avenue  and  Whelden  street 1,730  41 

Sewer  in  Bucklin  street  and  Potter's  avenue....  2,243  70 

Sewer  in  Cambridije  street  and  Academy  avenue.  30  19 
Sewer    in   Caudace,    Winsor  and  Orms  streets, 

etc 8,780  47 

Sewer  in  Chalkstone  avenue,  from  Harold  street 

to  Claremont  avenue 19  96 

Sewer  in  Conmion  and  Carroll  streets 1,017  79 

Amount  carried  forward $6S,968 
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Amount  brought  forward $63,968  11 

Sewer  In  Cromwell  street,  from  Greenwich  to 

Dexter 926  65 

Sewer  In  Cypress  street,  from  a  point  235  feet 

eastof  Ivy  to  Camp 4,855  33 

Sewer  in  Diamond  street,  from   Cranston    to 

Superior 1,441  43 

Sewer  in  Elmwood  avenue,  from  Lexington  to 

railroad  bridge  south  of  Roger    Williams 

arenue 4,204  04 

Sewer  In  Glenham,  Taylor  and  Public  streets  —        1,825  01 

Sewer  in  Hendrick  and  Carleton  streets 2,063  69 

Sewer  In  High,  Norfolk,  Oak  and  Troy  streets...      25,018  52 
Sewer  in  High  street,  from  Norfolk  to  railroad 

bridge 236  08 

Sewer  in  High  street,  from  railroad  bridge  to 

end  of  sewer  near  Broadway 521  61 

Sewer  in  Kossuth  street,  from  Putnam  to  Bow- 

doln 118  88 

Sewer  in  Lexington  avenue,  from  Melrose  street 

to  Hamilton 632  36 

Sewer  in  Manton  avenue,   from  near  Florence 

street  to  Woonasquatucket  river 4,798  82 

Sewer  in  Mawney  and  Updike  streets 2,983  90* 

Sewer  in  Moore  and  Broad  streets 1,049  72 

Sewer  in  Oxford  street,  from  about  80  feet  east 

of  Harriet  to  Prairie  avenue 557  06 

Sewer  in  Plain  street,  from  Public  to  Bishop. . .  755  3S 

Sewer  in  Pope  street,  from  Amherst  to  Manton 

avenue • 1,455  87 

Sewer  in  Potter's  avenue,  from  Greenwich  street 

to  Hamilton 1,350  59 

Sewer  In  Potter's  avenue,  from  Prairie  to  Ocean 

street 1,165  91 

Sewer  in  Princeton  avenue  and  Broad  street.. . .        1,631  57 
Sewer  in  Providence  street,  from  Prairie  avenue 

to  Lockwood  street 582  18 

Sewer  in  Public  street,  from  Gordon  avenue  to 

Prairie 414  98 

Sewer  in  Public  street,  from  Ocean  to  Plain  . . .  598  18 

Sewer  in  Putnam  street,  from  Amherst  to  Kossuth  829  90 

Sewer  in  Redwing  street,   from  Greenwich  to 

Bucklln 435  41 

Sewer  in  Ring  street,  from  Almy  to  Courtland  608  47 

Amount  carried  forward $124,974  47 
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Amount  brought  forward $124,974  47 

Sewer  in  Salem  street,  from  Waldo  to  Potter's 

ayenue 965  09 

Sewer  In  Somerset  street,  from  Tanner  to  Prairie 

avenue 778  08 

Sewer  in  Steere  avenue,  from  Amherst  street  to 

Manton  avenue 1,640  92 

Sewer  in  Steuben  street,  from  Atwell's  avenue  to 

Manton 550  46 

Sewer  in  Superior    street,    from  Cranston    to 

Dexter 710  64 

Sewer  in  Tanner  street,  from  Pearl  to  Somerset  796  15 
Sewer  in  Canal  street,  from  Steeple  to  Market 

square 8,309  14 

Sewer  in  Delaine  and  Vallej  streets 17,353  94 

Sewer  in  Disposal  Division,  Section  1 8030 

Sewer  in  Elm  wood  Division ,  Section  2 21  17 

Sewer  in  Elm  wood  Division,  Section  6 9,301  97 

Sewer  in  Elm  wood  Division,  Section  8 4,824  96 

Sewer  in  Elm  wood  Division,  Section  9 1,303  31 

Sewer  in  Gordon  avenue,  etc..  Elm  wood  Division.  35  83 

Sewer  in  Valley  and  Eagle  streets 6,435  46 

Sewer  from  Valley  street  to  Woonasquatucket 

river 20,854  86 

$198,936  75 

For  maintenance   .....  $7,392  ft 


Charged  as  follows : 


Cleaning  basins  and  sewers $3, 1 10  12 

Repairing  basins  and  sewers 1,443  21 

Inspection  of  connections 744  35 

Cleaning  and  repairing  old  drains 708  92 

Salary — superintendent 394  29 

Bam  expenses 340  78 

Horses,  wagons,  harnesses,  etc 240  34 

Tools 169  64 

Cleaning  private  connections 156  85 

Fining  cisterns,  etc 42  97 

Sundries 40  56 

$7,392  03 

The  net  expenditure  for  construction  of  sewers 

to  December  31 ,  1892,  inclusive,  was $3,68939^ 
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The  net  expenditure  for  maintenance  of  sewers 
to  December  31,  1892,  inclusive,  was $368,907  32 

BUls  deposited  with  the  city  treasurer  for 
collection  from  October  1  to  December  31, 
1892,  inclusive,  amounted  to      .         .         .  $613  47 

As  follows  : 

One  tubular  boiler $200  00 

Cleaning  priyate  connections • .  99  16 

FUling  cisterns,  etc 37  55 

Resetting  catch-basin  stones 4  00 

Sewer  material 171  58 

Laying  drain  to  curbstone 53  94 

Repairing  concrete  over  sewer  connections 47  25 

$618  47 

During  the  quarter  coupons  from  bills 
collected  have  been  returned  by  the  city 
treasurer  and  receipted  for,  amounting  to     .  $493  56 

As  follows : 

One  tubular  boiler $200  00 

Cleaning  private  connections 95  90 

Filling  cisterns,  etc 46  45 

Repairing  private  drain  in  Delaine  street 89  65 

Pumping  out  sewer  for  Everson  and  Liddle  i 23  87 

Resetting  catch-basin  stones 4  00 

Laying  drain  to  curbstone 53  94 

Repairing  concrete  over  sewer  connections 27  75 

Testing  cement 2  00 

$493  56 
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fflGHWAYS. 

Two  permits  to  open  streets  were  issued  during  the 
quarter. 

October  3d,  the  offer  of  New  England  Steam  Brick  Go. 
to  furnish  and  deliver  about  one  hundred  and  one  thousuid 
vitrified  street  paving  brick,  for  paving  Abom  street,  mi 
accepieu.      Amount,  about  $1,200.00. 

Novembei  ""Sth,  the  offer  of  Crabtree  &  Havey,  d 
Sullivan,  Maine,  ^o  furnish  and  deliver  thirty  thousand 
lineal  feet  of  granite  curbing,  was  accepted.  Amooiift, 
$18,600.00. 

November  16th,  the  offer  of  John  E.  Collins,  of  Wert- 
erly,  R.  I.,  to  furnish  and  deliver  ten  thousand  square 
yards  of  granite  paving  blocks,  was  accepted.  Amount, 
$15,500.00. 

November  16th,  the  offer  of  William  Booth,  of  New 
London,  Conn.,  to  furnish  and  deliver  ten  thousand  square 
yards  of  granite  paving  blocks  and  ten  thousand  lineal  feet 
of  granite  curbing,  was  accepted.  Amount  for  paving 
blocks,  $15,500.00,  and  for  curbing,  $6,200.00. 

N()veinl)er  18th,  the  offer  of  John  Garvey  to  furnish  and 
deliver  five  thousand  square  yards  granite  paving  blocks, 
was  accoi)tod.     Amount,  $7,750.00. 

November  23d,  the  offer  of  John  Garvey  to  furnish  two 
hundred  granite  curb  corners,  two  feet  radius,  and  fifty 
granite  curb  corners,  three  feet  radius,  was  accepted. 
Amount,  $787.50. 

Novomher  23d,  the  offer  of  John  T.  Tank  to  furnish 
three  thousand  lineal  feet  fourteen-inch  crosswalk  stone  and 
two  thousand,  five  hundred  foet  eighteen-inch  crosswalk 
stone,  was  acccptod.     Amount,  $2,450.00. 

November  2()th,  the  offer  of  James  C.  Goff  to  furnish 
and  deliver  bluestone  curbing  for  Elmwood  avenue,  was 
ac<»epted.     Amount,  $2,030.00. 
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•834  56 


During  the  year  repairs  have  been  made  as  follows  : 

PAVED  STREETS. 

Clabb  No.  I.^Granitb  blocks  on  sand  bidding  ; 
joints  filled  with  sand. 

AtwcU'8  aTenne #588  86 

Ou^&l  street         25  60 

Cbestnnt  street 29  50 

T>tF#>'r -^tTP^r.       19  06 

BKcluDj^  place 6  06 

Sx^oliAnse  street 1  60 

B^li  street 68  98 

5orth  Main  street 89  88 

rtn^gtreet 15  10 

Sotith  Main  street 76 

South  Water  street 40  46 

Washington  street 4  36 

Class  No.  5. —  Cobblk    stonib  on    sand    foun- 
dation. 

ItweU's  avenne •  82  88 

Ctaal  street          219  88 

Chaf  I*itt  atrwt.     228  06 

DorrfflTV'^*  «*trcet 68  49 

Djer  street .......  66  68 

Eddy  street 19  60 

Elmstreet 8  68 

Exchange  place 86  19 

High  street 20  60 

Indiastreet 63  68 

Markel  winhTH 18  28 

Middle  street 70 

jfiil  ^tr*v"t 78  60 

Orange  street 6  90 

Randall  street 78  75 

Bablastreet 69  85 

Smith  street 904  78 

Soath  Main  street 106  29 

Steeple  street 18  00 

Union  street 40 

Wickenden  street. 88  89 

2,151  58 

Total $2,986  09 
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UNPAVBD  STREETS. 
Class  A. — ^Light  traffic;  sand  at  sub-oradx; 

ONB    LAYKR    BROKltN    STONB,   SIX   INCHES    THICK 
AFTER  FOLLINQ. 

Aborn  street |1  50 

America  street 50 

Angell  street 18  20 

Arthur  avenue  8  00 

Asia  street 2  00 

Atweirs  avenue 85  49 

Bassett  street 2  00 

Beacon  avenue 50 

Benefit  street 6  60 

Borden  street 1  70 

Branch  avenue  96  90 

Bridgham  street 8  75 

Broadstreet 2,764  dS 

Broadway 1  28 

Butler  avenue 1  25 

Butler  street 45 

Carpenter  street 19  7% 

Charles  street 75 

Chestnut  street 5  11 

Church  street 3  85 

Claverlck  street 1  00 

Clifford  street 268  26 

Codding  street 162  88 

College  street 12  15 

Crary  street 60 

Dean  street 84  05 

Dexter  street 827  99 

Dodge  street 16  47 

Federal  street 35  66 

Fountain  street 6  70 

Francis  street 3  25 

Friendship  street 108  98 

Gaspee  street 646  49 

Glenham  street 20  40 

Hamilton  street 890  20 

Hewes  street 56  93 

Hospital   street 76 

Ives   street 10  40 

Jac1(son  street 156  78 

Amount  carried  forward $5,275  00 
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Amount  brought  forward #5,275  00 

KDlght  street 16  20 

liceter  street 86  50 

Lock  street 1  55 

Lock  wood  street. ...   .  ..   29607 

Maple  street 95 

Meeting  street 12  05 

Messer  street 2  50 

North  Main  street 42  64 

Ocean  street 43  58 

Orms  street 2  70 

Page  street 12  20 

Parade  street 9  55 

Park  street 12  20 

Parlds  avenue 2  17 

Pearl  street 115  52 

Pike  street 16  00 

Pine  street 724  40 

Plain  street 1,279  24 

Pleasant  street 4  80 

Point  street 30  31 

Polk  street 1  92 

Potter*s  avenue 1  83 

Potter  street 16  80 

Power  street 18  86 

Prairie  avenue 139  96 

Promenade  street 64  48 

Providence  street 7  25 

PabUc  street 182  83 

Reservoir  avenue 2,654  82 

Richmond  street 24  62 

Robinson  street 50 

Shove  street 75 

Smith  street 2  40 

Snow  street 7  57 

Somerset  street 16  35 

South  street 8  94 

Spring  street 80 

Stampers  street 1  98 

Stevens  street 1  00 

Summer  street 2  83 

Taylor  street 18  87 

Tockwotton  street 190  82 

Updike  street 308  40 

Amount  carried  forward #11,605  1(> 
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Amount  brought  forward f  11,606  16 

Valley  street 14  05 

Washington  street 10  18 

Waterloo  street 88  99 

Waterman  street 16  46 

West  Clifford  street S  97 

West  Exchange  street •  •  •  •  2  60 

West  Friendship  street 9  76 

Wickenden  street 376  05 

Williams  street 45 

Winter  street 64  56 

Zone  street 27  00 


$u,ia 


Class  B. —  Similar  to  class  A,  rxcbpt  scrkbnkd 

GRAVBL   USED  INSTEAD   OF   BROKEN  STONE. 

At  weirs  avenue $203  It 

Beaufort  street 2  40 

Bellerue  avenue....    285  29 

Benefit  street 6  90 

Branch  avenue 46  20 

Broad  street 5  50 

Chalkstonc  avenue 789  22 

Chapin  avenue 69  58 

Davis  street 15  18 

Purfec  street 1*  31 

Eairlo  strei't 49  i*0 

Fremont  street 1  C) 

Hanover  street 137  74 

Harold  str^^et 4»;4  ^< 

Harvard  avenue 3*X\  ♦.« 

Hendriok  street 50 

Hope  street 1  45 

Melrose  street 2^^  OS 

Orms  street li)  ji5 

rUin  street I  >• 

Kevlu  ins  street S  •» 

River  aveinie 23  50 

Tr:i'^>l!  stre^'t >4 


J.TJT 


A:iio;;r.t  oarritx;  i-.^rw  drd $14. W 


Digitized  by 


Google 


REPORT    OF   THE    DEPARTMENT   OF    PUBLIC   WORKS.  41 


Amount  brought  forward $14,890  14 

Clabs  C. —  Hkavt  traffic;  sand  at  sub-oradb; 
two  latrrs  brokkn  stoke,  bach  five  inches 
thick  after  roluno. 

Benefit  Street flS9  48 

Broadway 8  02 

Fountain  street 368  27 

Gaspee  street • 19  68 

Greenwich  street 5  25 

Lockwood  street 95 

North  Main  street 38 

Orms  street 1  67 

Pearl  street 56 

West  Bxcliange  street 73 


Class  D. —  Similar  to  class  C,  except  nine  inches 

REFUSE  stone  FOR  FOUNDATION  INSTEAD  OF  LOWER 
LATER  OF  BROKEN  STONE. 

Benefit  street $28  17 

North  Main  street 1  17 


Class  H. —  Heavy  traffic  ;  material  affected  by 

FROST  at  SUB-ORADE  ;  LAYER  OF  NINE  INCHES  RE- 

fxtse  stone  and  two  layers  broken  stone,  each 
five  inches  thick  aft^r  rolling. 

Kinsley  avenue f    80 

Pawtucket  avenue 82  68 


544  74 


29  84 


Class  E. —  Similar  to  class  D,  except  screened 
gravel  used  for  upper  or  wearing  layer. 

Benefit  street 10  44 

Class  F. —  Light  traffic  ;  material  affected  by 
frost  at  sub-grade ;  layer  of  nine  inches  re- 
fuse stone  and  five  inches  broken  stone; 
upper  layer  rolled. 

Benefit  Street $    50 

Broadway 5  00 


5  50 


32  98 


Amount  carried  forward $15,513  09 
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Amount  brought  forward. 


915,5U< 


Class  J. —  Strkets    with    uxscbkenkd 

ROAD-BKD. 


A  street 

Abbott  Park  place. 

Aborn  street 

Acorn  street 

Adelaide  ftTemie. . . 

Adle  etreet      

Admiral  street 

Almj  street      

America  street 

ADgeU  j^treet 

Ann  street 

Arlington  avenue.. 

B  street 

Bacon  street 

Barclay   street 

Bark  street     

Battej   street 

Bellev^ue  avenue. . . . 
Bernon  street 


#6  45 

60 

16  77 

95  53 

35 

3  60 

84  40 

1  38 

50 

33  60 

50 

25  09 

136  38 

794  93 

30 

10  50 

50 

93  46 

11  14 

Bishop  street 235  02 

BlaekAtane  strict 7  50 

Boweu    treel   7  60 

Bradford  Btreel 2  16 

Brn'v'^i  Mvpuue 61  60 

Bridgbani  street 1  50 

Brighton  street 1  35 

Broad  street 753  35 

Brook  streca 42  14 

Brown  8tr*^et 10  20 

Brownell  street 8  46 

Bullion  street 46 

Burrlll  street 1  60 

Biirringtoi  street 816  76 

Butler   treet     1  66 

C  street 130  97 

Cady  street 80 

Callender  street 80 

Carap  street 938  66 

Canal  avenue 30 

Candace  street 4  62 


Amounts  carried  forward S.H,836  11     $15,518 
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Amounts  brought  forward $3,8%  11    (^15,513  09 

Cargill  street 1  00 

Carpenter  street 1  18 

Carroll  street 4  46 

Cemetery  street 113  18 

Chalkfitone  avenae 6  29 

Chapelstreet 3  07 

Charlesstreet 177  20 

Cherry  street 65  45 

Chestnut  street 2  30 

Church  street 1  14 

Clifford  street 8  50 

Codding  street 13  25 

Comfort  street 56  35 

Common  street 5  78 

Congdon  street 10  16 

Coortland  street 2  25 

Crocker  avenue 500  80 

Cross  street 46  99 

DaTls  street 64  83 

Dexter  street...^ Ill  45 

Dodgestreet 283  12 

Douglas  avenue 160  18 

Doyle  avenue 1  66 

Dur fee  street 135 

Eaton  street 25  92 

Eddy  street 81  00 

Elbow  street 1  40 

EUzabeth  street 8  78 

Ehn  street 11  30 

Slmwood  avenue 576  94 

Feoner  avenue 1,696  66 

Fenner  street 27  50 

Franklin  avenue.  •  •  • 3  00 

Franklin  street 5  52 

Furnace  street 78  25 

Oano  street 96  62 

Gesler  street 55  75 

Gilmore  street 42  54 

Oovemor  street 38  10 

Greene  street 31  35 

Hamilton  street 357  28 

Hammond  street 271  47 

Harrison  street 526  94 


Amounts  carried  forward $9,449  30     $15,513  09 
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Amoants  brought  forward f9>449  80    HUl! 

Harvard  avenue SSI  7S 

Haskins  street S  10 

Hawkins  street 15  00 

Haymarket  street 2  85 

Hedley  street 52  i4 

Hewes  street 45 

Hope  street 48  58 

Hopkins  street - 8  55 

Hospital  street 8  87 

Hudson  street 7  10 

Ives  lane 8  15 

James  street 50 

Jefferson  street 177  88 

Jewett  street 4  20 

Junction  street 30 

Knight  street 515  82 

Knowles  street Ill  89 

Lemon  street 1  85 

Lester  street 15  90 

Lock  street 9  32 

Lockwood  street 8  70 

Logan  avenue 127  58 

Lonsdale  street 4  20 

Lime  street 3  77 

Link  street 2  26 

Madison  street 22  33 

Mc Avoy  street 129  93 

McKenna  street 169  16 

Meeting  street 70 

Melrose  street 279  22 

Messcr  street 3  60 

Mi<ldle  street 1  40 

Monlton  street 2  40 

Mountain  street 50 

Mulberry  street 161  28 

Niehols  street 3  79 

North  Court  street 4  80 

North  Davis  street 4  42 

Oak  street 6  35 

Oakland  street 216  45 

Ocean  street 345  97 

Olney  street 19  01 

Orms  street 38  01 

Amounts  carried  forward $12,516  61  fl6?5lt 
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Amoants  brought  forward #12,516  61    #15,613  09 

Ozfordstreet 1  00 

Page  street 4S  68 

Pallasstreet 4  50 

Palmer  street 79  02 

Parade  street 4  76 

Parsonage  street 2  67 

PeDDsylTania  avenue 105  80 

Pettis  street 206  01 

Pierce  street 35  30 

Pike  street U  72 

Plain  street 434  77 

Pond  street 309  77 

Portland  street 6  04 

Potter  street 9  20 

Potters  avenue 3,212  29 

Prairie  avenue 380  62 

Pratt  street 2  80 

Preston  street 2  80 

Printery  street 21  22 

Promenade  street 6  60 

Prospect  street 6  50 

Reservoir  avenue 3,808  83 

Ringgold  street 24  13 

River  avenue 15  00 

Sabin  street 1  65 

Senter  street 411  36 

Sliove  street 2  60 

Smitli  street 94  79 

Smlthfleld  avenue 386  67 

Snow  street 14  10 

Somerset  street 82 

South  street 1  67 

South  Court  street 6  40 

Spruce  street 87  89 

Star  street 90 

Stewart  street 13  58 

Summer  street 56  86 

Superior  street 31  38 

Susan  street 22  49 

Sutton  street 50 

Thayer  street 8  66 

Thomas  street 4  85 

Tobey  street 8  90 


Amounts  carried  forward #22,360  49     #15,518  09 
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Amounts  broiij^ht  forward $22,350  49    $15,513  09 

Transit  street 154  30 

Union  street 9  85 

Valley  street 116  70 

Veazie  street 15  00 

Vinton  street 8  25 

Walker  street 22  22 

Walling  street 164  77 

Walnut  street , 2  70 

Warren  street 1  66 

Waterman  street 1  67 

Wayland  avenue 6  15 

West  Clifford  street 2  75 

Westfleld  street 5  70 

West  Hoyle  street 4  00 

West  River  street 475  21 

Wlnsor  street 1  00 

Winter  street 59  67 

Woodland  street 1  50 

23,403  S$ 

Building  Driveways,  ktc,  in  Sundry  Strrbts,  1,877  18 

ToUl $40,793  8S 

During:  the  quarter  statements  of  the  cost  of  concreting 
sidewalks,  with  ten  per  centum  added  to  cover  cost  of  as- 
sessing: and  collecting,  were  certified  to  the  assessors  of 
taxes,  viz . 

Yonng  Orchard  avenue,  from  Cooke  street  to  Govemor f47  S3 

Pettis  street,  from  Printery  to  Nichols 61  21 

Wayne  street,  from  Douglas  avenue  to  Candace  street 172  76 

ToUl f  281  80 

In  addition  to  the  general  patching  necessary  to  maintain 
the  streets  in  good  repair,  the  following  work  has  been  done 
during  the  year  ending  December  31,  1892,  namely : 

New  streets  built 41,507      lineal  feet 

Curbing  set 72,186      lineml  feet. 

Streets  rebuilt 18,000      lineal  feet. 

Streets  re-surfaced 82,975      lineal  feci. 

Streets  graded ...16,360      Uneml  f eeC 

Block  parement  laid 86,124  square  yards. 
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pftvement  laid 4,040  square  yards. 

Avement  laid 1,784  square  yards. 

te  gutters  and  roadways  built 18,731  square  yards. 

t  gutters  and  roadways  built 4,088  square  yards. 

te  sidewalks  laid 5,002  square  yards. 

ring  the  quarter  the  following  work  was  completed  : 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

of  order. 

20,  1890,    Ghalkstone  avenue y  from  Mount  Pleasant 

to  Academy, 

21,  1892,    Cambridge  streety  from  Academy  avenue 

to  Sears. 
19,       "       Carleton    street y   from     Yale   avenue   to 

Beaufort  street. 
15,       •'       Linwood  avenue y  from  Cranston  street  to 

Dexter. 
*'         **      Aimold  street y  from.  Brbok  to  Thayer. 
*'         *'      Hyat  street y  from  Kossuth     to   Manton 
avenue. 

To  Grade  and  Put  in  Good  Condition. 

rwolntloD.    Date  uf  ftpproTftl. 

Dec.     22,    1891,      CharleSy    Admiral    and    Oriental 

streets. 
Aug.      1,    1892,      Opper    streety   from     Nahant    to 

Branch  avenue. 
•*         2,        "         Richardson    streety  from    Prairie 

avenue  to  Plain  street. 
Nov.      3,       *•  Wood     streety   from     Messer     to 

Ellery. 

To  BE  Paved  with  Granite  Blocks. 
.    Aug.      2,    1892,     Fountain   streety  from    Abom   to 

Dean. 
.    Sept.    16,       **         Richmond  streety  from  Broad  to 
Ship. 
«*         **       **         Benefit  streety  from  Wickenden  to 
India. 
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To  BE  Paved  with  Granite  Blocks  and  Macadawzbd. 

No.  of  reaolatlojL   Date  of  appvov*!. 

467.     Aug.      2,    1892,     Charles,    Oriental  and    Admiral 

streets. 

To  be  Paved  with  Granite  Blocks  and  Bricks. 
609.     Sept.    22,    1892,     Aborn  street,  from  Westminster  to 

Sab  in. 

To  Macadamize  or  Asphalt  Roadway. 
821.     Jan.       2,    1892,     North  Burial  Ground,  from  en- 

trance  to  North  Main  street. 

To  be  Buh.t. 
532.     Sept.      7,    1892,     Prairie  avenue,  from  Public  street 

to  Logan  avenue. 
553.        **      16         *'         Smith    str^t,   from    Buggies    to 

Biver  avenue. 
673.     Oct,    22,       **         Transit  street,   from    Benefit    to 

Governor. 

To  Fill  Pond  Hole, 

Dftta  of  order. 

Oct.        6,    1892,    Lots  belonging  to  Mrs.  Arazdia  G.  Van 
Zandt,  near  Acorn  street. 

To  Take  Possession  and  Remove  Obstructions. 
Nov.     17,    1892,    Ehnwood  avenue,  from  Lexington  to  the 
railroad  bridge. 

The  following  work  was  in  progress  December  31,  1892» 
viz.  : 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

D  ite  of  order. 

Sept.   15,  1892,     Pope  street,  from  Manton  avenue  to  Amr- 

herst  street: — curbing    set    and    gutters 

paved. 

**       ««       ««       Lexington  avenue,  from  Melrose  street  to 

Hamilton : — curbing  set  and  gutters  paved. 
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D»to  of  ord«r. 

Oct.     20,    1892,  Langdon  street^  from  Branch  avenue  to 
Sherman  street: — ^to  be  rolled. 
•♦       **       **       Mawney  street^  from  Bucklinto  Dexter: — 
to  be  rolled  and  gutters  concreted. 
**       Steere  aventiCy  from  Manton  to  Amherst 
street  :—^\xT\Ai\!g  set  and  gutters  paved. 


4«  «C 


To  BE  Brought  to  Grade. 

Mo.  of  vMOlmlon.   Dftte  of  ftpprorsL 

797.     Dec.    22,    1891,     Ernest  street,  from  Eddy  to  Allen's 

avenue: — in  process. 

To  Take  Possession,  Remove  Obstructions  and  Grade. 

Dftto  of  order. 

June  2,  1892,     Bucklin  street,  from  Daboll  to   Cromwell: 
— in  process. 

To  Grade  and  Put  in  Good  Condition. 

go.  of  rtiolqttoB.   Dftte  of  ftpproTAL 

590.     Sept.  20,  1892,     Butler  avenue,  from  its   southerly 

terminus  to  North  street: — in  pro- 
cess. 

The  following  work,  ordered  by  the  board  of  aldermen 
and  city  council,  had  not  commenced  December  31,  1892, 
viz: 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

VmiU  of  orJer. 

Oct.     20,    1892,      WJiipple  Mreet,fro7n  Admiral  to  Dotiglas 
avenue, 
**       ««       •*         Douglas  street,  from  Ives  to  Butler  ave- 
nue. 
Nov.    17,       "         Robin    street,  from    Regent    avenue    to 
Allston  street, 
"     23,       "         Cornell  street,  from   Regent    avenue  to 
Valley  street. 
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Date  of  order. 

Nov.    23,    1892,     Regent  avenue  from  River    to    ComeU 

street. 
Dee.     15,     **         Arlington  avenue^  east  side ^  from  AngeU 

street  to  Irving  avenue. 

To  BE  Paved  with  Granite  Blocks. 

No.  of  reeolntlon.   Date  of  approyal. 

551.     Sept.    16,    1892,     Broad  street,  from    Chestnut   to 

Pearl. 
555.         **       *«         *«        Pike  street,  from  Brook  to  So%tth 

Main. 
611.         •*      22,       **        High  street,  from  Barton  to  Oiney- 

ville  square. 
642.     Oct.        8,       **        Tockwotton   street,  from   EaM  to 

Souih  Main. 

671.  **      22,       *'        Manton  avenue,  from  Chaffee  street 

to  Florence. 

672.  Oct,    22,     1892,     Point  street,  from  CheMnut  to  near 

Beacon  aveuue. 
724..    Nov.   17,       *'         Charles  street,  from RandaU square 

to  near  Ashburton  street. 

To  be  Paved  with  Bricks, 
610.     Sept  22,     1892,     Eagle  street,  from  Harris  avenue 

to  Kinsley. 

lo  Remove  Obstructtions  and  Reset  Curbstones. 

Date  of  order. 

Oct.     20,     1892,  Knight  street,  from  High  to  Broad iray. 
To  Take  Possession  and  Put  in  Safe  Condition. 
Nov.    17,     1892,  Aleppostreet,  from  Manton  avenue  to  prop- 
erty of  the  Riverside  Mills. 

To  Take  Possession. 
Dec.     15,     1892,  Jxdian   street,  from  AmJierst  to  AttcelVs 
avenue. 
**       *'  **     Kossuth  street,  fi*om  Hyat  to  Pope. 
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To  Reset  Curb  and  Repave  Gutters. 

Dttto  of  ord«r. 

Dec.  15,  1892,  Valley  street^  west  side^  from  driveway 
rk^ar  Grove  street  to  opening  in  curb  ahq^t 
250  feet  south  of  Delaine  street. 

To  Build  and  Curb. 

Vo.  of  Bifoliitlon.    Dftte  of  H>proT»L 

725.  Nov.  17,  lS92y  Mmwood  avenue^  from  Lexington  to  the 

railroad  bridge. 
780.    Dec.  3,    •*   Gaspee  street^  from  Cove  to  Promenade. 

To  Concrete  Sidewalks. 

855.  Dec.  30, 1892,  Pitmxin  street^  north  side^from  Governor 

to  Ives. 

856.  «•      **     **  East,  TochwotUm  and    Wickenden  streets, 

surrounding  Tockwotton  Park. 

Bills  approved  on  account  of  highways  from 
October  1  to  December  31,  1892,  inclusive, 
amounted  to : 

Regular  appropriation ^62^,385  12 

Special  appropriation 90,497  30 

#162,832  42 

Classified  as  follows : 

Repidrs  on  anpaved  streets #18,666  54 

Cleaning  streets *.  12,630  28 

Screening  gravel 5,506  83 

Tools,  Implements,  etc 3,929  29 

Bam  expenses 2,366  80 

Horses,  wagons,  harnesses,  etc 971  16 

Labor  on  materials 894  28 

Repairs  on  paved  streets ^. . . .  791  93 

Salaries — superintendent  and  clerks 749  15 

BUclcsmith  and  wheelwright  shop 711  50 

Crashed  stone — material  and  labor 530  15 

Steam  roUers — repairs  and  supplies 526  26 

Watering  streets 5H  61 

Amount  carried  forward #48,788  78 
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Amount  brought  forward t48,788  78 

Repairs  on  stone  crushers 421  96 

Sundries 230  89 

Contract  reservations 1^  00 

Fencing  streets — material  and  labor 103  82 

Watchman  at  city  yard 47  25 

Office  expenses,  city  yard 33  87 

Stone— paving  and  crosswalk 12  30 


|493n 


New  Work — Building  and  Rebuildino  Streets, 
Etc.    Sidewalks  Curbed  and  Gutters  Paved. 

Arnold  street ,  from  Brook  to  Thayer $448  71 

Aahburton  street,  from  Charles  to  Tremont 2,184  36 

Cambridge  street,  from  Academy  avenue  to  Sears.  892  35 
CarletOH  street,    from  Yale  avenue  to  Beaufort 

street 1,669  02 

Chalkstone  avenue,  from  Mount  Pleasant  to  Acad- 
emy    2,013  14 

Claremont  avenue,  from  Roanoke  street  to  Chalk- 
stone  avenue 21  40 

Colfax  street,  from  Plain  to  Broad 431  28 

Congdon  street,  from  Halsey  to  Jenckes 162  30 

Gallup  street,  from  Prairie  avenue  to  Broad  street  545  87 

Harris  avenue,  from  Broadway  to  Atwell's  avenue.  911  93 
Hemlock  street,  from  Valley  to  Woonasquatucket 

river 79  12 

Hyat  street,  from  Kossuth  to  Maiitou  avenue 1,272  94 

Ives  street,  from  Power  to  Pitman 469  69 

Langdon  street,  from  Branch  avenue  to   Sherman 

street 1,269  06 

Lexington  avenue,  from  Melrose  street  to  Hamilton  685  91 

Linxnnod  avenue,  from  Cranston  street  to  Dexter.  4,602  78 

Maxcney  street,  from  Bucklin  to  Dexter 1,210  85 

Miner  street,  from  Oxford  to  Fruit 24  41 

Pope  street,  from  Manton  avenue  to  Amherst  street  792  26 

Sheldon  street,  from  Henetlt  to  Brook 7  13 

Steere  avenue,  from  Manton  to  Amherst  street     .  712  97 

}Vhi]yple  street,  from  Admiral  to  Douglas  avenue.  82  60 


S0.4( 


Amount  curriod  forward t70,li 
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Amoont  brought  forward 970,293  85 

Pave  with  Granitk  Blocks. 

AheelFa    avenue,   from    Knight  street  to  Harris 

avenue $3,572  25 

Ben^  ttreet,  from  Wickenden  to  India 8,716  78 

Broad  street,  from  Dorrance  to  Chestnut 3,818  69 

Fountain  street,  from  Abori^  to  Dean 8,151  48 

Bichmond  street,  from  Broad  to  Ship 5,661  47 

29,920  67 

Pavk  wn-H  Granite  Blocks  and  Macadamizx. 
CKaries,  Admiral  and  Oriental  streets 6,809  08 

Pave  with  Granite  Blocks  and  Bricks. 
Abom  street,  from  Westminster  to  Sabin 8,676  07 

Pave  with  Granite  Blocks  and  Cobble. 
North  Main  and  Benejit  streets  vLt  Constituion  Hill.  1,878  79 

To  BE  Built. 
Kinsley  avenue,   from  Gaspee  street  to  Hemlock.  7,272  80 

Build  Roadway. 

Broad  street,  from  railroad  bridge  to  city  line. . . .     #1,215  94 
Prairie  avenue,   from  Public  street  to    Logan 

avenue 2,238  17 


8,449  11 


Build  Roadway  and  Concrete  Gutters. 
Jfoyple  street,  from  Prince  to  Beacon  avenue 19  80 

To  Be  Brought  to  Grade. 

Btttler   avenue  J    from    Its  soatherly  terminus  to 

Korth  street #7,221  40 

Chark^,  Admired  and  Oriental  streets 460  82 

SkhardnoH  street i  from   Frnlrle  avenue  to  Plain 

street • , 3,545  69 

Wood  «recl,  from  Messer  to  Elkrr. 689  80 

11,917  21 

Amount  carried  forward... #139,731  28 
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Amount  l)rou^ht  forward 9189*^1  V 

MACAD.VMI7.B. 

Smith  street  J  from  Ruggles  to  River  avenue 2.57S  51 

Take  Possession,  Remove  Obstructions  and 
Grade. 

Bucklin  street^  from  Daboll  to  Cromwell 3»9U  01 

To  Rebuild. 
Transit  street^  from  Benefit  to  Governor 3,(W  U 

Macadamize  or  Asphalt  Roadway. 

North  Burial   Ground,   from  entrance  to  North 

Main  street I.?j(  !f 

Macadamize  Roadway,  Reset  Curbing  and  Concrete 
Gutters. 

Lester  street,  from  Pearl  to  Bridgham 44  » 

Put  in  Good  Condition. 
Opper  street,  from  Xahant  to  Branch  avenue l.'>'^  W 

Remove  Ukinal. 
Burtjess  square M  W 

$153,833  4S 

Bills  deposited  with  the  city  treasurer 
for  collection  from  October  1  to  Decem- 
ber 31,  1892,  inclusive,  amounted  to       .  $2,G5«3  71 

As  follows : 

Union  Railroad  Co.,  for  granite  blocks,  etc 9  2,101  SS 

Labor  and  materials 456  83 

Manure  from  barn 61  00 

Street  s weeplnirs 30  00 

Chopplnir    block 3  00 

ravlnir  hammer 1  25 

$  2.653  71 
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During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to         .         .  $28,689  06 

As   follows : 

Union  Railroad  Co.,  for  granite  blocks,  etc ^28,087  00 

Labor  and  materials 506  81 

Manure  from  barn 61  00 

Street  sweepings 30  00 

Chopping  block 8  00 

Paving  hammer 1  25 


#28,689  06 


SroEWALKS  AND  CURBING. 

The  expenditures  on  account  of  sidewalks  and 
curbing  from  October  1  to  December  31,  1892, 
inclusive,  amounted  to         ...         .  $5,365  30 

Charged  as  follows : 

Granite  curbing •     $  3,954  30 

Contract  reservations 1,411  00 


#  5,365  30 


Curbing  bills  deposited  with  the  city  treasurer 
for  collection,  from  October  1  to  December  31, 
inclusive,  amounted  to      ...         .  $204  11 

During  the  quarter  coupons  from  curbing  bills 
collected  have  been  returned  by  the  city  treas- 
urer and  receipted  for,  amounting  to         .  $298  36 
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CITY  ENGINEER. 

Bilk  approved  on  account  of  city  engineer's 
department  from  Octolier  1  to  December  31, 
1892,  inclusive,  amounted  to         *         *         .       $12,675  03 


Charged  as  follows : 

Salarj — city  eugijieer f  1 ,5<30  00 

Salaries  of    &s8lHtaulB » ,713  77 

Salaries  of  clerka 7iM)  21 

SappUes — drawing  materials,  etc * .  *  255  20 

Jnstranients  and  Tepn.lra  .,*,,»....««,.......*.  S40  80 

Horse  car  tickets,  etc • 216  00 

Sundries 13  OS 


912,G75  03 


Bills  deposited  with  the  city  treasurer  for 
collection,  from  Octoljer  1  to  Deceml)er  31, 
1892,  inclusive,  amounted  to         .         .         - 


m  00 


As  follows : 

Set  of  sewer  diagrams . 
Steel  tapes . 


$4  00 
2  00 


•6  00 


During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  trea^surer 
and  receipted  for,  amounting  to 


«6  00 


As  followa : 

8«tof  sewer  dlagrama, 
Bteel  tapes 


$4  00 
3  00 


i€  00 
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BRIDGES. 

Daring  the  quarter  the  following  work  was  ordered, 
namely: 

Ho.  of  rMolutlon.  IHtB  of  ftpproTal. 

641.  Oct.  8,  1892,  City  Dock : — ^to  purchase    material   and 
buUd. 

830.  Dec.  20,  *•     Francis  street  bridge  over  Woonasquatucket 

river. 

831.  •*     **    **     Oak  street  footrbridge  over  railroad  tracks. 

832.  **     **    *•     Acorn  street  bridge  over  Woonasquatucket 

river. 

The  following  work  was  in  progress  at  the  end  of  the 
quarter,  namely: 

Mo.  of  FMoliiUoii.    DatA  of  approTAL 

466.  Aug.  2, 1892,   Washington  bridge  over  Providence  river : 
— ^to  build  bridge  and  abutment  walls. 

October  14th,  the  offer  of  H.  Hallett  for  painting  the  iron 
and  wood  work  of  Central  bridge,  was  accepted.  Amount, 
$165.00 

November  10th,  the  offer  of  Millett  &  Talbot  to  furnish 
and  deliver  in  this  city  about  eighteen  hundred  piles  for  the 
new  city  wharf  was  accepted  and  a  contract  subsequently 
executed. 

November  25th,  the  offer  of  Millett  &  Talbot  to  furnish 
and  deliver  about  one  hundred  oak  piles  for  fenders  at  new 
city  wharf  was  accepted. 

November  25th,  the  offer  of  Millett  &  Talbot  to  furnish 
and  deliver  about  six  hundred  and  sixty  thousand,  four 
handred  and  twenty-one  feet  of  yellow  pine  lumber  for 
new  city  wharf  was  accepted  and  a  contract  subsequently 
executed-       Amount,  $16,510.53. 

It 


Digitized  by 


Google 


58  cmr  document.  [No.  6. 

December  1st,  the  proposal  of  J.  A.  Dailey  &  Son  ixft 
constructing  the  new. city  wharf  was  accepted  and  a  oontnd 
subsequently  executed.     Amount,  $9,648.55. 

December  10th,  the  offer  of  The  Congdon  &  Carpenta 
Co.  to  furnish  the  iron  work  for  the  new  city  whaif  wi 
accepted.      Amount,  $340.53. 

Bills  approved  on  account  of  bridges 
from  Octol)er  1  to  December  31,  1892, 

inclusive,  amounted  to   .         .         .         .  $7,055  8 

Charged  as  follows  : 

Barn  expenses $89  49 

Branch  avenue  culvert 1  11 

Building  at  city  yard 3  50 

Cemetery  street  bridge 43  83 

Central  or  Red  bridge 307  79 

Crawford  street  bridge 1  50 

Gaspee  street  bridge 75 

Hawkins  street  bridge 1  09 

Horses,  wagons,  harnesses,  etc 341  00 

Lumber,  hardware,  etc 30  65 

Park  street  bridge 1  50 

Point  street  l)rldgc 309  69 

Rent  of  keeper's  house,  Washington  bridge 30  00 

Salaries — Point  street  l)ri<lsre 1,01 1  00 

Salaries — Red  or  ('entral  bridge 474  00 

Salaries — Wasliington  l)rldge 491  85 

Smith  street  l)ridire 65  38 

Smithfleld  avenue  i)ridire I  50 

Su.idries 61  51 

Tar  l)ridge — Mantou  avonue 4  10 

Tools 125  62 

Veazie  street  bridire 7  75 

Wanskuck  bridixe 1   lO 

Washinirton  bridLre,  near  India  Point 2,593  52 

Waslilnirton    bridire     over    ProvnU'nce    river — to 

repair 41  05 

Wasl»inirti)n    briiliro    ovt-r    Pro\  i<lonce    river — to 

relmild 1 ,0S1»  61 

Weybossft  brid'^t' 26  DO 

$7,055  89 


Digitized  by 


Google 


REPORT  OF  THE   DEPARTMENT  OF  PUBLIC  WORKS.  59 

Bills  for  the  expenditures  for  the  con- 
stmction  of  the  wharf  at  the  new  city- 
dock  from  October  1  to  December  31, 
1892,  inclusive,  have  been  approved  and 
paid  from  the  appropriation  for  contin- 
gencies to  the  amount  of         .         .         .  $1,683  94 

Bills  deposited  with  the  city  treasurer 
for  collection  from  October  1  to  Decem- 
ber 31,  1892,  inclusive,  (for  lot  of  old 
lumber  from  various  bridges),  amounted 
to 39  25 

During  the  quarter  coupons  from  bills 
collected  (for  lot  of  old  lumber  from 
various  bridges) ,  have  been  returned  by 
the  city  treasurer  and  receipted  for, 
amounting  to 39  25 

ROBERT  E.  SMITH, 

Commissioner, 
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REPORT. 


Office  of  the  Department  of  Public  Works,  > 

Gtt  Hall,  Providencb,  R.  I.,  April  1,  1893.  > 

To  the  Honorable  the  Citt  Council  : 

In  compliance  with  the  requirements  of  Chapter  IV.  of  the 
ordinances,  the  Commissioner  of  Public  Works  respectfully 
presents  the  forty-first  quarterly  report  of  the  expenditures 
by  the  several  departments  under  his  direction  and  control, 
with  statements  of  work  ordered  and  the  condition  and  the 
cost  of  same  for  the  quarter  ending  March  31,  1893. 

WATER  WORKS. 

At  a  town  council  of  the  town  of  Cranston,  held  February 
27,  1893,  it  was  voted  to  exempt  from  taxation  the  leading 
water  mains  laid  in  Reservoir  avenue  in  said  town,  provided 
that  the  proposition  made  by  the  Commissioner  of  Public 
Works  to  said  town,  dated  January  4,  1893,  is  approved  by 
the  city  council  of  the  City  of  Providence.  By  resolution 
No.  114,  current  series,  the  above-mentioned  proposition 
was  approved  by  the  city  council.  Whereupon,  in  conformity 
with  Baid  proposition,  the  water  rates  for  the  town  of  Crans- 
ton were  established  upon  the  same  basis  as  are  charged  in 
the  City  of  Providence, 

January  2nd,  the  offer  of  H.  R.  Horton  to  furnish  teams 
recjuired  at  the  city  pipe  yard  for  the  season  of  1893,  for  the 
water  and  sewer  departments,  was  accepted. 
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January  10th,  the  offer  of  Coffin  Valve  Co.,  of  Neponsel 
Mass.,  to  furnish  and  deliver : 

20  4-lDch  water  gates, 

140  6-inch  water  gates, 

3  12-lnch  water  gates, 

2  16-inch  water  gates, 

was  accepted.     Amount,  $2,765.00. 

The  average  daily  consumption  of  water  during  the  li 
quarter  was  8,967,456  gallons. 

Water  pipes  were  laid  during  the  quarter  as  follows : 

6-IN'CH. 

In  Rhodes  and  Youlden  streets  and  Dexter  court 1,321.81  U 

or  .25+  miles. 

Statement  of  sizes  and  lengths  of  pipe  laid  since  the  cc 
mencement  of  the  work : 

86-lnch 10.084  00 

30-lnch 69.803  04 

24-lnch 43.418  92 

20-lnch 9,r.2r,  59 

Ifi-lnch 32,1«7  76 

12-lnch 76.7;i5  13 

10-lnch 14,rM2  26 

8-inch 211,:«6  32 

6-inch 902,102  15 

Total 1.360,0r.6  17 

or  257.588  +  miles. 

One  fire  hydrant  has  been  set  during  the  quarter,  in 
following  location : 

Rhodes  street,  south  side,  about  390  feet  east  of  Eddy  street. 

The  total  number  of  fire  hydrants  is  now  fourteen  hun< 
and  ninety-four :  fourteen  hundred  and  forty-five  flush 
forty-nine  post  hydrants. 

Work  had  not  commenced  laying  water  pipes,  March 
1893,  viz.  : 
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No.  of  reiolation.    Date  of  Approval. 

820.       Dec.     17,     1892,      Davis  Parky  from  end  of  main 

in  Regent  avenue. 

During  the  quarter  two  hundred  and  sixty-eight  water 
meters  were  set,  of  which  number  seven  were  to  replace 
other  meters.     The  use  of  three  meters  was  discontinued. 

The  following  water  meters  were  in  use  at  the  close  of  the 
quarter : 


KIND. 


Ball  &FitU,  piston 
Ball  &Fitt8,  rotary 

Crown 

Fales,  Jenks  &  Sons 

Neptune 

Tbomson 

Worthlngton.... 


SIZE. 


{-in. 


8,066 

5,190 

28 

889 

9 


9,182 


J-ln. 


604 

658 

1 

125 
1 


1,389 


1-ln. 


146 

22 

176 

1 

26 


870 


li-ln. 


85 
21 
75 


28 


159 


2-in. 


5 

3 

22 


85 


8-in. 


5 
10 


18 


Total 


4-in. 


18 


3,856 
53 

6,189 

2 

28 

1,076 
12 


11,166 


Eighty-eight  plumbers'  licenses  were  issued  during  the 
quarter,   all  of  which  expire  December  31,  1893. 

Nine  hundred  and  ninety-nine  permits  to  do  plumbing 
work  were  issued  during  the  quarter. 

Seventy-one  applications  for  water  were  made  during  the 
quarter,  making  the  total  number  March  31,  1893,  eighteen 
thousand  five  hundred  and  sixty-three. 

The  number  of  new  service  stops  opened  during  the  quarter 
was  one  hundred. 
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The  total  number  of  service  stops  opened  to  March  31, 
1893,  inclusive,  was  seventeen  thousand  eight  hundred  tnd 
thirty-four.  The  number  in  actual  use  ^larch  31,  1893,  wu 
sixteen  thousand  six  hundred  and  sixty-one. 

The  amount  of  bills  approved  on  account  of  water  worb 
from  January  1  to  March  31,  1893,  inclusive,  was: 

For  construction  and  extension,  .  .  $10,85il  32 

Classified  as  follows : 

Stop  valves 82  Jd2  «1 

Service  pipes 1.011  00 

Special  caHtin^B •  •  •  • 1,540  98 

Taps  and  stops 1.104  23 

Cast  iron  water  pipe 852  04 

Laying  water  pipe 586  35 

Horses,  wagons,  harnesses,  etc 4.^3  79 

Laying  service  pipe 874  88 

Tools 325  78 

Kxperimental  tests  of  water  filtration 319  05 

Wharf  salaries 193  50 

Barn  expenses 174  70 

Labor  on  and  carting  pipe 137  94 

Fire  hydrants,  boxes  and  covers 5  82 

aiO,8W  91 

For  maintenance,  $20,l<38  1-* 

Classified  as  follows  : 

Pkttaconskt  Pumping  Station. 

Coal  and  wood #2,671  32 

Firemen 784  55 

Sundries 650  46 

Engineers 513  50 

Lights 434  85 

Superintendence 299  00 

Corliss  pumpins:  engine  and  iiouse 138  94 

Labor  on  fuel ....     84  00 

Oil,  waste  and  packing 68  13 

Barn  expenses 31  23 

Real  estate 12  00 

Amonnt  carried  forward 95,687  97 
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Amount  brought  forward ^5,687  97 

Care  of  grounds 2  40 

Worthington  pumping  engine 1  59 

Cornish  engine  house 75 

$5,692  71 

SOCKANOSSBT  RESERVOIR. 

Watchman $136  50 

Sundries 19  00 

166  60 

Hope  Pumping  Station. 

Engineers $576  25 

Firemen 420  90 

Lights 110  50 

Oil,  waste  and  packing 47  37 

Sundries 38  01 

Hope  pumping  engine,  No.  2 3  06 

1,196  09 

Hope  Reservoir. 

Watchman $204  76 

Sundries 25 

205  00 

Fruit  Hill  Reservoir. 

Watchman $182  00 

Sundries 9  74 

191  74 

Pipe  Line  and  Service  Stops. 

Repairs $1,406  98 

Superintendence— salaries 692  50 

2,099  48 

Meter  Department. 

Water  meters $4,769  19 

Setting  and  repairing  meters 1,686  40 

6,466  69 

Miscellaneous. 

Cl^rki'  and  inspectors'  salarleB $2,303  29 

Thawing  services,  etc * 1,685  72 

Prevention  of  deftlement  of  the  Pawtuxet 436  04 

Horses,  wagond.  harneaaes,  etc 184  03 

Barn  expenses - 186  64 

Analyses  of  water 106  26 

Amounts  carried  forward $4,760  87    $16,996  1 1 
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Amoants  brought  forward $4,750  87    tl6^  11 

Sundries 51  50 

Pipe  yard— office  expenses 40  50 

Public  drinking  fountains  and  troughs 16 

4,84S  OS 

$20iS8L4 

The  amount  of  expenditures  from  Janu- 
ary 1  to  March  31,  1893,  inchisive,  was      .  $31,696  46 

The  total  expenditures  to  March  31, 1893, 
inclusive,  were $7,622,243  4-C3 

The  net  expenditure  for  construction  and  extension  from 
January  1  to  March  31,  1893,  inclusive,  was $10,J87    XO 

The  net  expenditure  for  construction  and  extension  to 
March  31,  1893,  inclusive,  was $5,848,942     34 

The  net  expenditure  for  maintenance  from  January  1  to 
March  31,  1893,  Inclusive,  was $18,14L     IS 

The  net  expenditure  for  maintenance  to  March  31,  1893, 
inclusive,  was $1,112,S1T    IT 

Bills  deposited  with  the  city  treasurer  for 
collection  from  January  1  to  March  31, 
1893,  inclusive,  amounted  to         .  .  .    $297,530     '^^ 

As  follows : 

Water 8289,428  02 

W^ater  meters 5.882  75 

Setting  and  repairing  meters 1,474  95 

Rent  of  real  estate 222  52 

Penalties 182  00 

Permanently  closinjr  service  stops 50  00 

Examination  and  repairs  of  pipe  line 22  75 

Labor  and  materials — layinjj  service  pli>es,  etc..  254  6(5 

Manure  from  pii)e  yard  barn 12  OO 

$297,5,10  55 

During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to         .         .         $291,268  I^ 


Digitized  by 


Google 


REPORT  OF  THE  DEPARTMENT  OF  PUBLIC  WORKS. 


As  follows : 

Water $282,813  93 

Water  meters 5,906  75 

Setting  and  repairing  meters 1,428  85 

Rent  of  real  estate 260  18 

Penalties 186  00 

Examination  and  repairs  of  pipe  line 61  18 

Permanently  closing  service  stops 50  00 

L4ibor  and  materials — laying  service  pipes,  etc..  552  47 

Manure  from  pipe  yard  barn •     12  00 

Repairing  concrete  over  water  connections....  6  75 

$291,268  11 

SEWERS. 

During  the  quarter  ending  March  31,  1893,  two  hundred 
and  eleven  permits  were  issued  to  drain  layers :  one  hun- 
dred and  nineteen  for  new  work  and  ninety-two  for  exten- 
sion and  repairs  of  drains. 

Forty-eight  drain  layers'  licenses  were  issued  during  the 
quarter,  all  of  which  expire  December  31,  1893. 

March  21st,  the  offer  of  Long  Island  Brick  Co.  to  furnish 
and  deliver  one  million  sewer  brick  for  lateral  sewers,  was 
accepted. 

March  21st,  the  offer  of  Manchester  and  Hudson  to  fur- 
nish and  deliver  one  million  sewer  brick  for  lateral  sewers, 
was  accepted. 

During  the  quarter  assessments  for  the  cost  of  construct- 
ing sewers  were  certified  to  the  city  treasurer,  as  follows : 

Irving  and  Bntler  avenues $1,698  44 

Butler  avenue,  east  side 1,446  16 

Benefit  street 1,675  09 

Oxford  street 638  00 

Oakland  street  and  Potter*s  avenue 2,562  29 

Burnett  street 3,060  98 

Melrose  street 5,032  29 

Hawney  street 2,868  54 

Bedwing  street 677  92 

Amount  carried  forward $19,459  71 
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Amount  hroujjfht  forward $19,459  71 

Garter  street 417  St 

Atweirs  avenue 4,111  M 

Branch  ave.,  No.  Main  st.,  Livingston  ave.  and  Whelden  st.  2,886  It 

Salem  street 1,718  74 

Potter*8  avenue l,ejl  lo 

Steere  avenue 7SS  01 

Blackstone  street f  .353  tf 

High,  Norfolk,  Oak  and  Troy  streets 7,635  SI 

High  street 339  70 

High  street 719  17 

Providence  street 639  SO 

Tanner  street  M34  M 

Somerset  street 617  9S 

Plain  street l.im  53 

Harrison  street 1,380  18 

Public  street 1,538  9! 

Glcnliam,  Taylor  and  Public  streets 8,861  81 

Public  street 997  »ft 

Princeton  avenue  and  Broad  street J,8S8  St 

Moore  and  Broad  streets 1,463  15 

Mawney  and  Updike  streets 4,926  46 

Eagle  and  Valley  streets 2,300  SS 

Delaine  and  Valley  streets 8,109  40 

Harold  street 6.722  08 

Regent  and  Academy  avenues,  and  1  )ovcr  street 9,790  21 

Total $89,185  97 

February  I4th,  contmcta  for  the  construction  of  the  fnt 
lowing  Heavers  for  tlie  improved  sewerage  dystetn,  wlncb 
were  subi?cqiiently  executed,  were  awards  a«  fnUnvi 
namely : 

{The  «(iiounts  g^vtn  beloir  are  what  uf«  «iaii^B  will  l»«  fi^bi  Clit 

Uhur;  %nd  do  ddI  Include  t^(>«l  of  LD!ii»eft,1on  And  mail*' 

To  Evp»—^  ^ 

Kih  iii  r«»oliillon,    Dmie  of  •pproj 

65.1.     Oct.      8,      l**'' 


654.     O 
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11 


$42,828  76 


To  James  .F.  Ne^a-man. 

No.  of  moIutloD.    Date  of  approval. 

652.  Oct.      8,      1892,     Gaspee  and    Cove 

streetii^    .... 

To  Fredekick  E.  Shaw. 

653.  Oct.      8,      1892,     Dornime      street, 

from  Core  to  Dyer,        57,515  75 

February  24th,  contracts  for  the  construction  of  the*  fol- 
lowing sewers,  which  were  sii])se(iuently  executed,  were 
awarded  as  follows,  namely  : 

To  George  K.  Newman. 

Ko.  of  resolution.    Date  of  approval. 

754.     Nov.     18.     18S*2,     Potter's       arenve, 

frfnti  Broad  street 
to  Pruirk  a  venae  ^ 
4,  1M*3,  Dean  and  Cedar 
fit  refits 


70. 
72. 


Feb. 


^/a  rlhoro  lujh    a  *:-^^ 
7///^,    and     To f tiff. 

(•i  J e  i>  I'V  /*'     f  /  € 

fmm    //-.  ''-.'■     :i 
Broad,         .      . 
^ ^  \V0^h tid    o '  tfi* ijt , 

J  hi  niMdt    fj'.^/ft^. 


%6n,      Whipple    «ewf. 


^ 


f  1.^05-  :: 


^  f.Vi' 


.^^^  /* 


\  •/ 


4  Amg 
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To  EVERSON  &  LiDDLE. 

No.  of  resolution.    Date  of  approval. 

786.      Dec.      3,     1892,     Tefft  street,   from 

AtwelVs  avenue  to 
West       Eocchange 
street,     ....  $735  { 

73.  Feb.       4,     1893,     Oak    street,  from 

Messer  to  Norfolk,         1,016  5 

74.  <<         <'         ''  Eddy    street     and 

Pavilion     avenue,  3,175  i 

76.         ««         ''         <<         Robin    street.   Re- 

gent  avenue  and 
Cornell  street,       .  1,538 ' 

To  Franklin  A.  Snow. 

785.     Dec.       3,     1892,     Mathewson    street, 

from  Washington 
to  Fountain,    .       .  432 

To  George  B.  White. 

764.     Nov.     18,      1892,     Douglass       street, 

from  Gano  to  But- 
ler  arenue,   .     .      .  1,860 

69.       Feb.       4,     1893,     Augell    street   and 

Buthr  avenue,       .  2,792 

During  the  quarter,  the  construction  of  the  following  j* 
ers  was  completed,  namely  : 

No.  of  resolution .    Date  of  approval.  Date  of  complc 

276.      May     10,     1^2,  Delaine  and  Valle;/ 

streets,     ....  Jan.  7,  18 

399.      July       1,         *'     High,  Xorfolk,  Oak 

and     Troy   streets,  Feb.  4,  18 

450.  August      2,  "      Attf-elPs        avenue, 

fro m  s umm it  west 
of  Covell  street  to 
to  Putnam,  .  Jan.  5,  18 
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No.  of  re«olutloii.    Date  of  approval.  Date  of  completion. 

563.     Sept.     16,    1892,    Plain   street^  from 

Public    to  Bishop,  Mar. 24, 1893. 

628.      Oct.       6,         **      Lexington    avenue, 

from  Melrose  street 
to  Hamilton,      .     .  Jan.  3,  1893. 

644.  Oct.      8,         "      Canal  street,  from 

Steeple  to    Market 

Square,      .      .      .  Jan.28, 1893. 
728.       Nov.    17,         *'      Steere  avenue,  from 

from  Amherst  street 

to   Manton  avenue,  Jan.  6,  1893. 
755.       Nov.    18,         *'      Public  street,  from 

Ocean  to  Plain,      .  Mar.24,1893. 

At  the  close  of  the  quarter,  work  upon  the  following  sew- 
ers of  the  improved  sewerage  system  was  in  progress, 
namely : 

No .  of  resolution .    Date  of  a  pproval . 

654.  Oct.      8,      1892,    Promenade  street,  from  Rathbone 

to  Gaspee. 

655.  «*         **         ««  Valley     street,   from     Eagle    to 

liathbone. 

Work  upon  the  following  lateral  sewers  was  in  progress 
at  the  close  of  the  quarter,  namely  : 

No.  of  resolatloD.    Date  of  approval 

265.      May     9,     1892,    Manton  avenue,  from  near  Florence 

street  to  Woonasquatucket  river. 

363.      July    1,         **        Candace,    Winsor,   Orms,    Valley 

and  Smith  streets. 

455.      Aug.  2,         •'        Hannah  street,  from  Am^terdain 

to  Amherst. 

645.  Oct.    8,         **        Elmwood  avenue,  from  Lexington 

to  railroad  bridge. 

646 .  •  *      *  *         "        La  va  ugh  n  street,  from  AtwelVs  a  ve- 

nue to  Amherst  street. 
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No.  of  resolution.    Date  of  approval. 

684.    Oct.     25,     1892,    Audrey  street^  from  Bawdoin  to 

Delaifie. 
689 .         • '      • '         * '         Lexington  avenue^  from  near  Md'^ 

roi<e  street  to  Ehnwootl  avenue. 

69.  Feb.      4,     1893,     Angell  street  atid  Butler  avenue. 

74.  '*         *'         *'       Eddy  street  and  Pavilion  avenue. 

Work  upon  the  following  sowers,  completing  the  work 
ordered  by  the  city  council,  h:ul  not  commenced  March  31, 
1893,  namely : 

No.  of  reeolution.    Date  of  approval. 

562.     Sept.    16,    1892,     Chalkstone  avenue^  from  Dowjh* 

to  Cundace  street. 
651.     Oct.      8,  "         Winslow    street^  from    Broad  to 

Weyhosset. 
'*        Gaspeeand  Cove  streets. 
*'        Dorrance     street^     from    Covf  A» 

Dyer. 
"         Whipple  street^  from  Douylas  are- 

ntteto  end  of  present  setrer. 
**        P(tfters  ficemie^  from  Broad  afr^f^ 
to  Prairie,  avenue. 
7r»4.        *'  '*  '*        fJouf/lass  street^ from  Gano  to  Bug- 

ler (/venue. 
785.      Doc.     3,  **        Mathewson  street^ from   Washiwh 

ton  to  Fountain. 
7^r>.        *'  **  **         'Ppffl  street^  from    AttrelPs  uv^nce 

to  West  Exchanffe  street. 

70.  FH).     4,      1893,     Thfin  and  Cedar  streets, 

71.  **       **  **  Gffito,    East     Geort/e    and   Amy 

fifrf'f'fs, 

72.  *'       **  '*  ^^(lr1h^^r^n^l|havenue/^aylor^Ghll' 

ham  and  Moore  streets. 

73.  * '       '  *  *  *  O'lk  street^  fro)n  Messer  to  Norfolk. 

75.  **       **  ''  Porthind  street^  from  Hay  ward  to 

Brond, 


652. 

«( 

(( 

653. 

«i 

(« 

729. 

Nov. 

17, 

754. 

i  k 

1«, 
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No.  of  resolution.    Date  of  approval. 

76.  Feb.     4,      1893,    Regent  avenue  and  Cornell  street, 

77.  «*       ««         •*  Wayland    avenue^   from   Angell 

street  to  Humboldt  avenue, 
138.    Mar.     21,       '*        Norfolk  and  Station  streets ^  Hunt- 
ington    avenue^     Chambers    and 
jBurrington  streets. 

The  amount  of  bills  approved  bn  account  of  sewers  from 

January  1,  to  March  31,  1893,  inclusive,  was  : 

For  Construction. 

Regular  appropriation $20,637  06 

Improved  sewerage  appropriation 34,747  32 

$64,384  38 

Charged  as  follows : 

Materials $9,241  90 

Contract  reservations 5,416  00 

Salaries  of  assistant  engineers  2,603  25 

Clerics*  salaries 1,116  10 

Rent  of  wharf  and  pipe  yard 750  00 

Sundries — improved  sewerage  system 655  72 

Sundries 382  97 

Testing  cement 275  90 

Additional  catch-basins '. . .  58  29 

Tools 1  69 

Sewer  in  Angell  street  and  Butler  avenue 703  59 

Sewer  in  Atwell's  avenue,  from  summit  west  of 

Covell  street  to  Patnam 20  02 

Sewer  in  Audrey  street,  from  Bowdolu  to  Delaine  33  95 
Sewer  in  Blackstone  street,  from  Prairie  avenue 

to  Plain  street 20  26 

Sewer  In  Candace,  Winsor  and  Orms  streets,  etc.  1  76 
Sewer  in  Cyi)re88  street,  from  a  point  236  feet 

east  of  Ivy  to  Camp 10  50 

Sewer  In  Eddy  street  and  Pavilion  avenue 1,107  59 

Sewer  in  Elm  wood  avenue,  from  Lexington  to  rail- 
road bridge  south  of  Roger  WUllams  avenue.  3,626  06 

Sewer  In  Gano,  East  George  and  Amy  streets 4  30 

Sewer  in  Hannah  street,  from  Amsterdam  to  Am- 
herst    288  84 

Sewer  in  High,  Norfolk,  Oak  and  Troy  streets. ...  9,249  33 

Amount  carried  forward $35,566  01 
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Amount  broiiy:ht  forward 8;{5,.')6C  01 

Sewer  in  Lavau&:lin  street,  from  At  well's  avenue  to 

Amherst  street 60  67 

Sewer  in  I^xington  avenue,  from  Melrose   street 

to  Hamilton 57M  65 

Sewer  in   Manton   avenue,   from    near   Florence 

street  to  Woonasquatucket  river 1 .661  71 

Sewer  in  Plain  street,  from  Public  to  Bishop 302  09 

Sewer  in  Public  st-reet,  from  Ocean  to  Plain 393  92 

Sewer  In  Steere  avenue,  from  Amherst  street  to 

Manton  avenue 22  31 

Sewer  in   Canal   stn^*t,  from    Steeple  to  Market 

S({uare 508  88 

Sewer  in  Delaine  and  Valley  streets 12.433  79 

Sewer  in  Promenade  street,  from  liathbone  to  Gas- 
pee 7.449  66 

Sewer  in  Valley  and  Ka^le  streets 38  56 

Sewer  in  Valley  street,  from  Ea^leto  liathbone...  3,254  23 
Sewer   from   Valley   street   to   Woonasquatucket 

river 120  39 

(trading  Ernest  street,  from  Eddy  to  Allen's  avenue  1,993  51 


8r.4,:Js4  38 


For  maintenance, 


$6,741  19 


Charged  as  follows  : 

( 'U>anin|i:  i)asins  and  sewers 

Kcpairin;;  l)asins  and  sewers 

Cleaning  and  repairiiij:  old  drains 

Tools 

Insi>e<'ti()n  of  ('(nmeetions 

Salary — superintendent 

Hani  <'Xi)enses 

Ildrses.  wajLTons,  harnesses,  ete.. 

Sundries 

Fillini;  cisterns,  etc 

Cleaning  private  connections 


'I'lie  ;<fr  expenditure  for  construction  of  sewers 
to  Marrh  31.  IMKJ,  inclusive,  was 

Tlie  net  expenditure  for  maintenance  of  sewers 
to  March  31.  1893,  inclusive,  was 
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Bills  deposited  with  the  city  treasurer 
for  coUection,  from  January  1  to  March 
31,  1893,  inclusive,  amounted  to         .  $1,843  24 

As  foUows : 

Cleaning  private  connections $    102  00 

Filling  cisterns,  etc 86  70 

Pomping  ont  sewer 16  25 

Old  manhole,  frame  and  cover 2  29 

Excavating  rock  on  Cypress  street,  for  Rhode  Is- 
land Institution  for  the  Deaf 1,000  00 

One  Carson  engine  and  boiler 650  00 

Laying  drain  to  curbstone 81  42 

Sewer  materials 8  58 

Testing  cement 1  00 

ei,848  24 

Daring  the  quarter,  coupons  from  bills 
collected  have  been  returned  by  the  city 
treasurer  and  receipted  for,  amounting  to  $1,351  71 

As  foUows : 

Cleaning  private  connections $     90  75 

Filling  cisterns,  etc 84  70 

Pomping  out  sewer 16  25 

Old  manhole,  frame  and  cover 2  29 

Excavating  rock  on  Cypress  street,  for  Rhode  Is- 
land Institution  for  the  Deaf 1,000  00 

Sewer  materials 175  16 

Repairing  concrete  over  sewer  connections 19  50 

Laying  drain  to  curbstone 12  06 

Testing  cement , 1  00 

•1,851  71 

HIGHWAYS. 

Four  permits  to  open  streets  were  issued  during  the 
quarter. 

February  11th,  the  offer  of  Beaton  Bros,  to  furnish 
and  deliver  five  thousand  square  yards  of  granite  paving 
blocks  was  accepted. 
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March  13th,  the  offer  of  O.  F.  Gibson,  of  Oneco,  Conn., 
to  furnish  and  deliver  paving  blocks  was  accepted. 

Statements  have  been  prepared  of  the  cost  of  carbstows 
set,  ascertained  by  the  commissioner  and  certified  to  the 
board  of   aldermen  for  approval,  as  follows : 

Ambrose  street,  from  Chalkstone  avenue  to  Web- 
ster street 8    250  21 

America  street,  from  Asia  to  Earope 124  98 

Baker  street,  from  Brotid  to  Eddy 1,519  63 

Belmont  avenue,  from  Claremont  to  Academy....  1,706  87 

Bawdoin  street,  from  Appleton  to  Kossath 974  04 

Bucklin  street,  from  Uawthome  to  Carter 353  16 

Cambridge  street,  from  Academy  a  venae  to  Sears.  887  51 
Carleton  street,  from  Yale  avenae  to   Beaafort 

street 1.623  85 

Chalkstone    avenue,    from     Moont     Pleasant    to 

Academy 1,926  19 

Charles   street,   from  Branch    avenue    to    Ledge 

street 1,419  52 

Claremont  avenue,  from  Roanoke  street  to  Chalk- 
stone  avenue »;9S  08 

Dart  street,  from  McKenna  to  We?jl  River 54^  61 

Durfee  street,  from  Hammond  to  Dexter 605  20 

Earl  street,  from  Greenwich  to  line  of  the  N.  Y.  P. 

audB.R.  R 630  20 

Harriet   street,  from    Potter's  avenue    to    Sayles 

street 76i>  59 

H'jat  street,  from  Kossuth  to  Mauton  avenue 55?*  55 

Ivt^s  street,  from  Power  to  Pitman 1.255  15 

Langdon  street,  from  Branch  avenue  to  Sherman 

street 823  47 

Lexiitf/ton  arenne,  from  Melrose  street  to  Hamilton  734  31 

Linxvofxl  acftiH^,  from  Cranst^m  street  to  Dexter..  2,484  76 
MantoH  nrtnne.  from   Erastus  street   to  Atwell's 

avenue 1,444  51 

Pope  strtet,  from  Mantun  avenue  to  Amherst  street  691  32 
Qua'fe  street,  fmiu  Charles  to   lirsi  auirle  in   said 

C^naile  street 323  38 

Rt'jnit  arettu*-,  from  Academy  to  Harold  street...  1,815  88 

W'lVf.rbj  $tr^if.  from  Cranston  to  Dexter 2,311  48 

Amount  carried  forward 826,534  45 
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Amount  brought  forward $26,534  45 

9raneh  avenue,  from  Langdon  street  to  Douglas 

avenue  and  from  end  of  curb  to  Langdon 

street 5,906  01 

Tolder  etreet,  from  Potter's  avenae  to  land  of  K.Y. 

P.  and  B.  R.  R.  Co 1,026  92 

7<mffdon  street,  from  Halsej  to  Jenckes 581  83 

Oexter  avenue,  from  Broad  street  to  Lockwood.  • .  515  26 

¥ller^  street,  from  Willow  to  Chapin  ayenne 941  52 

Harris  avenue,  from  Broadway  to  Atwell's  ayenne  4,154  30 
Eemloek  street,  from  Valley  to  Woonasqnatncket 

river 1,020  95 

hrving  avenue,  from  Butler  to  Grotto 626  69 

Irving  avenue,  from  Arlington  to  Taber 630  56 

Mtnoney  street,  from  Bncklin  to  Dexter 1,019  99 

Steere  avenue,  from  Manton  to  Amherst  street. . .  523  53 

Total $43,481  51 

Daring  the  quarter  the  following  work  was  completed : 
To  BE  Brouoht  to  6r4D£. 

No.  of  resolution.    Date  of  approyal. 

797.      Dec.     22,    1891,    JEmest  street,  from  Eddy  to  AU 

lerCs  avenue. 
The  following  work   was   in   progress   March   31,  1893, 
viz. : 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Date  of  order. 

Sept.    15,    1892,    Pope  street,  from  Manton  aventte  to  Am^ 

herst  «/ree/ .-—curbing    set    and  gutters 

paved. 
•*       **         **       Lexington  avenue,  from  Melrose  street  to 

Hamilton :  —  curbing    set    and    gutters 

paved. 
Oct.     20,         '*       Langdon  street,  from  Branch  avenu£  to 

Sherman  street: — to  be  rolled. 
**       "         '*       Maicney  street,  from  Bucklin  to  Dexter: 

— to  be  rolled  and  gutters  concreted. 
'*       **         *'       Steere  avenue,  from  Manton  to  Amherst 

«<rcc^;— curbing  set  and  gutters  paved. 
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To  Take  Possession,  Remove  Obstructions  and  Grade. 

Date  of  order. 

June   2,    1892,     Bucklin  street^  from  Dabott  to    Cromwell: 
— in  process. 

To  Grade  and  Put  in  Good  Condition. 

No.  of  reflolatlon.   Date  of  approval. 

590.     Sept.     20,    1892,   Butler  averme^  from  its  southerly 

terminics  to  North  street: — in  pro- 
cess. 

The  following  work,  ordered  by  the  board  of  aldermen 
and  city  council,  had  not  commenced  March  31,  1893,  viz. : 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Date  of  order. 

Oct.  20,     1892,      WJiipple  street^from  Admiral  to  Douglas 
avenue. 
*•     **         **         Douglass  street y  from  Ives  to  Butler  ave- 
nue. 
Nov.  17,        •*         Robin  street y  from  Regent  avenue  to  All^ 
ston  street. 
*•    23,        **         Cornell  street^from  Regent  avenue  to  VaU 

ley  street. 
**     **         *'         Regent  avenue^  from  River  to    CameO 
street. 
Dec.  15,        •*         Arlington  avenue^  east  side^from  AngeU 

street  to  Irving  avenue. 
Feb.  16,     1893,     Ashmont  streetyfrom  Ocean  to  Eddy. 

«*         Gardner  streetyfrom  Camp  to  Knawles. 
**         Knowles  street y  from  Pleasant  to  Cypress. 
Mar.  16,        **         Blackstone  street y  from  Prairie  avenue  to 
Plain  street. 
*  *     •  *         « *         Butler  avenuey  from  Elton  street  to  North . 
**     "         *«         Delaine    street y    from    Woonasquatucket 
river  to  VaUey  street. 
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Dftte  of  order. 

Mar.  16,    1898,     Kossuth  street^  from  Hyat  to  Pope. 

••         Princeton  aventie^  from  Gfreenwieh  street 

to  Bucklin. 
•*         8alem  street  ^  from    Potter's    avenue  to 

Waldo  street. 
•*         Wood  street^  from  Messer  to  Ellery. 
«*         Julian  street^  from  Amherst  to  AtweJVs 

avenue. 
**         Livingston  avenue^    from  North    Main 

street  to  Printery. 
«*         Allston  street  y  from  River  avenue  to  Cor^ 

nell  street. 

To  BE  Paved  with  Granite  Blocks. 

Vo.  of  rMolntton.    Datt  of  approyal. 

551.     Sept.    16,     1892,   Broad    street^  from   Chestnut  to 

Pearl. 
555.         ••      •*         •<         Pike  street,  from  Brook  to  South 

Main. 
611.         *•    22,       **         High  street,  from  Barton  to  Oln^' 

ville  square. 
642.     Oct.  "8,        <*         Tockwotton  street,   from  East  to 

South  Main. 

671.  **    22,        <*        Manton avenue,  from  Chajfee street 

to  Florence. 

672.  **      *«         <*         Point  street,  from  Chestnut  to  near 

Beacon  avenue. 
724.     Nov.     17,     **         Charlesstreet,from  Randall  square 

to  n^ar  Ashburton  street. 

To  BB  Paved  with  Bricks. 

610.     Sept.    22,     1892,   Eagle  street,  from  Harris  avenue 

to  Kinsley. 

To  Remove  Obstructions  and  Reset  Curbstones. 

Dtliolofdir. 

Oct.     20,     1892,   Knight  street,  from  High  to  Broadway. 
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To  Take  Possession  and  Put  in  Safe  Condition. 

Date  of  order. 

Nov.  17,  1892,  Aleppo  street^  from  Manton  avenue  to 
property  of  the  Riverside  MUls. 

To  Take  Possession. 

Dec.     15,    1892,   Julian  street^  from  Amherst  to   AtwelTs 
avenue. 
**       *•         **       Kossuth  streety  from  Hyat  to  Pope. 
Mar.     2,     1893,    Henderson  street ^  from  Allen's  avenue  to 
its  easterly  termination. 

To  Reset  Curb  and  Repave  Gutters. 

Date  of  order. 

Dec.  15,  1892,  Valley  street^  west  side^  from  driveway 
near  Grove  street  to  opening  in  curb  about 
250  feet  south  of  Delaine  street. 

To  Build  and  Curb. 

Ko.  of  reeolutiOD.    Date  of  approval. 

725.     Nov.      17,    1892,  Elmwood  avenue^from  Lexington 

to  the  railroad  bridge. 

780.  Dec.  3,  **  Gaspee  street,  from  Cove  to  Prom- 
enade. 

To  Concrete  Sidewalks. 

855.  Dec.     30,    1892,    Pitman   street,    north  side,   from 

Governor  to  Ives. 

856.  **         **         **     JEast,  Tockwotton  and  Wickenden 

streets      surrounding     Tocktcotton 
Park. 

To  Put  in  Good  Condition. 

Date  Of  order. 

Jan.  2,  1893,  Elmwood  avenue,  from  old  city  line  to 
new  city  line. 
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970,626  53 


Bills  approved  on  account  of  highways  from 
Janoary  1  to  March  31,  1893,  inclusive, 
amounted  to : 

Regular  appropriation $88,357  29 

Special  appropriation 32,169  24 

Classified  as  follows : 

RemoTlng  snow  and  ice $15,250  52 

Screening  gravel 8,774  05 

Barn  expenses 2,536  49 

Cleaning  streets 1,686  90 

Blacksmith  and  wheelwright  shop 1,541  17 

Horses,  wagons,  harnesses,  etc 1 ,620  00 

Tools,  implements,  etc 1,286  38 

Labor  on  materials 1,122  81 

Steam  rollers— repairs  and  supplies 1,076  82 

Salaries— snperintendent  and  clerks 74 1  00 

Repairs  on  stone  crnshers 740  46 

Cmshed  stone — material  and  labor 629  41 

Repairs  on  onpaved  streets 618  38 

Watchman  at  city  yard 189  00 

Sundries 120  49 

Repairs  on  paved  streets 104  53 

Fencing  streets — material  and  labor 100  00 

Office  expenses,  city  yard 35  46 


$38,072  86 


New  Work — ^Building  and  Rebuilding 

Streets,  Etc. 

Sidewalks  Cubbed  and  Guttebs  Paved. 

Blaekstone  ttreet,  from  Prairie  avenue  to  Plain 

street 91,121  42 

Mawney  street^  from  Bncklin  to  Dexter 34  40 

Whipple  street  f  from  Admiral  to  Douglas  avenue  414  73 

Pave  wrrH  GBAirrrE  Blocks. 

Broad  street,  from  Chestnut  to  Pearl $2,223  47 

Charles  street,  from  Randall  square  to  near  Ash- 
burton  street. • 368  29 

Tockwotton  street,  from  East  to  South  Main ....  6,641  62 

Amount  carried  forward 


1,670  66 


9,223  28 
$48,866  69 
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AmoQDt  brought  forward 948«MC  0 

Pave  wtth  Granite  Blocks  and  Macadamizb. 

Charles,  Admiral  and  Oriental  streets S,4II  $t 

To  BE  Built. 

Kinsley  avenue,  from  Gaspee  street  to  Hemlock  4,745  7S 

To  Build  and  Curb. 

Elmvoood  avenue,  from  Lexington  to  the  railroad 

bridge S,7M  0» 

To  BE  Brought  to  Grade. 

Butler  avenue,  from  its  southerly  terminus  to 

Northstreet #8,862  16 

Eichardson  street,  from  Prairie  avenue  to  Plain 

street 605  88 

9.4ft:  41 

Take  Possession,  Remove  Obstructions  and  Grade. 

Budclin  street,  from  Daboll  to  Cromwell 860  01 


$70,5K  AS 


Bills  deposited  with  the  city  treasurer  for 
collection  from  January  1  to  March  31, 
1893,  inclusive,  amounted  to      .         .         .  $558  85 

As  follows : 

Labor  and  materials $396  85 

Street  sweepings 100  00 

Manure  from  barn 62  00 

$558  85 

During  the  quarter,  coupons  from  bills 
collected  have  been  returned  by  the  city 
treasurer  and  receipted  for,  amounting  to  $241  15 

As  follows : 

Street  STveepinjsrs 8100  00 

Labor  and  materials 79  15 

Manure  from  barn 62  00 

#241  15 
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SIDEWALKS  AND  CURBING. 

The  expenditures  on  account  of  sidewalks  and 
carbing  from  January  1  to  March  31,  1893, 
inclusive,  were  : 

For  granite  carbing 9^41  75 

Curbing  bills  deposited  with  the  city  treasurer 
for  collection,  from  January  1  to  March  31, 
1893,  inclusive,  amounted  to  .         .         .     $43,984  92 

Daringthe  quarter,  coupons  from  curbing  bills 
ooUected  have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to        .         .  $9,090  31 

CITY  ENGINEER. 

Bills  approved  on  account  of  city  engineer's 
department,  from  January  1  to  March  31,  1893, 
inclusive,  amounted  to         ...         .       $12,856  00 

Charged  as  follows : 

Salary — city  engineer $1,600  00 

Salaries  of  assistants 9,906  75 

Salaries  of  clerks 768  75 

Horse-car  tickets,  etc 241  00 

Instmments andrepairs 222  00 

Supplies— drawing  materials,  etc 208  69 

Sundries 12  46 

Meteorological  instmments  and  repairs 8  35 

Horse  hire,  bam  expenses,  etc 8  00 

.     312,856  00 

Bills  deposited  with  the  city  treasurer  for  col- 
lection, from  January  1  to  March  31,  1893, 
inclusive,  amounted  to  ...  $5  92 

As  f oUowB : 

Aluminum  tape  and  reel $5  60 

Blue  process  paper 82 

95  92 
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Daring  the  quarter,  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to         .         .  $5  92 

As  f  oUows : 

Alominam  tape  and  reel $5  60 

Blue  process  paper 32 


$5  92 

BRroGES. 

January  10th,  the  pro{)osal  of  John  T.  Tank  to  build  the 
abutment  walls  of  the  Acorn  street  bridge  was  accepted,  and 
a  contract  was  subsequently  executed.     Amount,  $3170.00. 

January  1 7th,the  proposal  of  Joseph  Ross,of  Ipswich,Mass. , 
to  build  the  piers  of  the  Francis  street  bridge  was  accepted, 
and  a  contract  was  subsequently  executed.  Amount, 
$21,618.10. 

March  21st,  the  proposal  of  Smithfield  Granite  Co.to  furnish 
stone  for  Washington  bridge  over  the  Providence  river  was 
accepted,  and  a  contract  was  subsequently  executed. 

February  1st,  a  notice  was  issued  and  was  subsequently 
delivered  to  Kenneth  McKay,  notifying  him  that  the  city 
would  take  possession  of  the  work  of  building  the  abutment 
walls  and  piers  for  the  Washington  bridge  near  Exchange 
place,  and  would  proceed  to  complete  the  work  at  his 
expense. 

The  following  work  was  in  progress  at  the  end  of  the 
quarter,  viz. : 

No.  of  resolution.    Date  of  approval . 

466.     Aug.     2,     1892,     Washington    bridge  over   Provi-- 

dence  river: — ^to  build  bridge  and 
abutment  walls. 

641.    Oct.     8,         **        City  Dock: — to  purchase  materials 

and  build. 
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The  following  work  had  not  commenced  March  31,  1893, 
viz.  : 

No.  of  reeolutioxu    Date  of  approval. 

830.  Dec.     20,     1892,  Francis  street  bridge  over  Woon- 

asquatucket  river. 

831.  *'         **         **        Oak  street  foot-bridge  over  railroad 

tracks. 
^       832.       "         »*         *«       Acorn  street  bridge  over    Woon- 

\  asquatucket  river. 

> 

,  Bills  approved  on  account  of  bridges 

from  January  1  to   March   31,    1893, 

iuclugive,  amounted  to          .         .        .  $17,757  90 

Charged  as  follows : 

Atwcll's  avenue  bridge •    185 

^rncxpenses 64  94 

branch  avenue  bridge 3  07 

Branch  avenue  culvert  91 

^tUIdisg  at  city  yard 12  00 

Cemetery  street  bridge 92 

r^^fal  or  Red  bridge 17  87 

^^rt^  street  bridge 4  67 

P^^lne  street  bridge 91 

r*«l^  streetbridge 2  43 

r^I>^e  street  bridge 91 

^»*^^a  bridge 92 

^^^'^Vlns  street  bridge 92 

2^**^lock  street  bridge 1  60 

^^s«8,  wagons,  harnesses,  etc 28  48 

^^*^^lDer,  hardware,  etc 687  94 

^*^^  Lane  bridge 1  85 

^^"^  streetbridge 92 

^^^c^t  street  bridge 347  41 

^^^^^H)ad  Crossing  street  bridge 2  00 

^^*^cJaU  street  bridge 2  26 

^^t  of  keeper's  house,  Washington  bridge 30  00 

^^ries— Central  or  Red  bridge 420  00 

^^Uirlefr-Point  street  bridge 921  00 

^^laries— Washington  bridge 466  26 

Amount  carried  forward $3,011  88 
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i.iDxiiiL3  ^srooght  forward ^.011  88 

^;j:   tr.TtftJL  iT^e^DC  bridge 93 

-sx*-Htf^  szTfirt  bridge 3  74 

^,57,^-,^^ 81  n 

"Wr  ♦riarfr— Manton  avenne 3  18 

ir^.^jw 209  86 

'  a^ltc' *5r««t  bridge-^iorth  span 1  B$ 

'«•»-:«  isreet  bridge 91 

T  iLn>l;:^>ck  bridge 94 

VfiNL-rnon  bridge  near  India  Point 322  25 

^  ftj^Tjc^ton  bridge  over  Providence  river — to 

r<^Qild 14,119  31 

li«t$4  River  street  bridge 93 

▼^elv^n  street  bridge 94 

$17,75T  $0 

Bills  for  expenditures  for  construo- 
::on  of  wharf  at  the  new  city  dock 
from  January  1  to  March  31,  1893, 
inclusive,  have  been  approved  and  paid 
from  the  appropriation  for  contingencies 
to  the  amount  of         .  .  .  .  $16^927  W 

BiIIh  deposited  with  the  city  treasurer 
for  collection  from  January  I  to  March 
31,  I^IK^,  inclusive,  (for  lot  of  old  lum- 
ber), amounted  to         .         .  .         .  116  00 

Dm  iii^'  the  quarter,  coupons  from  bills 
colkctLd  (for  lot  of  old  lumber),  have 
been  returned  by  the  city  treasurer  and 
receipted  for,  amounting  to       .        .        .  $16  00 

ROBERT  E.  SMITH* 
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REPORT. 


Office  of  the  Department  of  Public  Works, 

City  Hall,  Providence,  R.  I.,  July  1,  1893. 

To  the  Honorable  the  City  Council  : 

In  compliaDce  with  the  requirements  of  Chapter  IV.  of 
the  ordinances,  the  Commissioner  of  Public  Works  respect- 
fully presents  the  forty-second  quarterly  report  of  the 
expenditures  by  the  several  departments  under  his  direction 
and  control,  with  statements  of  work  ordered  and  the  con- 
dition and  the  cost  of  same  for  the  quarter  ending  June  30, 
1893. 

WATER  WORKS. 

June  30th,  the  offer  of  Providence  Coal  Co.  to  furnish  and 
deliver  at  Hope  Pumping  Station  the  following  quantities  of 
coal  was  accepted,  viz. :  275  tons  egg  coal ;  225  tons  stove 
coaL 

The  average  daily  consumption  of  water  during  the  last 
(luarter  was  8,854,677  gallons. 

Water  pipes  were  laid  during  the  quarter  as  follows : 

12-INCH. 

In  Fenner  avenue 221.55  feet. 

8-INXH. 

In  Meiidersou  street,  ButlerT  Fn>U  Hill,  Northup  and 
Ptrsideot  avenues ;  in  Craustou  street,  Town  of  Crans- 
too;  skUil  in  Fruit  Hill  flveniip.  Town  of  North  Prov- 
idence  -- - 7,922.68  feet. 

iy-tSCH. 

In    AkppQj    AUflton,    Black  stone,    Cornell,  Crescent, 

Delaine,     Dopew,     Donglai^i?.     Elmwood,  Gardner, 

Gloiaop,     Hamilton,     Hemlerson,     Ives,  Knowles, 

Eotisnthp     LiuriBton,      Led^e,      Manning,  Mitchell, 
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Morgan,  Oak,  Pacific,  Parnell,  Pearl,  Seamans,  Sor- 
rento, Uncas  and  White  streets,  Adelphi,  Arlington, 
Butler,  Elmgrove,  Lincoln,  Lorimer,  Marlborough, 
Massachusetts,  Ohio,  Princeton,  Regent,  Tnxedo, 
Washington,  Wentworth,  Weston,  Wheeler  and 
Winthrop  avenues ;  in  Davis  park.  Falls  place,  Taad- 
vin  and  Washington  courts ;  in  Oak  street  and  Lanrel 
Hill  avenue.  Town  of  Johnston ;  and  in  Blaine,  Brooks, 
Butler,  Nichols  and  Wellington  streets.  Laurel  Hill, 
Narragansett,  Norton,  Princess,  Roger  Williams, 
Sumner,  Washington,  Wentworth  and  Wheeler 
avenues,  Town  of  Cranston 24,992.38  feel. 


Total 33,136.51  feet, 

or  6.276  —  miles. 

Water  pipes  were  removed  during  the  quarter  as  follows : 

8-INCH. 

In  Butler  avenue 1,006.98  feet 

6-INCH. 

In  Henderson  street 2 11» .  56  feet. 

Total 1,2,'<6.54  feet, 

or  .244  —  miles. 

Statement  of  sizes  and  lengths  of  pipe  laid  since  the  com- 
mencement of  the  work  : 

30-inch 10,084.00  feet. 

aO-iuch 59,893.04  feet. 

24-inch 43,418.92  feet. 

20-inch 9.626.59  feet. 

ir.-inch 32,167.76  feet. 

12-inch 7(;,956.6S  feet. 

10-inch 14.652.26  ft^t. 

s-inch 218,241.92  feet. 

r,-inch 926,S74 .97  feel. 

Total 1,391.916.14  feet. 

or  203. 620  +  m\\e<. 
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Twenty-seven  fire  hydrants  have  been  set  during  l!ie 
quarter,  one  in  each  of  the  following  locations  : 

Arlington  avenue,  east  side,  about  150  feet  north  of  Humboldt  avenue. 
Butler  avenue,  east  side,  at  Vernon  avenue. 
Cbapin  avenue,  north  side,  about  220  feet  east  of  EUery  street. 
Delaine  street,  north  side,  at  the  westerly  corner  of  Rodders  court. 
Douglass  street,  north  side,  about  160  feet  west  of  Butler  avenue. 
Douglass  street,  north  side,  about  200  feet  east  of  Way  land  avenue. 
Douglass  street,  north  side,  about  170  feet  west  of  Wayland  avenue. 
Dousrlass  street,  north  side,  about  120  feet  east  of  Gano  street. 
Douglass  street,  north  e»ide,  about  260  feet  east  of  Ives  street. 
Dyer  avenue,  Johnston,  north  side,  about  210  feet  east  of  Rocky  Hill 

avenue. 
Elmwood  avenue,  west  side,  about  150  feet  south  of  Sackett  street. 
Elm  wood  avenue,  west  side,  about  150  feet  north  of  Roger  Williams 

avenue. 
Elmwoo<l  avenue,  west  side,  about  250  feet  south  of  Roger  Williams 

avenue. 
Elmwood  avenue,  west  side,  opposite  Union  Railroad  Company's  stable. 
Elmwood  street,  north  side,  about  420  feet  east  of  Crescent  street. 
Fruit  Hill  avenue,  west  side,  at  the  northerly  corner  of  Glossop  street. 
Henderson  street,  south  side,  about  180  feet  east  of  Aliens  avenue. 
Henderson  street,  south  side,  about  635  feet  east  of  Aliens  avenue. 
Howard  street,  Johnston,  north-east  side,  at  the  north-east  corner  of 

Lewis  street. 
Lawn  street,  east  side,  about  380  feet  north  of  Chalkstone  avenue. 
Ledge  street,  north  side,  about  440  feet  east  of  Charles  street. 
Lorimer  avenue,  east  side,  at  the  north-east  corner  of  Lanriston  street. 
Massachusetts  avenue,  north  side,  about  200  feet  west  of  Maryland 

avenue. 
McKinley  street,  north  side,  about  360  feet  east  of  Elmwood  avenue. 
Mitchell  street,  north  side,  about  160  feet  west  of  Broad  street. 
Northup  avenue,  north  side,  in  line  with  the  east  line  of  Silver  Spring 

street. 
Princeton  avenue,  south  side,  about  180  feet  east  of  Bucklin  street. 

The  total  number  of  fire  hydrants  is  now  fifteen  hundred 
and  twenty-one :  fourteen  hundred  and  seventy-two  flush, 
and  forty-nine  post  hydrants. 

During  the  quarter  three  hundred  and  twenty-eight  water 
meters  were  set,  of  which  number  fourteen  were  to  replace 
other  meters.     The  use  of  sixteen  meters  was  discontinued. 
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The  following  meters  were  in  use  at  the  close  of  the 
quarter : 


KIND. 


SIZE. 


f-l.. 


}.ln. 


1-iu. 


4-iu. 


2-in. 


S-ln. 


TOTiO. 


4.lu. 


Ball&Fltts.plston 
Ball&Fitt8,roUry 

Crown 

Fales,  Jenk8&  Sons 

Neptune 

Thomson 

Worthington... 


3,057 


5,316 


1,047 


606 

657 

1 

141 
1 


U4 

22 

173 

1 

31 


35 
20 
75 


30 


5 

2 

23 


5 
10 


2 
10 


9,456 


1,406 


371 


160  39 


18 


14 


3.S47 

51 

6,264 

2 

28 

1,261 

11 


11,464 


Nine  plumbers'  licenses  were  issued  during  the  quarter, 
making  the  total  number  ninety-seven,  all  of  which  expire 
December  31,  1893. 

Seventeen  hundred  and  three  permits  to  do  plumbing 
work  were  issued  during  the  quarter. 

Three  hundred  and  twenty-two  applications  for  water 
were  made  during  the  quarter,  making  the  total  number 
June  30,  1893,  eighteen  thousand  eight  hundred  and 
eighty-five. 

The  number  of  new  service  stops  opened  during  the 
quarter  was  two  hundred  and  siicty-eight. 

The  total  number  of  service  stops  opened  to  June  30, 
1893,  inclusive,  was  eighteen  thousand  one  hundred  and 
two.  The  number  in  actual  use  June  30,  1893,  was  sixteen 
thousand  nine  hundred  and  ninetv-seven. 
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The  amount  of  bills  approved  on  account  of  water  works 
from  April  1  to  June  30,  1893,  inclusive,  was : 

For  construction  and  extension,           .  .         $39,646  68 

Classified  as  follows : 

Cast  iron  water  pipe $25,486  66 

Laying  water  pipe 6,469  89 

Special  casting! 1,262  75 

Laying  service  pipe 1,244  84 

Bam  at  Pettaconset 1,125  00 

Experimental  tests  of  water  filtration 816  65 

Rent  of  wharf  and  pipe  yard 750  00 

Taps  and  stops 694  56 

Labor  on  and  carting  pipe 687  57 

Tools 446  26 

Wharf  salaries ;  195  00 

Barn  expenses 1^0  12 

PnbUc  drinking  fountains  and  troughs 102  30 

Fruit  HiU  reservoir,  for  repairs 100  34 

Horses,  wagons,  harnesses,  etc 78  14 

Stop  valves 6  60 


$39,646  68 

For  maintenance,         ....  $21,298  30 
Classified  as  follows : 

Pbttaconset  Pumping  Station. 

Coal  and  wood $2,872  24 

Firemen 777  90 

Sundries 645  17 

Bngineers 513  50 

Superintendence 299  00 

Beal  estate 250  01 

Care  of  grounds 102  45 

Oil,  waste  and  packing 90  56 

Cbrliss  pumping  engine  and  house 75  28 

Labor  on  fuel 57  00 

Bam  expenses 41  78 

Lights 18  00 

Worthington  pumping  engine 6  26 

Cornish  engine  house 2  20 

$5,760  35 

Amount  carried  forward $5,760  35 
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Amoant  brought  forward 

S0CKANO88ET  Reservoir. 


Sundries... 
Watchman . 


Hope  PrMPixc.  Station. 

Engineers - 

Coal  and  wood 

Firemen •  •  •  • 

Care  of  grounds 

Lights 

Sundries 

Hope  pumping  engine,  No.  2 

Oil,  waste  and  packing 

Hope  pumping  engine.  No.  1 


Hope  Reservoir. 


Sundries... 
Watchman. 


Fruit  Hilx  Reservoir. 


Watchman. 
Sundries... 


$188  85 

136  50 

$575  25 

490  00 

418  ao 

126  75 

108  25 

103  29 

55  78 

39  10 

27  39 

$470  81 

204  75 

9182  00 

72  66 

Pipe  Line  and  Skrvick  Stops. 

Repairs 82,213  41 

Superintendence — salaries 85 1  61 


Mktek  Department. 

Water  meters 

Setting  and  repairing  meters 


$2,867  97 
1,788  00 


M  ISC  ELLA  NE( )  US. 

Clerks*  and  inspectors'  salaries $2,453  42 

840  00 
51»2  62 
360  44 
200  75 
100  50 
24  20 
VJ  40 


Town  of  Cranston,  tax 

Horses,  wagons,  harnesses,  etc 

Prevention  of  detllement  of  the  Pawtuxet. 

Barn  expenses 

Analyses  of  water 

Pipe  yard— otlice  expenses 

Sundries 


$5,7e0  3S 


324  8S 


1,944  4 


675  6 


254  6 


3,065  ( 


4.655 


Amounts  carried  forward 84,591  33     8l6»6s0 
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Amounts  brought  forward $4,591  33     $16,680  82 

Real  estate  at  Pawtuxet 17  50 

Public  drinking  fountains  and  troughs 8  65 

4,617  48 

$21,298  30 

The  amount  of  expenditures  from  April 
1  to  June  30,  1893,  inclusive,  was     .         .  $60,944  98 

The  total  expenditures  to  June  30,  1893, 
inclusive,  were $7,683,188  38 

The  net  expenditure  for  construction  and  extension  from 
April  1  to  June  30,  1893,  inclusive,  was $38,473  15 

The  net  expenditure  for  construction  and  extension  to 
June  30,  1893,  Inclusive,  was $5,882,415  69 

The  net  expenditure  for  maintenance  from  April  1  to 
June  30,  1893,  inclusive,  was $13,010  41 

The  net  expenditure  for  maintenance  to  June  30,  1893, 
inclusive,  was $1,125,327  58 

Bills  deposited  with  the  city  treasurer  for 

collection  from  April  1   to  June  30,   1893, 

inclusive,  amounted  to  .         .         .         .      $58,591   13 

As  follows : 

Water $47,770  14 

Water  meters 5,892  00 

Setting  and  repairing  meters 3,417  65 

Rent  of  real  estate 250  02 

Permanently  closing  service  stops 65  00 

Penalties 44  00 

Examination  and  repairs  of  pipe  line 39  67 

Labor  and  material  —  laying  service  pipes,  etc.  1,026  97 

Moving  material  at  pipe  yard 85  68 

$58,591  13 
During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to     .  .  .      $56,303  95 

As  follows : 

Water $46,931  76 

Water  meters 5,892  00 

Amount  carrie<l  forward $52,823  76 
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Amount  brought  forward $52,823  76 

Setting  and  repairing  meters 2,031  00 

Rent  of  real  estate 259  02 

Permanently  closing  service  stops 65  00 

Penalties 44  00 

Examination  and  repairs  of  pipe  line 40  87 

Labor  and  material — laying  service  pipes,  etc..  954  62 

Moving  material  at  pipe  yard 85  68 

$56,303  95 

SEWERS. 

During  the  quarter  ending  June  30,  1893,  nine  hundred 
and  eighty-two  permits  were  issued  to  drain  layers  :  seven 
hundred  and  eighty  for  new  work,  and  two  hundred  and  two 
for  extension  and  repairs  of  drains. 

Nine  drain  layers'  licenses  were  issued  during  the  quarter, 
making  the  total  number  fifty-seven,  all  of  which  expire 
December  31,  1893. 

April  25th,  the  contract  with  Winslow  &Co.,  of  Portland, 
Maine,  was  extended  to  include  the  following  additional 
sewer  material,  namely : 

1,200  pieces  15-inch  stralghi  pipe- 

500  pieces  15-inch  by  6-lnch  branch  pipe  i 

6,000  pieces  12-inch  stralerht  plpe^ 

2,000  pieces  12-inch  by  6-lnch  branch  pipe; 

15  pieces  12-inch  by  8-1  nch  branch  pipe. 

May  26th,  the  offer  of  Winslow  &  Co,,  to  furnish  the 
following  sewer  material  was  atcppted,  namely  : 

1,152  feet  18-inch  straight  pipe; 

480  feet  18-inch  by  6-inch  hrnncli  pipe; 

30  feet  18-inch  by  8-incb  branch  pipe ; 

2,100  feet  18-inch  straSfcht  pipe*  double  thick, 

June  5th,  the  offer  of  New  Hiigland  Steam  Brick  Co.  to 
furnish  one  million  sewer  brick  for  the  improved  tiewemge 
system  was  accepted. 
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During  the  q  uarter  assessments  for  the  cost  of  construct- 
ing sewers  were  certified  to  the  city  treasurer,  as  follows  : 

Cypress  street $3,396  28 

Lexington  avenue 1,244  30 

Common  and  Carroll  streets 1,339  05 

Bncklln  street  and  Potters  avenue 3,492  58 

Potters  avenue 2,959  39 

Diamond  street 2,351  82 

Canal  street 915  18 

Pope  street 947  18 

Hendrick  and  Carleton  streets 2,906  37 

ToUl $19,552  15 

April  17th,  a  contract  for  building  sewers  was  awarded 
as  follows : 

[The  amounts  given  below  are  what  are  estimated  will  be  paid  the  contractors  for 
labor,  and  do  not  include  cost  of  inspection  and  materials,  or  rock  excavation.] 

To   EVERSON    &   LiDDLE. 
No.  of  resolution.    Date  of  approval. 

184.     April     8,     1893,    AlUton    street    and 

Regent    avenue^     .  $471  70 

April  21st,  a  contract  for  building  a  sewer  as  a  part  of  the 
improved  sewerage  system  was  awarded,  and  subsequently 
executed,  as  follows : 

To  James  J.  Ne>vman. 

No.  of  resolution.    Date  of  approval. 

179.     April     8,     1893,    Aleppo  street,  from 

Manton  avenue  to 
its  westerly  termin- 
ation,      ....      $16,336  00 

May  5th,  contracts  for  building  sewers  were  awarded  and 
subsequently  executed,  as  follows  : 

To  George  R.  Ne^v'man. 

No.  of  resolution.    Date  of  approval. 

181.     April     8,     1893,    Camp    street,  from 

near  Grand  View 
to   Cypress,      .       .  $834  27 
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No.  of  resolation.    Date  of  approval. 

185.  April     8,     181)3,      Daholl  street,  from 

Dexter   to     Public,        $2,651  03 

189.  ''  "  '*  Grant    street,  from 

Carpenter  to  Knight,  907  72 

190.  **  **  '*  Julian  street,  from 

near  Atirells  avenue 

to    Amherst    street,  570  41 

193.     "  *'  **  Pavilion        avenue, 

from  Prairie  to 
Ocean  street,       .     .  793  si 

195.      "         '*  '*         Redwing  street,  from 

Bucklin      tcesterhj,  337  24 

To   MOULTON    AND   O'MaHONEY. 

180.     April     8,     1893,    Batch  street.  Pacific 

and  Hamburg  ave- 
nues,      ....  6,376  00 

To  J.  Fraxk  Read  &  Co. 

182.  April     8,     1893,      Chalkstone    avenue, 

from  near  Pekin 
street   to     Candace,  841  70 

183.  **  ''  *'  Congress       avenue, 

from  Elmicood  to 
Hamilton  street,       .  1,568  20 

192.      *'  ''  **  Parade   and  Susan 

streets,     ....  1,370  20 

To    EVERSON    AND    LiDDLE. 

186.  April     8,     1893,       Eagle   street,  from 

Harris  avenue  to  the 

river,     .      .       .       .  8,861  50 

187.  *'  *'  '*  Eddi/  and  Ashmont 

Mrepfs^     ....  8,558  01) 

\>>>^.      **  **  "  El  mg  rove      avenue, 

from  Angell  street 
to  Humboldt  avenue,  733  04) 
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To  Frederick  E.  Shaw. 

No.  of  resolotlon.    Date  of  approval. 

191.     April     8,     1893,    Oak,  Willow,  Hud- 

aon.    Wood  J  Messer 
and   EUery  streets^ 
and  Chapin  avenue^      $12,629  15 
To  Franklin  A.  Snow. 

194.     April     8,     1893,     Penn    .afreet,   pom 

Almy     to      Vinton,  1,353  80 

May  16th,  the  consent  of  the  Commissioner  of  Public  Works 

was  given  for  assignments  of  contracts  of  John  Keogh  for 

building  sewers  to  Timothy  F.  Lyons,  as  follows  : 

No.  of  resolution.    Date  of  approval. 

363.     July     1,     1892,      Candace,      Wintfor, 

Orms,    Valley   and 
Smith  streets, 
562.     Sept.     16,     1892,  Chalkstone   avenue, 

from     Douglas      to 
Candace  street. 
651.     Oct.     8,     1892,      Winsloiv  street,  from 

Broad  to  Weyhosset, 
Maj'  19th,  the  contract  for  building  the  fallowing  sewer 
was  awarded,  and  subsequently  executed,  namely : 
To  Frederick  E.  Shaw. 

No.  of  resolution.    Date  of  approval. 

138.     Mar.     21,     1893,  Norfolk  and  Station 

streets ,  Hu  n  t  vujton 
avenue.  Chambers 
and  Burrington 
streets.  Improved 
Seirerage  System,  $78,098  25 
May  23d,  contracts  for  building  sewers  were  awarded  as 
follows,  namely : 

To  Everson  &  Liddle. 

No  -  of  rewlution.    Date  of  approval. 

:^16.     May    20,     1893,     Harris  avenue,  from 

Atrrells    avenue    to 
Eagle  street,       .     .  $817  25 
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No.  of  resolution. 

321.     May 

Date  of  *pproT*l. 

•20,    1893,     Iteffent 
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June  7th, 
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To  William  E.  Sherman. 

No.  of  resoliitlon .    Date  of  approval. 

317.  May    20,    1893,     Jessamine,    Brattle 

and  Waldo  streets,        $3,234  50 

318.  "        **        "         Hospital  street,  from 

Point  to  Manchester,  591  75 

320.       "        **        "         Potters  avenue  and 

Laura  street,     .     .  2,374  60 

June  12th,  a  contract  for  building  the  following  sewer 
was  awarded  and  executed,  namely : 

To  J.  Frank  Read  &  Co. 

No.  of  resolution.    Date  of  approval. 

352.     June     6,     1893,     Hawes  and   Quade 

streets,     ....         $1,466  04 
June  17th,  contracts  for  building  the  following  sewers 
were  awarded,  and  subsequently  executed,  namely  : 
To  George  R.  Newman. 

No.  of  resolution.    Date  of  approval. 

369.     June    16,    1893,     Mathewson     street, 

from  Fountain  to 
Cove,       ....  $701  80 

To  J.  Frank  Read  &  Co. 
372.     June    16,    1893,      Wickenden,    South 

Main    and    Craw- 
ford  streets,        .     .  5,131  20 

During  the  quarter,  the  construction  of  the  following  sew- 
ers was  completed,  namely : 

So.  of  resolution.    Date  of  approval.  Date  of  completion. 

265.     May     9,     1892,     Manton        avenue, 

from  near  Florence 
street  to  Woonasqua- 
tucket  river,       .     .  June  5,  1893. 

455.      Aug.     2,       *'         Hannah  street,  from 

Amsterdam  to  Am- 
herst,       ....  Apr.20,1893. 

562.     Sept.     16,     '*         Chalkstone  avenue, 

from  Douglas  to 
Candace  street,  .     .  June  7, 1893. 
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V     •cootsolTzsion.    Date  of  approTaL  Dateof  completioo. 

»*»'^.     Oct.      8,     1892,     Elmicood     avenue^ 

from  Lexington  to 
railroad  bridge^      .  Apr.24,1893. 

'H»>.        "         '*         "  Lavaughn       street^ 

from  AticeUs  are- 
nue  to  Amherst 
street,       ....  Apr.  4,  1893. 

•^3^,       *'         "         "  VaTley  street ,  from 

Eagle  /o /?a/A6oM6,  Jun^30,1893. 

*»^4.        *'       2r»,        *'         Audrey  street,  from 

Boicdoin  toDelaine,  Apr.  3, 1893. 

♦t81>,       **         **         »*         Lexington     avenue, 

from  near  Melrose 
street  to  Elmicood 
avenue,    ....  Apr.l  1,1893. 

ItiK     X<n\      17,      "  Whipple     street, 

from  Douglas  ave- 
nue to  end  of  present 
sewer,       ....  Apr. 28, 1893. 

754.        **        l^,        **  Potters     avenue, 

from  Broad  street 
to   Prairie   avenue,  May  17, 1893. 

7(i4,       "         **         '*  Douglass         street, 

from  Gano  to  But- 
ler  avenue,    .     .     .  May  1(>, 1893. 

Ihh,     Dei%       3,       *"  Matheivson      street, 

from  Washington  to 
Fountain,     .     .     .  Apr.28,1893. 

7 HO.       '*         ••         '•  Teffl    street,    from 

At  I  r  ells  avenue  to 
West  Exchange 
street,       ....  Apr.26,1893. 

i\\\.       Vvh,      4,     1893,     Angell    street    and 

Butler  avenue,  .     .  Apr.24,1893. 
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71.     '*         '' 
72 


(4  it 


No.  of  resolution.    Date  of  approval.  Date  of  completion. 

70.  Feb.       4,     1893,       Dean    and     Cedar 

streets^     ....  Apr. 2 7, 1893. 
Ganoj  Bast   George 
and    Amy     streets^  June  24, 1893. 
'  Marlborough     ave^ 

nue^  Taylor^    Glen- 
ham     and      Moore 
streets,     .     .     .      .May  10,1893. 
'  Oak     street,    from 

Messer  to  J^orf oik,  Apr. 22, 189S. 
'  Eddy     street     and 

Pavilion       avenue,  Apr.  14, 1893. 
'  Portland  street, 

from   Hayward     to 
Broad,      .       .        .May  27,1893. 
'  Regent  avenue  and 

Cornell  street,     .     .  May  15,1893. 
'  Wayland     avenue, 

from    Angell  street 
to  Humboldt  avenue.  May  25,1893. 
'  Chalkstone   avenue, 

from  50  feet  west  of 
Pekin  street  to  Cand- 

ace, May  23,1893. 

"         Congress       avenue, 
from    Elmwood    to 
Hamilton  street,     .  June20,1893. 
"         Allston   street   and 

Regent   avenue,      .May  26,1893. 
*'         Daboll  street,  from 

Dexter    to    Public,  Junel9,1893. 
'*  Grant   street,  from 

Carpenter  to  Knight,  June  7, 1893. 
"         Parade  and  Susan 

streets,      ....  June  3, 1893. 
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No.  of  resolution.    Date  of  approval.  Dftte  of  eomptatfc 

193.     April  8,     1893,      PavUion       avenue^ 

from  Prairie  to 
Ocean  street,     .     .  May  22,189: 

195.     '*         '*         *'         Pedwinff  street  y  from 

Bucklin  to  its  west- 
ei'ly  termination^     .  May  24,189 

319.     May     20,      "  Orchard       avenue , 

from  Wayland  to 
Butler^     .     •     .     .  June  2, 188 

321.     *'         **         ''         Regent  avenue  and 

Allston  street,     .     .May26,18J 

At  the  close  of  the  quarter,  work  upon  the  following  se 
ers  of  the  improved  sewerage  system  was  in  progre 
namely : 

No.  of  resolution.    Date  of  approval. 

652.  Oct.     8,     1892,      Gaspee  and  Cove  streets. 

653.  **         '*         *'         Dorrance  street,  from  Cove  to  Di^ 

654.  "         **         "         Promenade  street,  from  Rathh 

to  Gaspee. 
179.     Apr.     8,      1893.     Aleppo  street,  from  JIantou  avti 

to  its  westerly  tei^nination. 

Work  upon  the  following  lateral  sewers  was  in  progi 
at  the  close  of  the  (juarter,  namely : 

No.  of  resolution.    Date  of  approval. 

363.     July     1,      1892,      Candace,    Winsor,    Orms,     Va 

and  Smith  streets. 

651.     Oct.     rS,         »'  Winslow   street,    from    Broiid 

Weyhosset. 

186.  Apr.     8,      1893,      EugJe  street,  from  IJan-is  ave 

to  ilie  river. 

187.  *'  *'  **  Eddy  rmd  Ashmont  streets. 
190.      *'          '*          *'          Jidian  street,   froin   near   Atir 

avenue  to  Amherst  street. 
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No.  of  re«olation.    Date  of  approval. 

191.     April  8,    1893,       Oak,     WUlmo,    Hudson,     Wood, 

Messer,  Ellery  streets  and  Chapin 
avenue. 
194.      '*         *'  *'  Penn  street,  from  Almy  to  Vinton, 

313.     May     20,      "  Blackstone  and  Bogman  streets. 

316.  *'  **  "         Harris  avenue,  from   Atwells   to 

Eagle  street. 
318.      **  '*  '*         Hospital    street,    from    Point    to 

Manchester. 
352.     June*    6,       *'         Hawes  and  Quade  streets. 

Work  upon  the  following  sewers,  completing  the  work 
ordered  by  the  city  council,  had  not  commenced  June  30, 
1893,  namely  : 

No.  of  resolution.    Date  of  approval. 

138.  Mar.  21,  1893,  Norfolk  and  Station  streets,  Hunt- 
ington avenue.  Chambers  and 
Burrington  streets. 

'  Balch  street,  Pacific  and  Hambur j 
avenues. 

'  Camp    street,  from   near    Grand 

View  to  Cypress. 

'  Ehngrove  avemie,  from  Angell 
street  to  Humboldt  avenue. 

'*         Jillson  and  Eddy  streets. 

*  *         A  and  Mice  streets. 

"  Camp,    North   and  North   Main 

streets. 

''  Canal  street  and  Canal  avenue. 

"         Burnside  and  Briggs  streets. 

"  East  avenue,  from  Pleasant  street 
to  Olney. 

317.  "  *'        **         Jessamine,     Brattle   and     Waldo 

streets. 
320.      '*  "        *'         Potters  avemie  and  Laura  street. 

322.     '*  '*        **         Sabin  street,  from  Abom  to  Cove. 
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No.  of  resolution.    Date  of  approval. 

323.  May   20,     1893,     Stampers  street^  from  North  Mqw 

to  Hetces. 

324.  *'  **        ''  Williams,  Fremont,  East  Trauii 

and  Preston  streets. 

368 .  June     16,      '  *         Hope  street,  from  Thayer  to  ifoyrf. 

369.  '*  "        *'         Mathewson   street,  from  Fountain 

to  Cove. 

370.  ' '  '  *        '  *         Superior  and  Wendell  streets. 

371.  '*  '*        '*  Vineyard  street,  from  Haicthome 

to  Potters  avenue. 

372.  '*  '*        ''  Wickenden,     South     Main    and 

Crawford  streets. 
411.     «'         30,       **         Tockwotion  street,  or  land  oirned 

by  the  city,  from  Gano  street  to 
the  Seekonk  river. 

The  amount  of  bills  approved  on  account  of  sewers  from 
April  1  to  June  30,  1893,  inclusive,  was: 

For  Construction. 

Regular  appropriation $1 18«032  71 

Improved  sewerage  appropriation 125,391  39 

$343,424  10 

Cliarged  as  follows : 

Materials $41,903  16 

Contract  reservations 2,510  00 

Salaries  of  assistant  engineers •  •  2,424  00 

Sundries — improved  sewerage  system 1.935  60 

Clerks'  salaries 878  25 

Additional  catch-basins 800  27 

Testing  cement 428  28 

Sundries 105  38 

Tools 25  25 

Sewer  in  AUston  street  and  Regent  avenue 450  16 

Sewer  in  Angell  street  and  Butler  avenue 2,459  19 

Sewer  in    Audrey    street,    from    Bowdoin    to 

Delaine 543  49 

Sewer  in  Blackstone  and  Bograan  streets 1,874  91 

Amount  carried  forward $56,337  94 
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Amount  brought  forward $56,387  94 

Sewer  in  Candace,  Wlnsor  and  Orms  streets,  etc.  2,810  42 
Sewer  in  Chalkstone  avenue,  from  Douglas  to 

Candace  street 882  05 

Sewer  in  Chalkstone  avenue,  from  50  feet  west 

of  Pekin  street  to  Candace 900  78 

Sewer  In  Congress  avenue,  from  Elmwood  to 

Hamilton  street 1,643  07 

Sewer  in  DaboU  street,  from  Dexter  to  Public.         2,816  81 

Sewer  in  Dean  and  Cedar  streets 2,993  75 

Sewer  in  Douglass  street,  from  Gano  to  Butler 

avenue 2,001  38 

Sewer  in  Eagle  street,  from  Harris  avenue  to 

the  river 7,485  78 

Sewer  in  Eddy  and  Ashmont  streets 934  98 

Sewer  in  Eddy  street  and  Pavilion  avenue 2,363  91 

Sewer  in  Elmwood  avenue,  from  Lexington  to 
railroad  bridge  south  of  Roger  Williams 

avenue 5,117  78 

Sewer  in  Gano,  East  George  and  Amy  streets..  9,231  71 
Sewer  in  Grant  street,  from  Carpenter  to  Knight  1 ,019  89 
Sewer  in  Hannah  street,  from  Amsterdam  to 

Amherst 1,294  92 

Sewer  in  Hawes  and  Quade  streets 677  65 

Sewer  in  Hospital  street,  from  Point  to  Man-  * 

Chester 355  59 

Sewer  in  Julian  street,  from  near  Atwells  ave- 
nue to  Amherst  street 19  53 

Sewer  In  Lavauglm  street,  from  Atwells  avenue 

to  Amherst  street 1,623  96 

Sewer  in  Lexington  avenue,  from  about  200  feet 

of  Melrose  street  to  Elmwood  avenue     ....  486  76 

Sewer  In  Manton  avenue,  from  near  Florence 

street  to  Woonasquatucket  river 4,532  06 

Sewer  in  Marlborough  avenue,  Taylor,  Glenham 

and  Moore  streets 2,035  42 

Sewer  in  Mathewson  street,  from  Washington 

to  Fountain 449  64 

Sewer  in  Oak  street,  from  Messer  to  Norfolk. .  1,068  49 
Sewer  in  Oak,  Willow  and  Hudson  streets,  etc.  8,535  79 
Sewer  in  Orchard  avenue,  from  Wayland  to 

Butler 1,261  73 

Sewer  in  Parade  and  Susan  streets 1,456  79 

Amount  carried  forward $120,337  58 
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Amount  brought  forward #120,337  58 

Sewer  In  Payilion  avenue,  from  Prairie  to  Ocean 

street 858  41 

Sewer  in  Penn  street,  from  Almy  to  Vinton. ..  848  17 

Sewer  in  Plain  street,  from  Public  to  Bisliop. . .  3  00 

Sewer  in  Portland  street,  from   Hayward  to 

Broad.... 814  05 

Sewer  in  Potters  avenue,  from  Broad  street  to 

Prairie  avenue 1,526  81 

Sewer  in  Public  street,  from  Ocean  to  Plain. ...  72 

Sewer  in  Redwing  street,  from  Bncklin  to  its 

westerly  termination 429  28 

Sewer  in  Regent  avenue  and  Allston  street '    814  91 

Sewer  in  Robin  street,  Regent  avenue  and  Cor- 
nell street 1,549  31 

Sewer  in  Teflt  street,  from  AtwelU  avenue  to 

West  Exchange  street. 762  34 

Sewer  in  Wayland  avenue,  from  Angell  street  to 

Humboldt  avenue 873  14 

Sewer  in  Whipple  street,  from  Douglas  avenue 

to  end  of  present  sewer 776  47 

Sewer  in  Winslow  street,  from  Broad  to  Wey- 

bosset 81  90 

Sewer  in  Aleppo  street,  from  Manton  avenue  to 

its  westerly  termination 6,248  44 

Sewer  in  Canal  street,  from  Steeple  to  Market 

square 58 

Sewer  in  Dorrance  street,  from  Cove  to  Dyer..       24,476  01 

Sewer  in  Norfolk  and  Station  streets,  etc 369  64 

Sewer  in  Promenade  street,  from  Rathbone  to 

Gaspee 34,403  08 

Sewer  in  Valley  street,  from  Eagle  to  Rathbone       48,750  76 


8243,424  10 

For  maintenance,         ....  $9,53?^  W 

Charged  as  follows  : 

Cleanini^  basins  and  sewers $3,094  12 

Repairing  basins  and  sewers 2,404  8.") 

Inspection  of  connections 1 ,201  Oh 

Horses,  wagons,  harnesses,  etc 974  07 

Tools 463  07 

Cleaning  and  repairing  old  drains 456  41 

Salary — superintendent 390  00 

Amount  carried  forward #8,983  60 
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Amount  brought  forward ^,983  60 

Bam  expenses 353  18 

Cleaning  private  connections 91  65 

Filling  cisterns,  etc 65  72 

Sundries 43  85 

$9,538  00 

The  net  expenditure  for  construction  of  sewers 
to  June  30.  1893.  inclusive,  was $3,996,079  57 

The  net  expenditure  for  maintenance  of  sew- 
ers to  June  30.1893.  inclusive,  was 9385.267  74 

Bills  deposited  with  the  city  treasurer 
for  collection  from  April  1  to  June  30, 
1893,  inclusive,  amounted  to      -  -  $260  21 

As  follows : 

Cleaning  private  connections $131  10 

Cleaning  sewers 14  10 

Use  of  boiler  and  pulsometer 6  00 

Pumping  out  ceUars 3  75 

Lajing  drains  to  curbstone 105  26 

9260  21 

During  the  quarter,  coupons  from  bills 
collected  have  been  returned  by  the  city 
treasurer  and  receipted  for  amounting  to  $290  82 

As  follows : 

Cleaning  private  connections $142  35 

Cleaning  sewers 14  10 

Use  of  boUer  and  pulsometer 6  00 

Pumping  out  cellars 3  75 

Laying  drains  to  curbstone 124  62 


$290  82 


fflGHWAYS. 

Five  permits  to  open  streets  were  issued  during  the 
quarter. 

April  25th,  the  offer  of  John  T.  Tank  to  furnish  and 
deliver  from  three  hundred  to  five  hundred  feet  of  granite 
curbing  was  accepted. 
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May  2d,  the  offer  of  John  Grarvey  to  famish  circulir 
curbing  for  Elm  wood  avenue  was  accepted. 

Statements  have  been  prepared  of  the  cost  of  curbstones 
set,  ascertained  by  the  commissioner  and  certified  to  the 
board  of  aldermen  for  approval,  as  follows  : 

Admiral  street,  from  Whipple  to  Charles $    130  60 

Arnold  street,  from  Brook  to  Thayer 222  00 

Ashburton  street t  from  Charles  to  Tremont 1,442  85 

Colfax  street,  from  Plain  to  Broad 2,919  87 

Delhi  street,  from  Chalkstone  avenue  to  Webster 

street ....  322  08 

Oallup  street,  from  Prairie   avenae   to   Broad 

street 1,343  66 

Hudson  street,  from  Messer  to  EUery 716  86 

Miner  street,  from  Oxford  to  Fruit 653  12 

Sheldon  street,  from  Benefit  to  Brook 531  51 

Arlington  avenue,  east  side,  from  Anierell  street 

to  Irving  avenue 730  27 

Gardner  street,  from  Camp  to  Knowles 568  79 

Knowles  street,  from  Pleasant  to  Cypress 1,228  48 

Knowles  street,  from  Cypress  to  Abbott 284  97 

Livingston  avenue,  from  North  Main  street  to 

Prlntery 631  08 

Total $11 ,626   14 

During  the   quarter  statements  of  the  cost  of  concretii 
sidewalks,  with  ten  per  centum  added  to  cover  the  cost 
assessing  and   collecting,  were  certilicd  to  the  assessors 
taxes,  viz.  : 

Pitman   street,   north   side,    from   Governor   to 

Ives 857  02 

During  the  quarter  the  following  work  was  completed  : 
Sidewalks  to  be  Curbed  and  Gutters  Pa\t:d. 

Date  of  order. 

Sept.    15,     1892,    Pope  street^  from  Manton  aveiuie  to  A 
herst  street. 
'*       '*  '*       Lexington  avenue,  from  Melrose  street 

Hamilton, 
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Date  of  order. 

Oct.     20,     1892,  Langdon  street^  from  Branch  avenue  to 

Sherman  street, 

'*         **         "       Mawney  street^  from  Bucklin  to  Dexter. 

**         '*         *'       Steere  avenue^  from  Manton  to  Amherst 

street. 

Dec.     15,        **       Arlington  avenue ^  east  side^  from  Angell 

street  to  Irving  avemie. 

Feb.     16,    1893,    Gardner  street,  from  Camp  to  Knowles. 

'*         *'         «'       Knowles  street,  from  Pleasant  to  Cypress, 

Mar.    16,        "       Blackstone  street,  from  Prairie  avenue  to 

Plain  street, 

**       *'         '*       Delaine    street,   from    Woonasquatucket 

river  to  Valley  street. 
**       '*         *«       Princeton  avenue,  from  Greenwich  street 
to  Bucklin. 
'*       Salem  street,  from   Potters    avenue    to 

Waldo  street, 
**       Livingston   avenue,   from   North   Main 
street  to  Pr  inter y. 
April  20,        **       Knowles  street,  pom  Cypress  to  Abbott. 

To  BE  Paved  with  Granite  Blocks. 

No.  of  rertolutioD.    Date  of  approval. 

551.     Sept.    16,    1892,    Broad  street,   from    Chestnut   to 

Pearl. 
555.       '*  **         '*       Pike  street,  from  Brook  to  South 

Main. 
642.      Oct.     8,         ''       Tockwotton  street,  from   East  to 

South  Main. 
672,         '*      22,        '«       Point  street,  from  Chestnut  to  near 

Beacon  avenue. 
265.      May    17,     1893,    South  Main  street,  from  Transit 

to  India. 

To  Remove  Obstructions  and  Reset  Curbstones. 

Date  of  order. 

Oct.     20,    1892,   Knight  street,  from  High  to  Broadway. 

4 
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To  Take  Possession. 

Date  of  order. 

Dec.     15,    1892,    Julian  street^  from  Amherst   to  Attoell* 

avenue. 
**       ''         **       Kossuth  street^  from  Hyat  to  Pope, 
Mar.      2,     1893,    Heyidei'son  street^  from  AUens  avenue  to 

its  easterly  termination, 
April  20,        **       North  street^  from  North  Main  to  Sican 

Point  road. 

To  Reset  Curb  and  Repa>t:  Gutters. 

Dec.  15,  1892,  Valley  street^  west  side^  from  driveicay 
near  Grove  street  to  opening  in  curb  about 
250  feet  south  of  Delaine  street. 

To  Concrete  Sidewalks. 

No.  of  resolution.    Date  of  approval. 

855.  Dec.    30,     1892,    Pitman   street^   north   side^   from 

Governor  to  Ives. 

856.  ''         **         '*       East,  Tockwofton  and  Wickenden 

streets     surrounding     Tockirotton 
Park. 

To  Concrete  Sidewalk  and  Build  Driveway. 

208.     April    18,    1893,    Amherst    street,    adjoining    Fire 

Station  No.  14. 

To  Put  in  Good  CoNDmoN. 

Date  of  order. 

Jan.  2,  1893,  Elmwood  avenue,  from  old  city  line  to 
new  city  line. 

The   following   work   was  in  progress   June  30,    1893, 
viz.  : 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Date  of  order. 

Oct.  20,  1892,  WJiipple  street,  from  Admiral  to  Douglas 
avenue: — to  be  rolled  and  gutters  con- 
creted. 
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Date  of  order. 

Oct.     20,     1892,  Douglass  street^  from  Ives  to  Butler  ave- 
niie  .-^-curbing  set. 

Nov.     23,       **       Cornell  street y  from  Regent  avenue  to  Val- 
ley street : — in  process. 

Mar.    16,     1893,    Butler    avenue,    from    Elton    street    to 
North : — in  process. 

April   20,       '*       Dexter  street,  from   Cromwell  to  Potters 
avenue: — in  process. 
*'       '*         "       Marlborough  avenue,  from  Broad  street  to 
Taylor: — to  be  rolled  and  gutters  con- 
creted. 

June     29,       •'       Butler  avenue,  from   Orchard  to   Elton 
street: — in  process. 

To  Build  and  Curb. 

No.  of  re^ilutioD.    Date  of  approval. 

725.     Nov.     17,     1892,    Elmwood  avenue,  from  Lexington 

to  the  railroad  bridge : — in  process. 

To  Take  Possession,  Remove  Obstructions  and  Grade. 

Date  of  order. 

June      2,     1892,    Bucklin  street,  from  Daboll  to  Cromwell: 
— in  process. 

To  Grade  and  Put  in  Good  Condition. 

fif^,  of  resolution.    Date  of  approval. 

590.     Sept.    20,    1892,    Butler  avenue,  from  its  southerly 

terminus  to  North  street : — in  pro- 
cess. 
June    15,    1893,    Gordon  avenue  from  Colfax  street 
to  Public: — in  process. 

402.        "       27,  "       Butler  avenue,  from  its  southerly 

terminus  to  North  street : — in  pro- 
cess. 

To  BE  Paved  with  Granfie  Blocks. 
6 11  •     Sept p    22 ,     1892,    High  street,  from  Barton  to  Olney- 

ville  square: — in  process. 
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No.  of  resolutioD.    Date  of  approval. 

265.     May     17,     1893,    Randall    street,    from     RandUill 

square  to  North    Main   street: — 
in  process. 

265 .        ' '         "         "       Steeple  street,  from  Canal  to  North 

Main: — in  process. 

265.        "  "  ♦'       Mathewson  street,  from  Westmin- 

ster    to    Washington:  —  in     pro- 
cess. 
The  following  work,  ordered  by  the  board  of  aldermen 

and  city  council,  had  not  commenced  June  30,  1893,  viz. : 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Date  of  order. 

Nov.     17,     1892,  Robin  street,  from  Regent  avenue  to  All- 
ston  street. 
*'       23,         "     Regent  avenue,  from   River  to    Cornell 
street, 
Feb.      16,    1893,  Ashmont  street,  from  Ocean  to  Eddy. 
Mar.       '*  *'      Kossuth  street,  from  Hy at  to  Pope. 

"         •'         **       Wood  street,  from  Messer  to  Ellery. 
'*         **         '*      Julian  street,  from   Amherst   to   Aturelts 

avenue. 
**         *'  "      Allston  street,  from  River  avenue  to  Cor- 

nell street. 
April    20,        "      Lexington     avenue,  from    Elmioood    to 

Melrose  street. 
June      15,        *'      Bucklin  street,  from  Burnett  to  Oakland. 
»*         «*         '*       Gano  street,  from  Pitman  to  TockuxAton. 
**         "         »*      Mallet t  street,  from  Olney  to  Bates. 
"         *'  '*      North  street,  from  North  Main  to  Swan 

Point  road. 
'  *         "  » *      Orchard  a  venue,  from  Wayland  to  Butler. 

*•         '*         **      l^arm-ll  Mrret^  JmiH  AtireJh  avti'  '< 

nmiherly  terttiination, 
■*         "        •»      Vmzte  Mireet^  from  Douglas  awmm  fti 
Bmui/i. 
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To  BE  Paved  with  Granite  Blocks. 

No.  of  reaolnilon.    Date  of  approval. 

671.     Oct.     22,     1892,    Manton     avenue^    from     Chafee 

street  to  Florence. 
724.     Nov.     17,       *•        Charles     street^    from      Randall 

square  to  near  Ashburton  street, 
265.     May       «•     1893,    South  Main  street^  from  Planet  to 

Jam£s. 
265.       "  '*         *'       Canal  streeety    from    Boiven    to 

Smith. 
265.        '*  **         "        Wickenden   street y  from    Transit 

to  Brook. 
265.       "         "         "        Westminster       and        Weybosset 

streets,  from   Weybosset  bridge  to 

Dorrance  street. 

To  BE  Paved  with  Bricks. 

610.     Sept.     22,     1892,  Eagle  street,  from  Harris  avenue 

to  Kinsley. 

265.       May     17,    1893,    Weybosset    street,    from     CuMom 

House  to  Post-office  court. 

265.  "  **  "  Mathewson  street,  from  Washing- 
ton to  Cove. 

To  Build  and  ^Curb. 
780.     Dec.     3,     1892,      Ga^ee  street,  from  Cove  to  Prom- 
enade. 

To  Take  Possession  and  Put  in  Safe  Condition. 

Date  of  oi*der. 

Nov.     1 7 ,     1892,  Aleppo  street,  from  Manton  avenue  to  pro- 
perty of  the  River f^ide  Mills. 

To  Take  Possession. 
May      18,     1893,  Smith  street,  from  River  avenue  to  city 

line. 
June      15,         *'     Norfolk  street,    Huntingtoyi   avenue   and 

Chambers  street. 
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To  Macadamize. 

No.  of  resolution.    Date  of  approval. 

303.  May     20,     1893,  Smith  street^  from  River  avtmtii 

city  line. 
To  Curb  Sidewalks. 

304.  May     20,     1893,   Niagara   street^   adjoining  idm 

estate;  Wendell  street  and  Jfe» 
courts  adjoining  the  Meuer  $bm 
school  estate. 

To  Construct  Channel  tor  Storm  Water. 
331.     June     6,     1893,      Vale  street,  across  Danforth  strt 

on  to  the  land  owned  by  the  city. 
Bills  approved  on  account  of  highways 
from  April  1  to  June  30,  1893,   inclu- 
sive, amounted  to : 

Regular  appropriation 9  35,826  »as 

Special  appropriation 141,532  73 

$177^9  < 

Classified  as  follows : 

Cleaning  streets 916,569  71 

Repairs  on  unpaved  streets 6,667  55 

Baru  expenses 2.892  43 

Blacksmith  and  -vvheelwriirht  shop 1 ,073  42 

Tools,  implements,  etc 1,523  80 

Repairs  on  paved  streets 8S4  47 

Horses,  wagons,  harnesses,  etc 840  80 

Salaries— superintendent  and  clerks 74 1  00 

Steam  rollers — repairs  and  supplies 602  06 

Crushed  stone — material  and  labor 438  88 

Building  driveways 257  34 

Sundries 248  49 

Labor  on  materials 233  20 

Watchman  at  city  yard 204  75 

Watering  streets 133  17 

Repairing    sidewalks   and   driveways    opposite 

public  buildings 108  55 

Fencing  streets — material  and  labor 32  39 

Repairs  on  stone  crushers 29  66 

OfHce  expenses,  city  yard 14  08 

$:^4.1U5  TJ 

Amount  carried  forward ^4.1<^  '^ 
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Amount  brought  forward $34,106  75 

New  Work — Building  and  Rebuilding 

Streets,  Etc. 

Sidewalks  Curbed  and  Gutters  Paved. 

Allston  street,  from    River  avenue  to   Cornell 

street $        6  00 

Arlinffton  avenue,  east  side,  from  Angell  street 

to  Irving  avenue 5,186  84 

Blaekstone  street,  from  Prairie  avenue  to  Plain 

street 2,433  02 

Cornell  street,  from   Regent  avenue  to   Valley 

street 106  92 

Delaine  street,  from  Woonasquatucket  river  to 

Valley  street 2,371  24 

Deocter  street,  from  Cromwell  to  Potters  avenue..  488  79 

Douglass  street,  from  Ives  to  Butler  avenue 2,675  18 

Gano  street,  from  Pitman  to  Tockwotton 1,300  00 

Gardner  street,  from  Camp  to  Knowles 1,215  58 

Julian  street,  from  Amherst  to  Atwells  avenue.  962  05 

Knowles  street,  from  Cypress  to  Abbott 543  87 

Knowles  street,  from  Pleasant  to  Cypress 2,035  22 

Kossuth  street,  from  Hyat  to  Pope 65  50 

Langdon  street,  from  Branch  avenue  to  Sherman 

street 63  05 

Lexington  avenue,  from  Elmwood  to  Melrose 

street 660  88 

Lexington  avenue,  from  Melrose  street  to  Ham- 
ilton   979  65 

Livingston  avenue,  from  North  Main  street  to 

Prlntery 1,481  08 

Marlborough  avenue,  from  Broad  street  to  Taylor  974  72 

Mawney  street,  from  Bucklln  to  Dexter 352  47 

Pope  street,  from  Manton  avenue  to  Amherst 

street 516  08 

Princeton  aventie,   from    Greenwich    street    to 

Bucklln 2,611  32 

Regent  avenue,  from  River  to  Cornell  street ....  73  60 

Bohin  street,  from  Regent  avenue  to  Allston 

street 9  80 

Salem  street,   from  Potters  avenue  to  Waldo 

street 1,397  58 

Steere  avenue,  from  Manton  avenue  to  Amherst 

street 404  58 

Whipple  street,  from   Admiral  to  Douglas  ave- 
nue          3,547  48     $32,36160 

Amount  carried  forward $66,467  25 
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Amount  brought  forward $66,467  25 

Pavb  with  Granite  Blocks. 

Broad  street,  from  Chestnut  to  Pearl $1 2,240  52 

Canal  street,  from  Bowen  to  Smith 3,020  10 

Charles  street,  from  Randall  square  to  near  Ash- 
burton  street 84  59 

Migh  street,  from  Barton  to  Olneyvllle  square...  12,356  71 
Mathev)son  street,  from  Westminster  to  Wash- 
ington   1,174  65 

Pike  street,  from  Brook  to  South  Main 7,292  70 

Point  street,    from    Chestnut   to  near  Beacon 

avenue 14,696  37 

Randall  street,   from   Randall  square  to  North 

Main  street 3,117  67 

South  Main  street,  from  Planet  to  James 2,600  00 

South  Main  street,  from  Transit  to  India 10,099  15 

Steeple  street,  from  Canal  to  North  Main 805  51 

Tockwotton  street,  from  East  to  South  Main.  ...  7,142  53 

Westminster  arid    Weybosset  streets 4,927  59 

Wickenden  streets  from  Transit  to  Brook 1,530  56 


To  BE  Built. 


Take  Possession,  Remove  Obstructions  and 
Grade. 


81, Ot^  65 


Kinsley  avenue,  from  Gaspee  street  to  Hemlock.  242  €0 

To  Build  and  Curb. 
Elmwood  avenue,  from  Lexington  to  the  railroad 

bridge 14,513  45 

To  BE  Brought  to  Grade. 

Butler  avenue,  from  its  southerly  terminus  to 

North  street $9,853  17 

Richardson  street,  from  Prairie  avenue  to  Plain 

street 62  60 


9,915  67 


Bucklin  street,  from  Daboll  to  Cromwell 195  00 

Take  Possession  and  Remove  Obstructions. 
North  street,  from  North  Main  to  Swan  Point 

road 1,565  09 

Remove  Obstructions  and  Reset  Curbing. 
Knight  street,  from  High  to  Broadway 758  15 


Amount  carried  forward $174,745  86 


Digitized  by 


Google 


KEFORT  OF  THE  DEPARTMENT  OF  PUBLIC  WORKS.        33 

Amoant  brought  forward $174,745  86 

Reset  Curbing  and  Repavb  Gutters. 
Valley  street^  west  side,  from  driveway  near 
Grove  street  to  opening  in  curb  about  250 
feet  south  of  Delaine 1,308  14 

Grade  and  Put  in  Good  Condition. 
Gordon  avenue^  from  Colfax  street  to  Public .  186  05 

Concrete  Sidewalks. 
East,   TockwoUon  and    Wickenden  streetSf   sur- 
rounding Tockwotton  Park 656  11 

Reset  Curbing,   Build  Driveway  and  Con- 
crete Sidewalk. 
Amherst  street,   adjoining  lot  occupied  by  fire 

stationNo.  14 154  78 

Put  in  Good  CoNDmoN. 
Elmwood  avenue,  from  old  city  line  to  new  city 

line 808  76 


$177»359  65 


# 


Bills  deposited  with  the  city  treas- 
urer for  collection  from  April  1  to 
June  30,  1893,  inclusive,  amounted  to  $453  58 

As  follows : 

Labor  and  materials $335  58 

Manure  from  bam 61  00 

Street  sweepings 54  00 

Chopping  block 3  00 


$453  58 
During  the  quarter,  coupons  from  bills 
collected  have  been  returned  by  the  city- 
treasurer  and  receipted  for,  amounting  to  $466  69 

As  follows : 

Labor  and  materials $348  69 

Manure  from  bam 61  00 

Street  sweepings 54  00 

Chopping  block 3  00 


f(66  69 
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SIDEWALKS  AND  CURBING. 

The  expenditures  on  account  of  sidewalks 
and  curbing  from  April  1  to  June  30,  1893, 
inclusive,  were    ------  $29,601  35 

Classified  as  follows : 

Granite  curbing $29,549  51 

Concreting  sidewalks 51  84 

$29,601  35 

Curbing  bills  deposited  with  the  city  treas- 
urer for  collection,  from  April  1  to  June  30, 
1893,  inclusive,  amounted  to  -  -         -  $12,023  70 

During  the  quarter,  coupons  from  corbing 
bills  collected  have  been  returned  by  the  city 
treasurer  and  receipted  for,  amounting  to         -    $8,619  65 

CITY  ENGINEER. 

Bills  approved  on  account  of  city  engineer's 
department  from  April  1  to  June  30,  1893,  in- 
clusive, amounted  to        -        -        -        -        -  $12,583  09 

Charged  as  follows : 

Salary— city  engineer. . . * $1,500  00 

Salaries  of  assistants 9,598  08 

Salaries  of  clerks 705  00 

Horse-car  tickets,  etc 344  80 

Supplies — drawing  materials,  etc 319  32 

Instruments  and  repairs 67  60 

Sundries 36  67 

Horse  hire,  barn  expenses,  etc 11  62 

$12,583  09 

Bills  deposited  with  the  city  treasurer  for  col- 
lection, from  April  1  to  June  30,  1893,  in- 
clusive, amounted  to  .  -  -  -  $3  80 

As  follows : 
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SteelUpes $2  00 

Draughting  paper .* 70 

Set  of  diagrams 60 

Bine  prints 50 

$3  80 
During  the  quarter,  coupons  from   bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to  -  -  $3  30 

As  follows: 

SteelUpes ,  $2  00 

Draaghting  paper  70 

Set  of  diagrams 60 

$3  30 

BRIDGES. 

April  26th,  the  offer  of  Smith  Concrete  Co.,  to  repair 
asphalt  driveways  of  Gaspee  street  and  Randall  street 
bridges,  was  accepted. 

May  1st,  the  offer  of  Maiden  Machine  Co.,  to  furnish 
and  erect  in  place  an  electrical  motor  for  motive  power  of 
draw  of  Central  bridge,  was  accepted.     Amount,  $1,295.00. 

May  4th,  the  proposals  of  R.  F.  Hawkins,  for  iron  super- 
structures for  bridges,  were  accepted  and  contracts  subse- 
quently executed,  as  follows : 


« 


Acorn  street  bridge,  over  tlie  Woonasquatucket  river. 
Francis  street  bridge,  over  the  Woonasquatucket  river. 

The  following  work  was  in  progress  at  the  end  of  the 
quarter,  viz. : 

No.  of  re«olaUoii.    Date  of  approval. 

466.  Aug.  2,  1892,  Washington  bridge  aver  Provi- 
dence river: — ^to  build  bridge  and 
abutment  walls. 

641.     Oct.      8,         "       City  Dock: — to  purchase  materials 

aud  build. 

830.  Dec.  20,  '*  Francis  street  bridge  over  Woon- 
asquatucket river. 
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No.  of  resolution.    Date  of  approval. 

832.     Dec.     20,    1892,    Acorn    street   bridge   over   Woon^ 

dsquatucket  river. 

The  following  work  had  not  commenced  June  30,  1893, 
viz. : 

No.  of  reBolatlon.    Date  of  approval. 

831.     Dec.     20,    1892,    Oak  street  foot^idge  over  railroad 

tracks. 
329.     June     6,      1893,    Academy     avenue     bridge     over 

stream  betweeri  Smith  street  and 

Chalkstone  avenue. 

Bills  approved  on  account  of  bridges 
from  April  1  to  June  30,  1893,  in- 
clusive, amounted  to        -  -  -  $39,233  34 

Charged  as  follows : 

Acorn  street  bridge — to  buUd $2,754  99 

Bam  expenses 85  50 

Branch  avenue  bridge 2  77 

Central  or  Red  bridge 2C8  90 

Crawford  street  bridge 26  00 

Delaine  street  bridge 1  50 

Eagle  street  bridge 2  25 

Exchange  bridge 57  56 

Gaspee  street  bridge 114  39 

Geneva  bridge 2  78 

Hawkins  street  bridge 93 

Horses,  wagons,  harnesses,  etc 21  25 

Hemlock  street  bridge 7  97 

Lumber,  hardware,  etc 986  68 

Park  street  bridge 76  91 

Point  street  bridge 847  83 

RandaU  street  bridge 54  99 

Rent  of  keeper's  house,  Washington  bridge 10  00 

Salaries— Central  or  Red  bridge 462  26 

Salaries— Point  street  bridge 978  25 

Salaries — Washington  bridge 486  25 

Smithfleld  avenue  bridge 3  70 

Sundries 121  61 

Tools 67  38 

Amount  carried  forward $7,442  64 
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Amount  brought  forward $7,442  64 

Valley  street  bridge — north  span 39  72 

Valley  street  bridge — south  span 24  11 

Veazie  street  bridge 5  77 

Wanskuck  bridge 5  98 

Washington  bridge  near  India  Point 496  33 

Washington  bridge  over  Providence  river — to 

rebuild 30,945  15 

Weybosset  bridge 273  64 

$39,233  34 

Bills  approved,  from  April  1  to  June 
30,  1893,  inclusive,  for  constructing 
piers  for  the  Francis  street  bridge,  have 
been  paid  from  the  appropriation  for 
filling  the  cove  basin,  to  the  amount  of  $989  82 

Bills  for  expenditures  for  construction 
of  wharf  at  the  new  city  dock,  from  April 
1  to  June  30,  1893,  inclusive,  have  been 
approved  and  paid  from  the  appropria- 
tion for  contingencies,  to  the  amount  of  -  $21,887  22 

Bills  deposited  with  the  city  treasurer 
for  collection,  from  April  1  to  June  30, 
1893,  inclusive,  amounted  to        -         -  $9  50 

As  follows : 

Old  lumber #5  50 

Sweepings  from  Washington  bridge,  near  India 

Point 4  00 


$9  50 


During  the  quarter,  coupons  from  bills 
collected,  have  been  returned  by  the  city 
treasurer  and  receipted  for,  amounting  to  $9  50 
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As  follows : 

Old  lumber t5  60 

Sweepings  from  Wasbingtoii  bridge,  near  India 

Point 4  00 


•»60 

ROBERT  E.  SMITH, 

Commissioner. 
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REPORT. 


Office  of  the  Department  of  Public  Works,  ) 

City  Hall,  Providence,  R.  I.,  October  1,  1893.  > 

To  the  Honorable  the  City  Council: 

In  compliance  with  the  requirements  of  Chapter  IV.  of 
the  ordinances,  the  Commissioner  of  Public  Works  respect- 
fully presents  the  forty-third  quarterly  report  of  the  expend- 
itures by  the  several  departments  under  his  direction  and 
control,  with  statements  of  work  ordered  and  the  condition 
and  the  cost  of  same  for  the  quarter  ending  September  30, 
1893. 

WATER  WORKS. 

August  11th,  the  proposal  of  Warren  Foundry  and 
Machine  Co.,  of  Phillipsburg,  N.  J.,  to  furnish  and  deliver 
about  528  tons  of  cast-iron  water  pipes  was  accepted,  and  a 
contract  subsequently  executed,  as  follows  : 

2,500  6-inch  B  pipe, 
300  8-iiich  B  pipe. 

Amount,  $13,401.04. 

August  14th,  the  offer  of  the  Congdon  &  Carpenter  Co, 
to  furnish  and  deliver  30,000  pounds  Omaha  refined  pig 
lead  was  accepted. 

AufiTust  30th,  the  offer  of  Thomas  Phillips  &  Co.  to  fur- 
nis^h  tmtl  tk' liver  20,000  pounds  AAA  lead  pipe,  various 
isizcrt,  was?  accepted- 

August  30th,  the  offer  of  L.  H.  Tillinghast  &  Co.  to  fur- 
nish and  deliver  20,000  pound,'*  A  AA  lead  pipe,  various  sizes, 
was  accepted. 
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September  13th,  the  proposal  of  Henrj"  R.  Worthington 
to  furnish  and  set  up,  at  Pettaconset  Pumping  Station,  a 
triple  expansion  pumping  engine,  capable  of  pumping  fifteen 
million  gallons  per  day,  guaranteed  duty  one  hundred  and 
twenty  millions,  with  two  Babcock  &  Wilcox  boilers  of  ioO 
h.  p.  each,  for  the  sum  of  $70,000.00,  was  accepted,  and  a 
contract  was  subsequently  executed. 

The  average  daily  consumption  of  wat<?r  during  the  last 
quarter  was  10,262,825  gallons. 

Water  pipes  were  laid  during  the  quart<?r  as  follows : 

24-INCH. 

In  Harris  avenue 134.11  feet 

16-INCH. 

In  Eagle  street 1.078.27  feet 

12-lNCH. 

In  Harris  avenue 12.64  feei. 

H-INCII. 

In  Camp,  Cutler,  Julian  and  Veazie  streets,  Kinsley, 
Rochambeau  and  Woodward  avenues;  In  Womlbine 
street,  Town  of  Cranston ;  and  in  Woonasquatucket 
avenue.  Town  of  North  Providence 0.4S.'i.59  fwt. 

6- INCH. 

In  Ambrose,  Barstow,  Burlington,  Cutler,  David,  De- 
laine, Elma,  Emerson,  Falrview,  Forest,  Frankfort, 
Gano,  Hamilton,  Highland,  Hillard,  Hudson,  Lan- 
caster, Matilda,  Nashua,  Pacitlc,  Parnell,  Power,  Pres- 
ton, Thurston,  Veazie  and  Williams  streets,  Academy, 
Gordon,  Hamilton,  Indiana,  Massachusetts,  Michigan, 
Morris,  New  York,  Orchard,  Rochaml>eau,  Uuther- 
glen,  Stamford  and  Washington  avenues,  and  Hard- 
ings  alley;  in  Laban,  North  and  Wat<^rman  streets. 
Town  of  Johnston ;  in  Byron  street.  Bluff,  Standish, 
Warwick  and  Whipple  avenues.  Town  of  Cranston ; 
and  in  Lyman  avenue,  Town  of  North  Providence. . . .      25,4^0.57  fe«*t 

Total ;W,  191 . 1 1»  f^i' 

or  6.280+  mill's. 

Water  pipes  were  removed  during  the  quarter  as  follo^^* 
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16-INCH. 

In  Eagle  street 2.21  feet. 

12-INCH. 

In  East  and  Harris  avenues 15.10  feet. 

8-INCU. 

In  Camp  street,  Harris  and  Rochambeau  avenues 2.287.78  feet. 

6-INCH. 

In  Eaji^le  street  and  Lorimer  avenue 686.83  feet. 

Total 2,891.92  feet, 

or  .548 —  miles. 

Statement  of  sizes  and  Ien«^hs  of  pipe  laid  since  the  com- 
mencement of  the  work : 

36-inch 10,084.00  feet. 

30-lncli 59,893.04  feet. 

24-incli 43,553.03  feet. 

ao-lnch 9,626.59  feet. 

16-lncli  33,243.82  feet. 

12-lnch 76,964  22  feet. 

lO-inch 14,662.26  feet. 

H-lnch 222,439.73  feet. 

6-lnch   961,768.71  feet. 


Total 1 ,422,216.40  feet, 

or  269.359 — miles. 

Thirty-three  fire  hydrants  have  been  set  during  the  quar- 
ter, one  in  each  of  the  following  locations  : 

Academy  avenue,  east  side,  about  460  feet  south  of  Smith  street. 
Canal  street,  east  side,  corner  of  Smith  street. 
Canal  street,  east  side,  south-east  corner  of  Cady  street. 
Cent  street »  south  side,  corner  of  South  Main  street. 
College  street,  north  fiick%  near  corner  of  MfirXet  square- 
Cutler  street,  north-east  corner  of  Burs  tow  street. 
Dorrance  street,  north-east  side,  corner  of  Exchatije^e  plaee, 
Eagle  street,  east  side,  about  300  feet  south  of  Valley  street. 
Gordon  avenue,  east  side,  at  south  corner  of  Reytiohla  street. 
Gordoti  avenue,  I'Eist  side*  at  about  IftO  feet  soulh  of  Potters  avenoe* 
flardii}^  alley,  north  side,  corner  of  South  Main  street* 
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Hopkins  street,  north  side,  corner  of  Soutli  Main  street. 

Kinsley  avenue,  south  side,  at  the  west  corner  of  Harris  avenue. 

Kinsley  avenue,  south  side,  about  460  feet  west  of  Harris  avenue. 

Matilda  street,  at  north-east  corner  of  Nashua  street. 

Michigan  avenue,  east  side,  at  northerly  corner  of  California  avenue. 

North  Main  street,  east  side,  opposite  Smith  street. 

North  Main  street,  east  side,  southerly  corner  of  Bowen  street. 

North  Main  street,  east  side,  opposite  Otis  street. 

North  Main  street,  easterly  side,  comer  of  South  Court  street. 

North  Main  street,  east  side,  opposite  Amos  street. 

North  Main  street,  east  side,  at  the  north  comer  of  Waterman  street. 

Orchard  avenue,  north  side,  about  320  feet  west  of  Butler  avenue. 

Orchard  avenue,  north  side,  about  300  feet  east  of  Wayland  avenue. 

Planet  street,  north  side,  corner  of  South  Main  street. 

Rutherglen  avenue,  north  side,  about  540  feet  west  of    Alexander 

street. 
South  Main  street,  east  side,  opposite  Custom  avenue. 
South  Main  street,  east  side,  opposite  Leonard  street. 
South  Water  street,  east  side,  near  north-east  corner  of   Halsej 

avenue. 
Taber  avenue,  east  side,  south-east  comer  of  Irving  avenue. 
Williams  street,  north  side,  at  west  corner  of  Roger  street. 
Williams  street,  north  side,  corner  of  South  Main  street. 
Woodward  road,  north-east  corner  of  Iowa  street. 

The  total  number  of  fire  hydrants  is  now  fifteen  hundred 
and  fifty-four :  fifteen  hundred  and  five  flush  and  forty-nine 
post  hydrants. 

During  the  quarter  three  hundred  and  forty-one  water 
meters  were  set,  of  which  number  seven  were  to  replace 
other  meters.     The  use  of  six  meters  was  discontinued. 

The  following  meters  were  in  use  at  the  close  of  the 
quarter : 
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KIND. 

SIZE. 

Total 

t-ln. 

}-ln. 

1-in. 

li-ln. 

2-ln. 

3-ln. 

4-ln. 

Ball  &Fitt8,  piston 
Kall&Fitts,rotary 
Crown 

3,064 

5,469 

28 

1,169 

6 

606 

655 

I 

170 

1 

146 
22 

174 

1 

42 

35 
20 
76 

34 
165 

5 

2 

25 

9 

1 

5 
10 

3 

2 
10 

1 
1 

3,855 

51 

6,419 

2 

Fales,  Jenks  &  Sons 
NfsDtmie 

Thomson. ...   

Worthington 

1,428 
9 

9,736 

1,433 

384 

42 

18 

14 

11,792 

One  plumber's  license  was  issued  during  the  quarter,  mak- 
ing the  total  number  ninety-eight,  all  of  which  expire 
December  31,  1893. 

Thirteen  hundred  and  five  permits  to  do  plumbing  work 
were  issued  during  the  quarter. 

Two  hundred  and  fifty-seven  applications  for  water  were 
made  during  the  quarter,  making  the  total  number  Septem- 
ber 30,  1893,  nineteen  thousand  one  hundred  and  forty-two. 

The  number  of  new  service  stops  opened  during  the  quar- 
ter was  two  hundred  and  ninety-six. 

The  total  number  of  service  stops  opened  to  September 
30,  1893,  inclusive,  was  eighteen  thousand  three  hundred 
and  ninety-eight.  The  number  in  actual  use'^September  30, 
1893,  was  seventeen  thousand  three  hundred  and  two. 

The  amount  of  bills  approved  on  account  of  water  works 
from  July  1  to  September  30,  1893,  inclusive,  was : 
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For  construction  and  extension,    .  .             $30,723  87 
Classified  as  follows : 

Laying  water  pipe '. $11,298  64 

Fire  hydrants,  boxes  and  covers 7,061  80 

Service  pipe 1,937  76 

Contract  reservations 1,935  84 

Laying  service  pipe 1,588  78 

Experimental  tests  of  vrater  filtration 1,575  00 

Special  castings 1,299  12 

Fruit  HiU  reservoir,  for  repairs 1 ,243  09 

Labor  on  and  carting  pipe 798  52 

Cast  iron  water  pipe 709  72 

Taps  and  stops 261  54 

Sundries 225  23 

Wiiarf  salaries 195  00 

Barn  expenses 185  97 

Horses,  wagons,  harnesses,  etc 180  76 

Tools 152  08 

Fruit  Hill  reservoir,  for  construction  — 75  12 


$30,723  87 

For  maintenance,       .....         $23,367  9- 
Classified  as  follows : 

Pettaconset  Pumping  Station. 

Coal  and  wood $3,855  71 

Firemen 899  33 

Sundries 795  05 

Engineers 513  50 

Superintendence 299  00 

Corliss  pumping  engine  and  house 174  43 

Labor  on  fuel 10:^  50 

Real  estate 97  41 

Oil,  waste  and  packing 93  73 

Care  of  grounds 93  15 

Lights 62  97 

Barn  expenses 42  44 

Cornish  pumping  engine 28  85 

Cornish  engine  house 13  30 

Worthlngton  pumping  engine  3  75 

$7.o:«  l: 

Amount  carried  forward $7,076  l: 
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Amount  brought  forward (^7,076  12 

SOCKAKO88BT  RBSBRVOm. 

Watchman (^143  60 

Sundries 41  56 

185  06 

Hope  Pumping  Station. 

Coal  and  wood (^2,656  25 

Engineers 675  25 

Firemen 484  60 

Care  of  grounds 147  00 

Lights 92  00 

Sondries 62  83 

OU,  waste  and  packing 66  26 

Hope  pomping  engine,  No.  1 41  38 

4.016  67 

Hope  Reservoir. 

Sundries (^258  90 

Watchman 218  76 

477  65 

Fruit  Hill  Reservoir. 

Watchman $182  00 

Sundries 2  00 

184  00 

Pipe  Line  and  Service  Stops. 

Repairs (^1,710  05 

Superintendence — salaries 848  25 

2,658  30 

Meter  Departbient. 

Water  meters (^4,534  02 

Setting  and  repairing  meters 1,328  08 

5,t(fi2  U) 

MisCKiXAiTKOoa. 

Ckr Its*  and  Inspt^clor^'  salaries $'^,Sii}  12 

Pr«vejiUon  of  dcfllemviit  of  the  Pawtuxet-.  -  * .  *  lUK  fS2 

Bam  (&3tp«Eiii«ti * .*,...  131  ^ri 

MMkywrn  of  water * . . .  in*i  ^0 

Sltii4r!€il...* * « 4C  27 

IIorsc*4f  wM^^onSp  hariiE^aac§<  etc. . .  .^ . « . » 39  7 1 

Public  drbiklrrjf  foiitt  tains  and  irtiaithB !W  78 

inpsi  jard^ — Oilier  expenses 6  UO 

3,rK)9  15 

$^$M7  04 
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Tbie  auxKmnt  of  expenditures  from  July  1 
to  Sepcember  *>•  1893,  inclusive,  was       .  $54,091  81 

Hie  idaA  e3qpenditiires  to  September  30, 
1>93,  indu^ire,  were       ....       $7,737,280  19 


T!be  %a  exp^sditizre  for  constmction  aod  extension  from 
J^T  1  zo  S«pceober  30.  1?»3.  inclosiTe,  waa $29^42  9C 

Tbie  met  exp«iidiiare  for  constniction  and  extension  to 
S*p«exnSer  30.  l!!*3.  inclosiTe.  was $5,911,658  « 

Tbe   *es  expen^iicare  for  maintenance  from  Jaly   1  to 
September  30.  lad?,  inclnsire,  was $14,345  ^ 

Tbe  %<e{  expeiKiinire  for  maintenance  to  September   1, 
1?«,  inclcsiTe,  was $1,139,673  18 


Bills  deposited  with  the  city  treasurer  for 
ivUeotion  from  July  1  to  September  30, 
U^i^o,  inclusive,  amounted  to     .  .  .  $56,243  l»i 

As  follows  : 


Witer $4r»,017  .W 

WAier  nietors .    5,932  50 

Se::ir.i:  acil  repairin::  meters 1,62G  00 

Kent  of  real  estate  232  52 

Examiiiaiion  and  ri^pairs  of  pipe  line 77  58 

IVrnianoutly  closini:  service  stops 05  00 

Penalties 36  00 

Suntlries 75 

LalH-»r  and  material,  lay injr  service  pipes,  etc 2,200  84 

Movinij  material  at  pijH'  yard 1441 

Manure  from  pi^K*  yard  barn 11  00 

856,243  92 

During  the  quarter  coupons  from  l)ills 
collected  have  heen  returned  l)y  the  city 
treasurer  and  receipted  for,  amounting  to       -      $61,69()  55 
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As  follows : 

Water $61,162  00 

Water  meters 6,898  60 

Setting  and  repairing  meters 2,804  26 

Rent  of  real  estate 210  86 

Permanently  closing  service  stops 66  00 

Examination  and  repairs  of  pipe  line 48  28 

Penalties 36  00 

Sundries 76 

Labor  and  material,  laying  service   pipes,  etc...  .    1,466  60 

Moving  material  at  pipe  yard 14  41 

Manure  from  pipe  yard  barn 1100 

$61,696  66 

The  amount  of  bills  approved  on  account  of  water  works 

for  the   fiscal   year  ending   September  30,  1893,  inclusive, 
was : 

For  construction  and  extension,          -  -         $94,019  43 

Classified  as  follows : 

Cast-iron  water  pipe (^27,048  42 

Laying  water  pipe 24,702  90 

FlreTiydrants,  boxes  and  covers 7,067  62 

Laying  service  pipe 6,298  60 

Special  castings 6,444  08 

Service  pipe 8,848  76 

Stop  valves 2,844  61 

Experimental  tests  of  water  filtration 2,710  70 

Taps  and  stops 2,426  66 

Contract  reservations , 1,935  84 

hnhor  on  ami  carihi^^  pipe * ltH4iJ  23 

Item  of  wharf  jiikI  pipo  yard ...  1 ,500  00 

Frnlt  UiU  rejier  voir,  for  repairs i  ,:193  m 

BwTi  at  PfetUconsct 1,125  00 

Tools -.- .,,,,...,.....,... 1,039  Ai 

HofKert*  wai^its,  bmrnesses,  cU: 839  25 

Bftfu  expunges ^ . . « , 784  17 

Wharf  iialafl«s .-...,<., ..,,•*  760  m 

l4iirT/|d<^«,..,  ........ ,».* 226  23 

pM                                             antl  troughs 102  30 

It                                        Mfiiaiructign*. 75  12 

$94,019  43 
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For  maintenance, 
Classified  as  follows : 


$93,870  30 


Pettaconset  Pumping  Station. 

Coal  and  wood (^11,640  13 

Firemen 

Sandries 

Engineers 

Superintendence 

Lights 

Corliss  pompiug  engine  and  house 

Real  estate 

Oil,  waste  and  packing 

Lal>or  on  fuel 

Care  of  grounds *. . . . 

Bam  expenses 

Cornish  engine  house 

Cornish  pumping  engine . .  

Worthington  pumping  engine 


SOCKANOSSBT  RESERVOIR. 


Watchman. 
Sundries . . . 


3,195  12 

3,166  64 

2,069  66 

1,199  29 

658  67 

644  90 

433  67 

344  92 

832  70 

266  60 

169  93 

41  07 

30  74 

12  36 

9654  60 

260  76 

Hope  Pumping  Station. 
Coalandwood $3,068  76 


Engineers. 
Firemen... 


2,307  33 
1,747  30 


$24,186  18 


816  25 


Lights 

Care  of  grounds 

Sundries 

Oil,  waste  and  packing 

Hope  pumping  engine.  No.  2 . 
Hope  pumping  engine,  No.  1 . 


Hope  Reservoir. 


Watchman . 
Sundries... 


Amount  carried  forward. 


437  60 
314  00 

253  06 

177  63 

79  19 

72  62 

$8,447  18 

$836  26 
766  24 

1,601  49 

$36,049  10 
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Amount  brought  forward $35,049  10 

Fruit  Hill  Reservoir. 

Watchman $730  00 

Sundries HI  82 

871  32 

Pipe  Line  and  Service  Stops. 

Repairs $7,636  48 

Superlnteiulence — salaries 3,093  62 

10,730  10 

Meter  Department. 

Water  meters $19,390  05 

Setting  and  repairing  meters 6,960  87 

26,340  92 

Miscellaneous. 

Clerks'  and  Inspectors'  salaries $9,608  69 

Town  of  Cranston,  tax 6,443  00 

Thawing  services,  etc 1,685  72 

Prevention  of  defilement  of  the  Pawtuxet 1,573  83 

Horses,  wagons,  harnesses,  etc 831  36 

Barn  expenses 650  62 

Analyses  of  water 401  15 

Town  of  North  Providence,  tax 400  00 

Sundries 187  10 

Public  drinking  fountains  and  troughs 122  48 

Pipe  yard — office  expenses 99  21 

Real  estate  at  Pawtuxet 59  00 

Town  of  Lincoln,  tax 16  80 

21,878  86 


$93,870  30 

SEWERS. 

During  the  quarter  ending  September  30,  1893,  seven 
hundred  and  ninety-five  permits  were  issued  to  drain  layers  : 
six  hundred  and  thirty- four  for  new  work,  and  one  hundred 
and  sixty-one  for  extension  and  repairs  of  drains. 

Four  dniinlayersi'  licensi^s  were  issued  during  the  quarter, 
making  the  total  numlM?r  «ixty-one,  all  of  which  expire 
De€€mi>er  31, 1893. 

During  the  quarter  asj^essments  for  the  cost  of  construct- 
ing sewcri*  were  certified  to  the  city  treasurer,  as  follows : 
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Chalkstone  avenue $8,060  57 

Academy  avenue,  Roanoke  street  and  Belmont  avenue 7,749  01 

Beaufort  street  and  Academy  avenue 5,336  40 

Marlborough  avenue,  Taylor,  Glenham  and  Moore  streets...  4,496  31 

Rathbone  street 2,583  78 

Hannah  street 963  34 

Lavaughn  street 1 ,454  98 

Audrey  street 992  36 

Tefft  street 1,188  93 

Dean  and  Cedar  streets 3,910  71 

Douglass  street 3,756  42 

Mathewson  street 539  85 

Redwing  street 915  95 

Oak  street 2.296  64 

Angell  street  and  Butler  avenue 5,401  53 

Parade  and  Susan  streets 2,405  66 

Whipple  street 1 ,290  09 

Pavilion  avenue 2,209  00 

Gano,  East  George  and  Amy  streets 9,485  98 

Julian  street 1,064  95 

Congress  avenue 3,746  1 1 

Daboll  street 6,604  43 

Portland  street 461  55 

Wayland  avenue 1,524  41 

Potters  avenue 3,248  48 

Orchard  avenue 3,635  65 

Penn  street 2,600  42 

Eddy  street  and  Pavilion  avenue 5,739  29 

Total 993.662  80 

July  6th,  the  consent  of  the  Commissioner  of  Public 
Works  was  given  for  assignments  of  contracts  of  William 
E.  Sherman  to  George  R.  Newman,  as  follows  : 

[The  amounta  given  below  are  what  are  e8timated  will  be  paid  the  contracton  for 
labor,  and  do  not  Include  cost  of  inspection  and  materials,  or  rock  exoavatioQ.] 

No.  of  resolution.    Date  of  approval. 

317.     May      20,    1893,    Jessamine,    Brattle 

and    Wiildf^  ulrectjt^        13^234  W 

32(L       ''  '*         "      Pottern  avenue  and 

Laura  strmlt     *     .         S»S74  ilO 

July  15lh,  the  contract  for  building  the  fullnwiiig  mmvx 
wa«  awarded,  and  subsequently  executed,  namely  t 
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To  J.  Frank  Read  &  Co. 

No.  of  rosolatlon.    Date  of  approval. 

371.  June    16,    1893,     Vineyard        street^ 

from   Hawthorne  to 
Potters  avenue^       .  $344  60 

July  19th,  the  contract  for  building  the  following  sewer 
was  awarded,  and  subsequently  executed,  namely : 

To   EVERSON   &   LiDDLE. 
No.  of  reeoluUon.    Date  of  approval. 

411.     June    30,    1893,     Tockwotton  street,  or 

land  owned  by  the 
city,  from  Gano 
street  to  the  Seekonk 
river,        ....       $3,260  00 

July  18th,  the  consent  of  the  Commissioner  of  Public 
Works  was  given  to  J.  Frank  Read  &  Co.,  relieving  them 
from  building  a  portion  of  the  sewer  in  South  Main  and 
Wickenden  streets,  under  contract  dated  June  17,  1893. 
Under  date  of  July  18th  a  contract  for  building  the  above- 
named  portion  of  sewer  was  awarded  at  same  prices,  and 
subsequently  executed,  as  follows  : 

To   EVERSON   &   LiDDLE. 
No.  of  resolaiioii.    Date  of  approval. 

372.  June     16,    1893,    South  Main  street, 

from  near  Transit 
to  Power,     .     .     .        $2,928  60 

August  24th,  contracts  for  building  sewers  were  awarded 
and  subsequently  executed,  as  follows : 

To  Frederick  E.  Shaw. 

No.  of  resolutioii.    Date  of  approval. 

368.     June     16,    1893,    Hope    street,    from 

Thayer  to  Lloyd,   .  $721  70 
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To  Timothy  F.  Lyons. 

No.  of  reBolution.    Date  of  approval. 

370.     June     16,    1893,     Superior  and  Wen- 
dell streets,     .     .     .       $1,379  30 
475.     Aug.      4,         "      Plain    street     and 

Thurbers  avenue,    .  8,467  00 

To  George  R.  Newman. 

454.     July     26,    1893,     Duncan        avenue, 

from  Knowles  street 
to  North  Main,     .  1,200  35 

472.  Aug.       4,        ''       Adelphi       avenue, 

from  Elmgrove  to 
Wayland,     ...  497  78 

473.  *'  *'         "       Cedar  street,  from 

Teffl  to  Acorn,        .  297  22 

474.  "  «'  "       Pacific  street,  from 

Broad  to  Hamilton,  1,746  37 

September  23d,  a  contnictfor  building  the  following  sewer 
was  awarded,  and  subsequently  executed,  namely  : 

To  Frederick  E.  Shaw. 

No.  of  resolution.    Date  of  approvaL 

512,     Sept.    12,    1893,    Fountain        street, 

from     Jackson     to 
Abom,     ....        $1,418  00 

During  the  quarter,  the  construction  of  the  following  sew- 
ers was  completed,  namely : 

No.  of  resolution     Date  of  approval.  Date  of  completkin. 

363.     July       1,     1892,     Candace,     Winsor, 

Orms,  Valley  and 
Smith  Mfrpfitji,       .      Aug,  5,  1«9.^, 

65  L     Oct,      8,  *'  Winsloir  street  from 

Broad  (q  Wet/bo^uf'f^  Aug.  7, 1893. 
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No.  of  rejH>lution.    Date  of  approval.  Date  of  completion. 

B54.     Oct.      8,      1892,    Promenade     street^ 

from  Rathbone  to 
Gaspeey      .     .     .     Sept.  5,1893. 

179.     Apr.    8,      1893,    Aleppo  street^  from 

Manton  avenue  to 
its  westerly  termina- 
tion^     ....     Sept.14,1893. 

181.       **         '*         ''         Camp    street^  from 

near  Grandview  to 
Of/press,     .     .     .     Sept.  14, 1893. 

186.  *'         *'         **        Eagle    street,  from 

Harris    avenue     to 

the  river,   .     .     .     July  22,1893. 

187.  **  "  '*        Uddi/  and  Asluuont 

streets,  ....     Sept.  1,  1893. 

188.  **  **  **        Elmfjrove     avenue, 

from  Any  ell  street  to 
Humboldt  avenue,     July  19,1893. 

190.  **  *'  **        Julian   street,  from 

near  Atwells  avenue 

to  Amherst  street,     July  11,1893. 

191.  **         **         **         Oak,  Willoiv,  Hud- 

son.  Wood,  Messer, 
Ellery  streets  and 
Chapin  avenue,   .     July  19,1893. 

194.       **  "  "         Penn    street,   from 

Almy  to  Vinton,       July  11,1893. 

245.      May  1(^  *'        A  and  Rice  streets,  July  14,1893. 

312.  '*       20,  '*         Canal     street    and 

Canal  avenue,     .     Sept.  8,1893. 

313.  **         ''         **        Jilaekstoneand  Bog- 

man  streets,     .     .     July  7,  1893. 

314.  **  **  *'        Burnside    and 

Briggs  streets,     .    Aug.  17, 1893. 
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No.  of  rcBoIutlon.    Date  of  approval.  I>ate  of  comptottoa. 

316.  May    20,    1893,     Harris  avenue^  from 

Atwdls     to    Eagle 

street,   ....     July  22,1893. 

317.  *'         ''         ''        Jessamine,     Braide 

and  Waldo  streets,    Aug.  2,1893. 

318.  **         **         **        Hospital  street,  frofix 

Point  to  Manches- 

lev, July  1,  1893. 

320.       "         ««         '«        Potters  avenue  and 

Laura  street,       .     Aug.17,1893. 

322.  *«         '«         **         iSahin   street,  from 

Aborn  to  Cove,     .    Aug.26,1893. 

323.  '«         **         '*        8fa,wpers         street, 

from    North   Main 

to  Hewes,        .     .     Aug.  9,  1893. 

324.  **  '«         *'         Williams,  Fremont, 

East    Transit    and 

Preston  streets,    .     Sept.  8, 1893. 

"         Hattys    and    Qriade 

streets,       .     .     .      July  13, 1^93. 

"  Matheirson     street, 

from  F(nrntain  to 
dm',   ....      Aug. 26, 1893. 

'*         Superior  and  TFe7i- 

dell  streets,      .     .      Sept.14,1893. 

'  *  I  l)i  ef/(f  rd        street, 

front  Hawthorne  to 
Potters  arenue,     .    July  22,  1893. 

**  Adetphi  (irt^iute^ 
from  E/nif/rove  to 
Wat/land,     .       .     Scpt.l3,l.sj»:V 

"         Cedar   street,  from 

Tefft  to  Acorn,     .     Sept.  H,  lsi».S. 

"         Pacifc  street,  from 

Broad  to  Hamilton,  Sept.28,  IMKi. 
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At  the  close  of  the  quarter,  work  upon  the  following  sew- 
ers of  the  improved  sewerage  system  was  in  progress, 
namely : 

No.  of  resolution.    Date  of  approval. 

652.  Oct.      8,     1892,     Gaspee  and  Oove  streets. 

653.  **         **         "        Dorrancestreet^fromCovetoDyer, 
138.     Mar.    21,    1893,     Norfolk  and  Station  streets^  Hunt-- 

ington    avenue^     Chambers     and 
Burrington  streets. 
411.     June   30,        '*         Tockwotton  street y  or  land  owned 

by  the  city^  from  Gano  street   to 
the  Seekonk  river. 

Work  upon  the  following  lateral  sewers  was  in  progress 
at  the  close  of  the  quarter,  namely  : 

No.  of  resolution.    Date  of  approval. 

180.     Apr.     8,     1893,     Batch  street^  Pacific  and  Hamburg 

avenues. 
'*         Jillson  and  Eddy  streets. 
''         Camp^   North   and   North   Main 

streets. 
'*        Ea^st  avenue y  from  Pleasa^it  street 

to  Olney. 
*  *        Hope  street^  from  Thayer  to  Lloyd. 
"         Wickendeny     Sonth     Main     and 

Cravford  streets. 
**        Duncan    avenue ^   from    Knoivles 

street  to  North  Main. 
475.     Aug.     4,        ''         Plain  street  and  TJiurbers  avenue. 

Work  upon  the  following  sewers,  completing  the  work 
ordered  by  the  city  council,  had  not  commenced  September 
30,  1>^\K\,  naiiK^y  : 

Ni>.  of  roeolutUm.    liate  o  f  npprovnl. 

512.     Sei^t,    12,    18i)3,      Foitntain  street j  from  Jackson  to 

Aborn* 
544.       "        23  J        **        Grove,  Ilelnie  and  River  streets. 
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No.  of  resolution.    Date  of  approval. 

545.     Sept.    23,    1893,     Inkernmn  Mreet^  from  Candact  iu 

Pekin. 

54i).       '*         *'         **        Jewett  and  Senter  sireeiA. 

547.       *'         *'         **        Lilac    street^  from     Cranston  to 

Salem. 

54S.  "  **  ««  Moore  street^  from  Updike  to  Elm- 
wood  avenue. 

549.  '*         **         **        Potter  street^  from  near    ireyfto*- 

/»e^  to  Ptfi6. 

550.  "         "         **         Rhodes  and  Eddy  Hti-eets. 

564.       '«         «*         *«        Z)yer     and    JS^Zrfy    Mreet*^    awl 

Aliens  avenue. 

The  amount  of  bills  approved  on  account  of  sewers  fmm 
July  1  to  Scpteml)er  30,  1893,  inclusive,  was : 

For  Constructon: 

Reg^ular  appropriation $104,956  .S7 

Improved  sewerage  appropriation 182,04 1  10 

$286,»9T  47 

Charged  as  follows : 

Materials d:^r..743  99 

Contract  reservations 9.344  00 

Salaries  of  assistant  engineers 2.971  50 

Additional  catch-basins 1 ,204  SO 

Clerics'  salaries 1 ,000  40 

Sundries— improved  seweragfc  system 800  05 

Rent  of  wharf  and  pipe  yard 750  00 

Testing  cement r>i;i  20 

Sundries 419  81 

Tools 15  8r, 

Sewer  in  A  and  Kice  streets 1 ,290  7.'> 

Sewer   in  Adelphi  avenue,  from    Elmirrove  to 

Wayland ."VOl  48 

Sewer  in  Balch  street,  Pacilicand  Hamburir  ave- 
nues   4.101  95 

Sewer  in  Hlackstone  and  l^>irman  '^trreis 1.104  10 

Sewer  in  Burnside  an<l  Briirirs  streets :i,801  06 

Amount  carritMl  forward $64,629  55 
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Amonnt  brought  forward ^64,629  56 

Sewer  in  Camp  street,  from  near  Grandview  to 

Cypress 4,609  22 

Sewer  in  Camp,  North  and  North  Main  streets.  3,542  21 

Sewer  in Candace,  Wlnsor and  Orms streets, etc.  3,051  61 

Sewer  in  Cedar  street,  from  TeflTt  to  Acorn 288  86 

Sewer  in  Congress  avenue,  from  Elmwood  to 

Hamilton  street 15  17 

Sewer  in  Daboll  street,  from  Dexter  to  Public.  29  24 
Sewer  in  Duncan  avenue,  from  Knowles  street 

toNorthMain 20  80 

Sewer  in  Eagle  street,  from  Harris  avenue  to 

the  river 2,528  01 

Sewer  in  East  avenue,  from  Pleasant  street  to 

Olney 2,093  04 

Sewer  in  Eddy  and  Ashmont  streets 8,312  90 

Sewer  in  Elmgrove  avenue,  from  Angell  street 

to  Humboldt  avenue 1 ,037  58 

Sewer  In  Elmwood  avenue,  from  Lexington  to 

railroad  bridge  south  of    Roger  Williams 

avenue Gl  51 

Sewer  in  Gano,  East  George  and  Amy  streets.. .  571  97 
Sewer  in  Harris  avenue,  from  Atwells  to  Eagle 

street 1,312  71 

Sewer  in  Hawes  and  Quade  sreets 933  45 

Sewer  in  Hope  street,  from  Thayer  to  Lloyd.. .  1,172  05 
Sewer  in  Hospital  street,  from  Point  to  Man- 
chester   19  25 

Sewer  in  Jessamine,  Brattle  and  Waldo  streets.  3,543  5G 

Sewer  in  Jillson  and  Eddy  streets 2,281  17 

S#wer  in  Julian  street,  from  near  Atwell?  avenue 

to  Amherst  street 1 ,785  09 

Sewer  in  Manton  avenue,   from  near  Florence 

street  to  Woonasquatucket  river 1,912  13 

Sewer  in  Mathewson  street,  from  Fountain  to 

Cove 827  52 

Sewer  in  Oalt,  Willow  and  Hudson  streets,  etc  5,282  46 

Sewer  in  Pacific  street,  from  Broad  to  Hamilton  1,902  07 

Sewer  In  Penn  street,  frora  Alray  to  Vinton —  (i2n  4fi 

Si^wfflr  Ui  Plain  street*  and  Thurhers  av<  iim-*-  <*  li,10U  21 

Sewcj'  ill  potters  avenue,  and  Laurn  etreet »  ifjCTt)  01> 

Blower  in  Sahln  street^  from  Aborn  to  Cove....  2,074  30 
3«wer  bi  Stampers  utreet,  from  Nortli  Mftlii  li> 

llewei.* -... l.2l'5  an 

AromittiimiTfea  rorivard.*^...*.  ...  8120,40^72 
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Amount  brought  forward #120,463  72 

Sewer  in  Superior  and  Wendell  streets 1,893  87 

Sewer  In  Vineyard  street,  from  Hawthorne  to 

Potters  avenue 862  73 

Sewer  in  Wickenden,  South  Main  and  Crawford 

streets 1,091  93 

Sewer  in  Williams.  Fremont,  Bast  Transit  and 

Preston  streets 3,131  19 

Sewer  in  Win  slow  street,  from  Broad  to  Wey- 

bosset 42156 

Sewer  in  Aleppo  street,  from  Manton  avenue  to 

its  westerly  termination 10,128  23 

Sewer  in  Canal  street  and  Canal  avenue 32,455  33 

Sewer  in  Dorrance  street,  from  Cove  to  Dyer..  30,361  64 

Sewer  in  Gaspee  and  Cove  streets 27,666  69 

Sewer  in  Norfolk  and  Station  streets 25,354  52 

Sewer  in  Promenade  street,  from  Rathbone  to 

Gaspee 29,401  73 

Sewer  in  Tockwotton  street,  or  land  owned  by 

the  city,  from  Gano  easterly  to  the  Seekonk 

river 4.760  SS 

Sewer  in  Valley  street,  from  Eagle  to  Rathbone  4  00 

^86,997  47 

For  inaintonance,      .....  $10,6t5.i  7? 
Charged  Jis  follows  : 

Cleaning  basins  and  sewers $4,510  99 

Repairing  basins  and  sewers 2,loi  o(> 

Inspection  of  connectious 1 ,394  08 

Cleaning  and  repairing  old  drains 1 ,061  31 

Horses,  wagons,  liarnesses,  etc 449  12 

Tools 401  91 

Salary— superintendent  390  00 

Barn  expenses 221  01 

Cleanins:  private  connections  87  <»j) 

Sundries 41  4.'» 

Filling  cisterns,  etc   6  00 

$10,665  72 

The  net  expenditure  for  construction  of  sew- 
ers to  September  30,  1803,  inclusive,  was $4,2Sl.l?il  ^ 

The  net  expenditure  for  maintenance  of  sew- 
ers to  September  30, 1893,  inclusive,  was 39647"  '«• 
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Bills  deposited  with  the  city  treasurer  for 
collection  from  July  1  to  September  30, 
1893,  inclusive,  amounted  to        -        -       -  $528  05 

As  follows : 

Cleaning  private  connections $107  25 

Repairing  private  drains 84  14 

Repairing  sewer 20  85 

Fining  cisterns,  etc 11  25 

Laying  drains  to  curbstone 301  22 

Testing  cement 2  80 

Sewer  material 54 

9528  05 

During  the  quarter  coupons  from  bills 
collected  have  been  returned  by  the  city 
treasurer  and  receipted  for,  amounting  to   -  $1,144  67 

As  follows : 

Repairing  private  drains $104  99 

Cleaning  private  connections 90  75 

FiUlng  cisterns,  etc 11  25 

One  Carson  engine  and  boiler 650  00 

Laying  drains  to  curbstone 284  34 

Testing  cement 2  80 

Sewer  material 54 

$1,144  67 

The  amount  of  billa  approved  on  account  of  sewers   for 
th<3  fi^ceil  year  tuuiiiig  September  30,  1893,  inchisive,  wa."^ : 

Fob  Construction  j 

lii^^lar  Hpproprtfltidn ^imns^il  ii^ 

1  mproYod  tie w^rage  appropriation 42ti  ^*i75  22 

Chargeti  as  followfij : 

Mau^rlal«...... -*,,. - $106,6+0  51 

Conlmet  reenrvaiioos *  *  * 30,K»S  m 

AtDimsit  uafHimI  fonvftni *..   $1ST,53I  14 
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Amount  brought  forward f  137,534  14 

Salaries  of  assistant  engineers 10,626  69 

Clerks'  salaries 4, 166  68 

Sundries,  improved  sewerage  system 4,090  84 

Additional  catch  basins 8,338  43 

Testing  cement 1,763  93 

Sundries 1,648  15 

Rent  of  wharf  and  pipe  yard 1,500  00 

Tools 49  12 

Sewer  in  A  and  Rice  streets 1,290  75 

Sewer  in  Adelaide  avenue,  from  Melrose  street 

to  summit  east  of  Elmwood  avenue 192  27 

Sewer  in  Adelaide  avenue,  from  summit  west  of 

Melrose  street  to  Elmwood  avenue 1 ,225  32 

Sewer  in  Adelphi  avenue,  from  Elmgrove  to 

Wayland 501  48 

Sewer  In  AUston  street,  and  Regent  avenue....  450  16 

Sewer  in  Angell  street,  and  Butler  avenue 3,162  78 

Sewer  In  Atwells  avenue,  from  summit  west  of 

Covell  street  to  Putnam 6,251  78 

Sewer  in  Audrey  street,  from  Bowdoln  to  De- 
laine   822  21 

Sewer  in   Balch  street,  Pacific  and  Hamburg 

avenues 4,101  95 

Sewer  in  Bern  on  street,  from  Douglas  avenue 

to  Nolan  street 1,749  76 

Sewer  in  Blackstone  and  Bowman  streets 3,039  01 

Sower  in  Blackstone  street,  from  Prairie  avenue 

to  Plain  street 2,090  81 

Sewer  in   Branch   avenue,  North  Main   street, 

Livingston  avenue  and  Whelden  street 1,730  41 

Sewer  in  Bucklin  street  and  Potters  avenue....  2,243  70 

Sewer  in  Burnside  and  Briggs  streets 3,801  06 

Sewer  in  Cambridge  street,  and  Academy  avenue  30  19 
Sewer  in  Camp  street,  from  near  Grand  view  to 

Cyi)ress 4,609  22 

Sewer  in  Camp,  North  and  North  Main  streets.  3,542  21 

Sewer  in  Candace,  Winsor  and  Orms  streets,  etc  14,644  25 

Sewer  in  Cedar  street,  from  Tettl  to  Acorn 2i>ti  85 

Sewer  in  Chalkstone  avenue,  from  Douglas  to 

Candace  street 882  05 

Sewer  in  Chalkstone  avenue,  from  Harold  street 

to  Claremont  avenue 19  96 

Sewer  in  Chalkstone  avenue,  from  50  feet  west 

of  Pekin  street  to  Candace 900  78 

Amount  carried  forward $221,283  34 
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Amoaut  brongbt  forward , #221,283  34 

Sewer  In  Common  and  Carroll  streets 1 ,017  79 

Sewer  In  Conjjress  a  venae,  from  Elm  wood  to 

Hamilton  street 1.658  24 

Sewer  in  CromwelJ  street,  from  Greenwich  to 

Dexter . . ,  * 926  65 

Sewer  In  Cypress  street,  from  a  point  235  feet 

east  of  Ivy  to  Camp 4,865  63 

Sewer  In  DuboU  street,  from  Dexter  to  Public. .         2,845  05 

Sewer  In  Dean  and  Cedar  streets , , ,        2/J03  75 

Sewer  to  Diamond  street,  from  Cranston  to  Sn- 

perior , , 1,441  43 

Sewer  in  Don  glass  street,  from  Gano  to  Bntler 

ftvenue .,.         2,001  38 

Sewer  In  Duncan  avenne,  from  Knowles  street 

to  North  Main •,.,,*,, 20  80 

Sewer  In  Eagle  street,  from  Harris  avenue  to 

the  river 10,013  79 

Sewer  in  East  avennc,  from  Pleasant  street  to 

Oloey ..,., 2,093  04 

Sewer  in  Eddy  and  Ashmont  streets. 9,247  97 

Sewer  In  Eddy  street  and  Pavilion  avenne ,         3,471  50 

Sewer  Id  Elmgrove  avenne,  from  Angell  street 

to  Humboldt  avenne 1,037  58 

Sewer  In  EJmwood  avenue,  from  Lexington  to 

railroad  bridge   south  of  Iloger  Williams 

avenue VA,(m  39 

Sewer  in  Gano,  East  George  and  Amy  streets, . .         9,807  98 
Sewer  in  Glenbam,  Taylor  and  Public  streets. . .  1,825  01 

Sewer    in    Grant   street,    from     Carpenter    to 

Knight.,... 1,019  89 

Sewer  In    Hannah   street,  from  Amsterdam  to 

Amherst 1,5S3  76 

Sewer  in  Harris  avenne,  from  At  wells  to  Eagle 

street 1,312  71 

Sewer  in  Hawes  and  Qaade  streets l , fill  10 

Sewer  In  Hendrick  and  Carleton  streets 2,003  69 

Sewer  in  High,  Norfolk,  Oak  and  Troy  streets.       34>ii(i7  85 
Sewer  in  High  street,  from  Norfolk  to  railroad 

bridge 236  08 

Sewer  in  High  street,  from  railroad   bridge  to 

end  of  iie wcr  near  Broadway  •••..«<..,.*.*  5^  1  6 1 

Sewer  In  Hope  street,  from  Thayer  to  Lloyd., .         1,172  05 

Amotmt  carried  forward 1333,348  le 
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Amount  brought  forward $333,848  16 

S^wer  in  Hospital  street,  from  Point  to  Man- 
chester   874  84 

Sewer  in  Jessamine,  Brattle  and  Waldo  streets.         3,548  56 

Sewer  in  Jillson  and  Eddy  streets 2,881  17 

Sewer   in   Julian    street,  from    near   Atwells 

avenue  to  Amherst  street 1,804  62 

Sewer  in  Kossuth  street,  from  Putnam  to  Bow- 

doin 118  88 

Sewer  in  Lavaughn  street,  from  Atwells  avenue 

to  Amherst  street 1,684  63 

Sewer  in  Lexington  avenue,  from  Melrose  street 

to  Hamilton 1,211  01 

Sewer  in  Lexington  avenue,  from  about  200  feet 

west  of  Melrose  street  to  Elm  wood  avenue.  486  76 

Sewer  in  Ma'hton  avenue,  from  near  Florence 

street  to  Woonasquatucket  river 12,904  72 

Sewer  in  Marlborough  avenue,  Taylor,  Glenham 

and  Moore  streets 2,035  42 

Sewer  in  Mathewson  street,  from  Fountain  to 

Cove 827  52 

Sewer  in  Mathewson  street,  from  Washington 

to  Fountain 449  64 

Sewer  in  Mawney  and  Updike  streets 2,983  90 

Sewer  in  Moore  and  Broad  streets 1,049  72 

Sewer  in  Oak  street,  from  Messer  to  Norfolk..  1,068  49 
Sewer  in  Oak,  Willow  and  Hudson  streets,  etc.  13,818  24 
Sewer  in  Orchard  avenue,   from  Way  land  to 

Butler 1,261  73 

Sewer  in  Oxford  street,  from  about  80  feet  east 

of  Harriet  to  Prairie  avenue 557  06 

Sewer  in  Pacific  street,  from  Broad  to  Hamilton         1,902  07 

Sewer  in  Parade  and  Susan  streets 1 ,456  79 

Sewer  in  Pavilion  avenue,  from  Prairie  to  Ocean 

street 858  41 

Sewer  in  Penn  street,  from  Almy  to  Vinton....  1,468  63 

Sewer  in  Plain  street,  from  Public  to  Bishop...  l,Ot»0  44 
Sewer  in  Plain  street,  and  Thurbers  avenue....  2,109  21 
Sewer  in  Pope  street,  from  Amherst  to  Manton 

avenue 1 ,455  87 

Sewer   in   Portland  street,   from   Ilayward    to 

Broad 314  OTi 

Sewer  in  Potters  avenue,  from  Broad  street  to 

Prairie  avenue 1 ,526  31 

Amount  carried  forward ^93,961  85 
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Amount  bronght  forward $393,961  85 

Sewer  in  Potters  avenae,  from  Greenwich  street 

to  Hamilton 1,350  59 

Sewer  in  Potters  avenue,  and  Laura  street 2,670  99 

Sewer  in  Potters  avenue,  from  Prairie  to  Ocean 

street 1,165  91 

Sewer  in  Princeton  avenue  and  Broad  street...         1,631  57 

Sewer  in  Providence  street,  from  Prairie  avenue 

to  Lockwood  street 532  18 

Sewer  in  Public  street,  from  Grordon  avenue  to 

Prairie...; 414  93 

Sewer  in  Public  street,  from  Ocean  to  Plain ....  992  82 

Sewer  in  Putnam  street,  from  Amherst  to  Kos- 
suth   829  90 

Sewer  in  Redwing  street,  from  Bucklin  to  its 

westerly  termination 429  28 

Sewer  in  Redwing  street,  from  Greenwich  to 

Bucklin 435  41 

Sewer  in  Regent  avenue,  and  AUstou  street....  814  91 

Sewer  in  Ring  street,  from  Alray  to  Courtland.  603  47 

Sewer  in  Robin  street.  Regent  avenue  and  Cor- 
nell street 1,549  31 

Sewer  in  Sabln  street,  from  A  born  to  Cove 2,074  30 

Sewer  in  Salem  street,  from  Waldo  to  Potters 

avenue 965  09 

Sewer  in  Somerset  street,  from  Tanner  to  Prai- 
rie avenue 778  08 

Sewer  in  Stampers  street,  from  North  Main  to 

Hewes 1,225  56 

Sewer  in  Steere  avenue,  from  Amherst  street  to 

Manton  avenue 1,663  23 

Sewer  in  Steuben  street,  from  Atwells  avenue  to 

Blanton  550  46 

Sewer  in  Superior  street,  from  Cranston  to  Dex- 
ter   710  64 

Ho wr r  In  Superior  ami  Wemkll  ^treeti 1 ,  H'Mi  87 

Sewer  tnTanoer  street,  from  Pearl  lo  Somt^rsiU.  79^  15 

Sewer  Iti  Teflt  street,  from  Atwells  averm«i  tc? 

Weit  Exchange  street. liVi  34 

S^wcr  lii  Vineyard  street,  from  Hawthorwt*  to 

PottcTs  ftveime ^-.. *Ht;2  73 

B^wcr  \n  Wa/laud  avenue,  from  Aiijiettdtreot  to 

Humbdldl  ATtiniio. ,,..*<•«.« .<  .....  873  H 

Asuiitiu  cttrrted  rcrward >. .*  $419.^38  71 
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Amount  brought  forward #419,588  71 

Sewer  in  Whipple  street,  from  Douglas  ayenue 

to  end  of  present  sewer 776  47 

Sewer  in  Wickenden,  South  Main  and  Crawford 

streets 1,091  98 

Sewer  in  Williams,  Fremont,  East  Transit  and 

Preston  streets 8,181  19 

Sewer  in  Winslow  street,  from  Broad  to  Wey- 

bosset 603  46 

Sewer  in  Aleppo  street,  from  Manton  avenae  to 

its  westerly  termination 16,376  67 

Sewer  in  Canal  street  and  Canal  avenue 32,465  83 

Sewer  in  Canal  street,  from  Steeple  to  Market 

square ,. 8,818  60 

Sewer  in  Delaine  and  Valley  streets 29,787  73 

Sewer  in  Disposal  Division,  Section  1 8030 

Sewer  in  Dorrance  street,  from  Cove  to  Dyer. .  54,837  65 

Sewer  in  Elm  wood  Division,  Section  2 2117 

Sewer  in  Elmwood  Division,  Section  6 9,301  97 

Sewer  in  Elmwood  Division,  Section  8 4,824  96 

Sewer  in  Elmwood  Division,  Section  9 1.303  31 

Sewer  in  Gaspee  and  Cove  streets 27,666  69 

Sewer    in     Gordon     avenue,    etc.,    Elmwood 

Division 35  83 

Sewer  in  Norfolk  and  Station  streets 25,724  16 

Sewer  In  Promenade  street,  from  Rathbone  to 

Gaspee 71,254  47 

Sewer  In  Tockwotton  street,  or  land  owned  by 
the  city,  from  Gano  easterly  to  the  Seekonk 

river 4,760  33 

Sewer  In  Valley  and  Eagle  streeU 6,474  02 

Sewer  in  Valley  street,  from  Eagle  to  Rathbone.  52,008  99 
Sewer  from  Valley  street  to  Woonasquatiicket 

river 20,975  25 

Grading    Ernest  street,  from  Eddy  to  Aliens 

avenue 1,993  51 

$793,742  70 

For  maintenance,           .         -         -         -  $34,336  9* 
Charged  as  follows : 

D 

Cleaning  basins  and  sewers $12,177  58 

Repairing  basins  and  sewers 7,296  58 

Amount  carried  forward $19,474  16 
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Amount  bronght  forward $19,474  16 

Inspection  of  connections 4,132  70 

Cleaning  and  repairing  old  drains 3,440  73 

Tools 1,898  79 

Horses,  wagons,  harnesses,  etc 1,877  39 

Salary — superintendent 1 ,564  29 

Bam  expenses 1,186  23 

Cleaning  private  connections 384  69 

Sundries 210  57 

Filling  cisterns,  etc 167  39 

$34,336  94 

fflGHWAYS. 

Three  permits  to  open  streets  were  issued  during  the 
quarter. 

July  12th,  the  offer  of  Rhode  Island  Concrete  Co.,  to  fill 
the  joints  of  pavements  in  Weybosset  and  Westminster 
streets  with  concrete  mixture,  was  accepted. 

September  2d,  the  offer  of  the  New  England  Steam  Brick 
Co.,  to  furnish  and  deliver  260,000  vitrified  paving  bricks 
for  paving  Mathewson  and  Eagle  streets,  was  accepted. 

September  7th,  the  offer  of  Rhode  Island  Concrete  Co., 
to  fill  the  joints  of  the  brick  pavement  in  Harkness  Court 
and  Mathewson  street  with  concrete,  was  accepted. 

During  the  quarter  stat^^ments  of  the  cost  of  concreting 
aidewatks,  with  ten  pQY  centum  added  to  cover  the  ct>^t  ol 
su^isegsing  and  collecting,  were  certified  to  the  ati^essors  of 
taxes,  viz,  : 

ff^  Frii^ndship  sifftit  from  Elm  wood  avenue  to 

Brod^ntr^t.... ,.-. ,„.  $21  03 

I>uriQ|f  the  quarter  the  following  work  waa  completed ; 

StBEWALKS  TO   BE  CuRBED   AND   GUTTERS   PaVED. 

Oct,    StOi    1892,      Wk  ipph  street^  from  A  dm  iral  to  DoufjktH 
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Date  of  order. 

Oct.    20,    1892,     Douglass  street^  Jrom  Ives  to  Buder  ave- 
nue. 
Nov.  17,       **         Rcbin  street^  from  Regent  avenue  to  ASir 
ston  street. 
**      23,       **         Regent  avenue^  from  River  to   Comdl 

street. 
"       **         **         Cornell  street^  from  Regent  avenue  to  Vd- 
ley  street. 
Feb.   16,    1893,     Ashmont  street^  from  Ocean  to  Eddy. 
Mar.    '«         ««         Kossuth  street^  from  Hyat  to  Pope. 
**  Wood  street^  from  Messer  to  EUery. 

**         Julian  street y  from  Amherst  to  Atw^i 
avenu£. 
**       '*         **         Alhton  street^  from  River  avenue  to  Cor- 
nell street. 
**       **         **         Buder    avenue^    from  Elton    stre^    to 
JVbrth. 
April  20,      "         Dexter  street,  from  Cromtcell  to  Potters 
avenue. 
'«       **  **         Marlborough  avenue,  from  Broad  sfr^f 

to  Taylor. 
'«       **         *'         Lexington    avenue,  from   Elmicood    to 
Melrose  street, 
June  15,        *'         Bucklin  street,  from  Burnett  to   Oakland, 
**       *'  **  Gano  street,  from  Pitman  to   Tockicotton, 

*'         Mallett  street,  from  Olney  to  Bates. 
'*  Orchard  avenue,  from  Wayland  to  Butler, 

"         Parnell  street,  from  Atwells  avenue  to  iV^ 
northerly  termination. 
'*      29,        *'         Butler   avenue,  from    Orchard   to  Elton 
street. 

To  Take  Possession  and  Put  in  Safe  Condition. 

Nov.    17,    1892,     Aleppo    street,  from   Manton  avenue  to 
property  of  the  Riverside  Mills. 
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To  Take  Possession. 

Date  of  order. 

May    18,    1893,     Smith  streety  from  River  avenue  to  city 

line. 
June   16,      *'         Norfolk  street ^   Huntington  avenue  and 

Chambers  street, 
July    10,       **  Veazie  street y  from  Douglas  avenue  (near 

Stansbury  street)  to  Branch  avenue. 

To  Build  and  Curb. 

No.  of  resolution.    Date  of  approval. 

725.     Nov.    17,    1892,     Elmwood  avenue^  from  Lexington 

to  the  railroad  bridge. 

To  Grade  and  Put  in  Good  Condition. 

590.     Sept.   20,    1892,     Butler  avenue^  from  its  southerly 

terminus  to  North  street. 
402.     June    27,    1893,     Butler  avenue^  from  its  southerly 

teimimis  to  North  street. 
July    20,       **         Hall  street y  from  Ledge  about  150 
feet  southerly. 

To  Curb  Sidewalks. 

304.     May     20,    1893,     Niagara   street^    adjoining  school 

estate;  Wendell  street  and  Messer 
courty  adjoining  the  Messer  street 
school  estate. 


To  HE  Paved  with  Granite  Blocks. 

611. 

Sept-    22,    1892,     Hu/h  street,  fi-om  Barton  to  Olney- 

K 

ville  Afpiare. 

■  671. 

OcU     22,      **         Manton     avenue,  from      Chaffee 

^^ 

street  to  Florence, 

■  724. 

Nov,    17,       •*         Charles     street,    from      jRandall 

^^ 

iiquare  to  near  Ashburton  street. 

1 

^^^^^^^^^^^^^^^^^^^^^                                          by  C:iOOQ  IC 

3St 
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^3.     yikT    17.    I^:^^.     BamdaH    sireei^    from     BanM 

*qmaj^  fo  XorOk  Main  street. 
^•5.        St^e  sinfH^  from  Canal  toSM 

^■5-        MaiAenon  eireet^/rom  Wedrnv^ 

lier  io  WaskiRffioR. 
^^'        VHekemdem   eireet^  Jrcm  Trami 

to  Broot. 
i*5.        WtgtmimMer       and       We^Mmi 

itrfHf.firom  H>y6oi»ef  ftrMfye  to 

Zk^ramee  tireei. 
13»>.     JciIt     11,      ••         Piayt  fireH^  from    Weybo$mt  to 

Bine. 

To  BE  Payed  with  Bbicks. 

^h\     Sept.    ii,    1>?2.     Eaoie  rfrwf,  from  Harris  nrwiw 

^'^  Kinsley. 
i^o.     Mav     17.    1>:^3.      Weybosset    sirtef.  froM     Custom 

HoHSfE  to  PirBi4-*yfire  court, 
i^^.         ••        ••  ••  3/i'/ie.r.<»rt  str^i^fnym    Washin'}- 

4-^7.     AuiT.     4,        ••  Hjrkne^  ronrt^   fnjm  Pine  sfrt^ 

to  W>j/6'>**f/. 

To  BE  Repaired. 

4>7.        ••        ••        l>i*3.     A<hmoi\t    street^    norfAerly    J^vh, 

^j^t^reeik   fj*>*in  street  awt  OxVtM 

To  Concrete  Sidewalks. 

4«jo.         ••        ••       l>i»3,       W^jtf  Friendship  *freei^  from  E^ih- 

T'xx/  av^nne  to  Bro^jd  street. 

The  following  work  was  in  progress  September  30,  1893. 
viz. : 
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Sidewalks  to  be  Curbed  and  Gutters  Paved. 

l>ftteof  order. 

Jane    15,    1893,     North  atreety  from  North  Main  to  Swan 
Point  road: — in  process. 
**       **       **         Veazie   street y  from  Douglas  avenue  to 
Branch: — in  process. 

To  Take  Possession,  Remove  Obstructions  and  Grade. 

June     2,    1892,     Bucklin  street ^  from  Daboll  to  Cromioell: 
— in  process. 

To  Grade  and  Put  in  Good  Condition. 

Jane   15,    1893,     Gordon  avenue  from    Colfax    street    to 
Public: — in  process. 

To  Be  Paved  with  Granttb  Blocks. 

Ko.  of  reaolntloii.   Date  of  approval. 

265.     May    17,    1893,     Canal    street^    from    Bowen    to 

Smith : — nearly  completed. 

To  Macadamize. 

303.        **       20,    1893,     Smith  street^  from  River  avenue 

to  city  line: — nearly  completed. 

To  Grade  and  Put  in  Good  Condiiion. 

429,     July    11,    1893,     Academy  avenue y  from  Chalkstone 

to     Smith     street: — nearly  com- 
pleted. 

The  fbllowing  work,  ordered  by  the  board  of  aldermen 
and  city  council,  had  not  commenced  September  30,  1893, 
▼iz. : 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Hate  of  order. 

8ept.  21,    1898,     Charlesstte^^  from  West  River  to  Branch 
avenue. 
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Dtttfl  Of  onJ«r. 

Sept,  21,   1893,     Aleppo  street^  from  Manion  avenue  to  iU 
wmterly  termination. 

Balch  st^reet^  from  Pacific  avenue  to  Jack- 
son. 

Gongdon  street t  from  IlaUey  to  the  north 
side  of  Hidden. 

DaboU  street^  f*om  Bucklin  to  Dexter, 
Dean    street^  from    Atwelh    avenue  to 
Cedar  street. 

Grove  street,  from  Harris  avenue  to  Val* 
ley  street. 

Hamburg  avenne^from  Burrington  street 
to  Pacific  avenue, 

Langdon  street^  from  Sherman  to  Hagan^ 
Pacific  avenue^  fmm  Hamburg  to  Balch 
street. 

River  Mreet^  from  Grove  to  the  Wbonas- 
quatucket  river. 

Unit  street^  from  Maynard  to  AtwdU 
avenue. 


To  Take  PosBEsaiON,  Gbade  and  Put  in  Good  Conbition, 

Sept.     7,    1893,     Harris  avenue^  from  Amm  sireetto  ITins-^ 

ley  avenue. 


To  BE  Paved  with  Granite  Blocks. 

265-     May     17,    1893,     South  Main  street,  from  lianeiio 

James, 


To  Build  and  Cmn. 

780.     Dec.      3,    1892,     Gafipee  sfretft.from  Com 

enade. 


I 
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To  Construct  Channel  for  Storm  Water. 

No.  of  rosolutioii.    Date  of  approval. 

331.     June      6,    1893,      Vale  street^  across  Danforth  street 

on  to  the  land  owned  by  the  cUy. 

To  Repair. 

543.     Sept.    23,    1893,     Stewart  street^  from  Westminster 

to  Broad. 
567.        "       «*         *«         Sixth  Police   District^   sidewalks 

around  poles  of  Police    Signal 

System. 

Bills  approved  on  account  of  highways  from  July  1  to 
September  30,  1893,  inclusive,  amounted  to : 

Regular  appropriation $  49,210  22 

Special  appropriation 141,370  22 

$190,680  44 

Classified  as  follows : 

Cleaning  streets $16,695  81 

Omshed  stone— material  and  labor 10,886  60 

Repairs  on  nnpaved  streets 9,941  25 

Bam  expenses 2,824  76 

Blacksmith  and  wheelwright  shop 2,063  75 

Tools,  implements,  etc 1,191  61 

Sondries 885  17 

Salaries — saperintendent  and  clerks 741  00 

Horsos,  vvagous,  liarnesses,  etc, **,.,....,,  669  18 

Repairs  on  parea  streets -,,.,,,,-..  625  46 

Sl«jiiu  roUcrii — repairs  and  suppUes .  <    ...,.«..,  4i21  65 

BtiUdlog  drU^ewaya,  etc * 540  56 

Repairs  on  stone  crnshorap* 451  13 

Labor  on  materials - •.,.....  330  80 

Watering  streets. ^29  50 

WatcUtn&n  at  cltj  j^ard 220  50 

Fencing  streets — material  and  labor 58  46 

Bepatring  sTde walks  and   drtyewafs,  opposite 

pobUc  bnUdingi • .*-...  17  83 

Telephone  tines ...«..»..*.*.#.*•••,« ..  75 

—     048.424  73 

Atnotist  carf1f>4  forwant-^ti «ift..»  f4S,4a4  n 
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Ajnoont  broo^ht  f orwmrd #48,414  71 

XkW  WcttK ^BCILDIXG  AND  R£BUIIJ>ING 

Streets,  Etc. 

Sedkwalk?  Cckbsd  axd  GunTBS  Patkd. 
AILitoa  street,   from  Birer  ATenoe  to  Cornell 

street fl,458  00 

ArSa^tott  ATeKoe.  casi  side,  from  Asgidl  street 

to  IrrlB^  ATenoe 166  10 

Aahmoat  street,  from  Ocean  to  Eddy 2,552  32 

Baffin  street,  from  Bnmett  to  OAklnnd 468  22 

OonKO  street,  from  Rcgcat  Arenoe  to  Valley 

street 1^3  16 

Dexter  street,  from  Cromwell  to  Potters  Avenoe  7,745  55 

DoQjglass  streets  from  Ires  to  Bntler  ATenne...  3,664  60 

Gano  street,  from  Fttman  to  Tockwotton 8,189  71 

Julian  street,  from  Amherst  to  Atwrils  aTenne.  1,245  20 

Kossuth  street,  from  Hjat  to  Pope 520  47 

Lexington  areDoe,  from  Efanwood  to  Melroee 

street 1.744  27 

MaUett  street,  from  Olnej  to  Bates 743  42 

Marlboroasrb  aTenne,    from    Broad    street   to 

Taylor 2.727  76 

North  street,  from  North  Main  to  Swan  Point 

road 2,892  70 

Orchard  aveaoe.  from  Wayland  to  Butler 2.597  48 

Pamell  stn?et.  from  At  wells  areniie  to  its  north- 
erly termination 2,268  28 

Re^ot  ATenoe.  from  RiTer  to  Cornell  street...  1,833  75 
Robin   street,   from  Regent  aTenne  to  Allston 

street 930  78 

Veazie  street,  from  Doogias  aTenne  to  Branch.  2,002  48 

Whipple  street,  from  Admiral  to  Douglas  ATenne  2,388  25 

Wood  street,  from  Messer  to  EUerT 1,028  58 

48,7$1 01 

Pavk  with  Graxite  Blocks. 

Broad  street,  from  Chestnot  to  Pearl f     8535 

Canal  street,  from  Bowen  to  Smith 693  07 

Charles   street,    from   Randall   sqaare    to  near 

Ashbarton  street 4.035  59 

High  street,  from  Barton  to  Olneyrille  square..  9,486  88 
Man  ton  aTenne,  from  Chaffee  street  to  Florence  5,052  49 
Biathewson  street,  from  Westminster  to  Wash- 
ington   1,164  68 

Amounts  carried  forward $20,517  96    997,185  I 
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Amounts  brought  forward ^20,6 17  96    $97, 1868  0 

Page  street,  from  Weybosset  to  Pine 2,304  68 

Randall  street,  from  Randall  square  to  North 

Main  street 2,410  10 

Soath  Main  street,  from  Transit  to  India 1,909  09 

Steeple  street,  from  Canal  to  North  Main 1,198  02 

Westminster  and  Weybosset  streets 8, 180  16 

Wlckenden  street,  from  Transit  to  Brook. . ...  10,263  74 

46,773  64 

Pave  with  Bricks. 

Eagle  street,  from  Harris  avenue  to  Kinsley....  $4,182  17 
Harkness  court,  from  Pine  street  to  Weybosset  1,963  39 
Mathewson  street,  from  Washington  to  Cove...  4,423  02 
Weybosset  street,  from  Custom  House  to  Post- 

office  court 1,466  42 

12,024  00 

To  Be  Built. 
Elmwood  avenue,  from  Lexington  to  the  rail- 
road bridge * 13,211  91 

To  Be  Brought  to  Grade. 
Butler  avenue,  from  its  southerly  terminus  to 

Northstreet 13,722  16 

Takb  Possession,  Remove  Obstructions  and 
Orade. 

Bucklin  street,  from  DaboU  to  Cromwell 461  60 

Grade  and  Put  m  Good  Condition. 
Academy  avenue,   from    Chalkstone  to  Smith 

street $3,381  61 

Gordon  avenue,  from  Colfax  street  to  Public...  672  60 

Hall  street,  from  Ledge  about  160  feet  southerly .  78  00 

4,132  11 

Macadamize. 
Smith  street,  from  River  avenue  to  city  line. . . .  3,034  23 

Take  Possession. 
Kossuth  street,  from  Hyat  to  Pope 36  00 

$190,680  44 

Bills  deposited  with  the  city  treasurer  for 
collection  from  July  1  to  September  30, 
1893,  inclusive,  amounted  to    -        -        -  $17,172  44 
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As  follows: 

UBloaBaflrcMdCompuT.  for  gnnlle  blocks,  etc.    #16,168  14 

IjdMiraMi  Bsscrljds 866  70 

JfaBvrefroai  bm 68  00 

Sdvec  svecpb^s 60  00 

BcMOTiBi:  trwA 11  10 

Two  pariBi:  kammers 3  50 

CkoppiBS  btock 1  00 

$17,172  44 

Doiii^tlie  quarter  coupons  from  bills  col- 
lected have  been  Tetumed  by  the  city  treas- 
urer and  receipted  for,  amounting  to  -         $11,053  U 

As  follows: 

FBioBKianMdCosimj.f or  graiiite  blocks,  etc.    $10.13114 

LsSiw  aad  mtterials 786  97 

MiA^tre  fxoa  bum 62  00 

Stnwt  $w««ptBucs 60  00 

RtfCBortDi:  trw» 8  50 

Two  parity  bAzucers 3  50 

CSjp^^iBj:  Mvvk 1  ftO 

$11,053  11 

Bills  appr\^vt\i  on  account  of  highways 
for  tho  tiscal  year  ending  SejHemlier  30, 
I>i*o,  inclusive,  amoanted  to : 

ResTiiAr  *f  ?—?*'-*--  — $1«^5,729  55 

S^sfvi*:  *?rrKr--A::c^r. 4<>5.569  49 

$591.?>9  04 

CIa>sinovi  a>  :oH«;»w> : 

C*Aa:ru:  5:r-r-:> $4T.SS1  TO 

K^p^alrs  0:1  ULrAve-.i  <:r\;r:5 J5,>:?;<  75 

R*=:ov in^:  5-ovr  az  i  :c^ 15.25*^  52 

Scrwain^  inv<: U.S'jiO  nSi 

Crus^«vi  5:oc«— catenAl  ir  J  US^r 12,435  'H 

AmoottS  c^rrlea  forward $125,441  !« 
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Amoants  brought  forward $125,441  86 

Bam  expenses 10,120  48 

Tools,  implements,  etc 7,981  08 

Blacksmith  and  wheelwright  shop 5,989  84 

Horses,  wagons,  harnesses,  etc 8,985  09 

Salaries— superintendent  and  clerks 2,972  15 

Steam  rollers— repairs  and  supplies 2,826  79 

Labor  on  materials 2,581  09 

Repairs  on  paved  streets 2,416  89 

Repairs  on  stone  crushers 1,643  21 

Smidries 1,484  64 

Watering  streets 877  28 

Building  driveways,  etc 797  90 

Watchman  at  city  yard 661  50 

Fencing  streets — material  and  labor 289  67 

Contract  reservattona 166  00 

Repair  Id  ^  sidewalks  and    driveways    opposite 

public  btilldliigs... 126  38 

Office  expeniies,  city  yard 83  40 

Stone^pavitig  and  crosswalk 12  30 

Telephone  Unee  .  - -  - 75 

#170,406  70 

New  Work — Building  and   Rebuild- 
ing Streets,  Etc. 

BtDB WALKS  Cubbed  ani>  Gutters  Pavbd. 
Mhton  Ktivft,  from    River   avenue  to    Cor u ell 

street .-• ^1,464  00 

Arlington  arenu€,  east  side,  from  Ao^ell  street 

to  IrvlDg  avemie 6,302  M 

Arnold  uttra^t,  from  Brook  to  Thayer 44S  71 

Mhburton  street,  from  Charles  to  Tremont 2,184  36 

A»hmont  Mtre^t,  from  Ocean  to  Eddy 2»532  32 

Btackxtone  ttnet,  from  Prairie  avenue  to   Plain 

street....... - 3,554  44 

BuckUfi  street,  from  Burnett  to  Oaklanfl 4G8  22 

Cambridge  Mr^et,  from  Academj  avenue  to  Sears.  893  35 
CarlHQn.  wireel,  from  Yale  avenue  to   lieanfurt 

street , 1,669  02 

ChQlkHon€  av«i»»«,  from  Ml  Pleasant  to  Ae&d- 

emy * 2,0 13  14 

€laTtTiy>nlaj>€nu€,  from  Ro&Do)ce  street  to  ChaJk- 

stoue  avenue  * .  ♦ .  * ..,,,„..., ...-.,  21  40 

Amounts  e&rrled  forward #20,570  90  $170,406  70 
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Amounts  brought  forward $20,670  90    $170,406  70 

Colfax  street,  from  Plain  to  Broad 431  28 

Congdon  itreet  from  Halsey  to  Jenckes 162  30 

Cornell  itreet,   from  Regent  avenue  to  Valley 

street 1,700  08 

Delaine  street,  from  the  Woonasquatucket  river 

to  Valley  street 2,871  24 

Dexter  street,  from  Cromwell  to  Potters  avenue..  8,184  34 

Douglass  street,  from  Ives  to  Butler  avenue 6,339  78 

Qallup  street,  from  Prairie   avenue   to   Broad 

street 645  87 

Gano  street,  from  Pitman  to  Tockwotton 9,489  71 

Gardner  street,  from  Camp  to  Knowles 1,215  68 

Harris  avenxte,  from  Broadway  to  Atwells  ave- 
nue   911  93 

Hemlock  strtH,  from  Valley  to  Woonasquatucket 

river 79  12 

Hyat  street,  from  Kossuth  to  Man  ton  avenue. . . .  1,272  94 

Ives  street,  from  Power  to  Pitman 469  69 

Julian  street,  from  Amherst  to  Atwells  avenue.  2,207  26 

Knowles  street,  from  Cypress  to  Abbott 643  87 

Knowles  street,  from  Pleasant  to  Cypress 2,036  22 

Kossuth  street,  from  Hyat  to  Pope 685  97 

Langdon  street,  from  Branch  avenue  to  Sherman 

street ;.  1,332  11 

Lexington  avenue,  from  Elmwood  to  Melrose 

street 2,405  16 

Lexington  avenue,  from  Melrose  street  to  Ham- 

Uton 1,665  66 

Linwood  avenue,  from  Cranston  street  to  Dexter  4,602  78 
Livingston  avenue,  from  North  Main  street  to 

Prlntery 1,481  08 

MalleU  street,  from  Olney  to  Bates 743  42 

Marlborough  avenue,  from  Broad  street  to  Taylor  3,702  48 

Mawney  street,  from  Bucklin  to  Dexter 1,697  72 

Miner  street,  from  Oxford  to  Fruit 24  41 

North  street,  from  North  Main  to  Swan  Point 

road 2,892  70 

Orchard  avenue,  from  Wayland  to  Butler 2,697  48 

Pamell  street,  from  Atwells  avenue  to  Its  north- 
erly termination 2,268  28 

Pope  street,  from  Manton  avenue  to  Amherst 

street 1,307  34 

Amounts  carried  forward #85,737  58  $170,406  70 
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Amoonts  brought  forward $85,787  58  $170,406  70 

Princeton  dvenue,   from    Greenwich    street   to 

Bucklin 2,611  32 

Begent  avenue,  from  River  aveniie  to  Cornell 

street 1,907  35 

Bobin  street,  from   Regent  avenue  to  Allston 

street 940  68 

Salem  street,   from  Potters  avenue  to  Waldo 

street 1,397  68 

Sheldon  street,  from  Benefit  to  Brook 713 

Ste^-re  avenue,  from  Man  ton  to  Amherst  street.  1,117  66 

Veaste  street,  from  Douglas  avenue  to  Branch. .  2,002  48 

m^^pple  street,  from   Admiral  to  Douglas  ave- 
nue    6,432  96 

IFood  ««re«l,  from  Messer  to  Ellery 1,028  68     • 

103,183  11 

Pave  with  Granttb  Blocks. 

Mwells  avenue,  from  Knight  street  to  Harris 

avenuo $    3,672  26 

B*  n^  street^  from  Wickenden  to  India 8,716  73 

Broad  street,  from  Chestnut  to  Pearl 14,549  34 

Broad  street,  from  Dorrance  to  Chestnut 3,818  69 

Canal  street,  from  Bowen  to  Smith 3,713  17 

Charles  street,  from  Randall  square  to  near  Ash- 
burton  street 4,478  47 

Fbuniain  street,  from  Aborn  to  Dean 8, 151  43 

Migh  street,  from  Barton  to  Olneyville  square...  21,843  59 
Manton  avenue,  from  Chaffee  street  to  Florence.  5,052  49 
Mathevoson  street,  from  Westminster  to  Wash- 
ington   2,339  23 

Page  street,  from  We7t>osset  to  Pine 2,304  58 

Pike  street,  from  Brook  to  South  Main 7,292  70 

Point  street,  from    Chestnut  to    near    Beacon 

avenue 14,696  37 

Bandall  street,  from  Randall  square  to  North 

Main  street 5,627  77 

Bichmond  street,  from  Broad  to  Ship 5,661  47 

South  Main  street,  from  Planet  to  James  2,600  00 

South  Main  street,  from  Transit  to  India 12,008  24 

SU^pU  street,  from  Canal  to  North  Main 2,003  63 

Tockwottan  street,  from  East  to  South  Main 13,784  05 

Westminster  and  Weybosset  streets 13,107  74 

Wickenden  street,  from  Transit  to  Brook 1 1 ,784  30 

167,006  14 

Amount  carried  forward $440,595  95 
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Amount  brought  forward 

Pays  wpfh  Bricks. 
Xoffle  9treet,  from  Harris  avenue  to  Kinsley. . . .      •4,182  17 
ffarknegs  court,  from  Pine  street  to  Weybosset.         1,953  89 
Mathe%D8on  ttreet,  from  Washington  to  Cove. . . .         4,428  02 
Weybasaet  itreety  from  Custom  House  to  Post- 
office  court 1,4^5  42 

Pays  with  Graxitk  Blocks  and  Macadamizk. 
Charles,  Admiral  and  OrienkU  streets 

Pays  with  Granite  Blocks  and  Bricks. 
Abam  street,  from  Westminster  to  Sabin 

Pays  with  Oranitb  Blocks  and  Cobblb. 
North  Main  and  Ben^  streets,  at  Constitution 
hill 

To  BE  Built. 
Elnsleif  of^enue^  from  Oaspee  street  to  Hemlock 

To  Build  and  Curb. 
Elmwood  avenue^  from  Lexington  to  railroad 
bridge 

To  Rebuild. 
Dransit  street,  from  Benefit  to  Governor 

Build  Roadway. 
Broad  street,  from  railroad  bridge  to  city  line  . .      $1,215  94 
FraUrie  avenue,  from   Public  street  to  Logan 

avenue 2,233  17 

Build  Roadway  and  Concrete  Gutters. 
Jfapl«  street,  from  Prince  to  Beacon  avenue 

Ti%  RK  Brought  to  Grade. 
ButUr  mtnuf^,  from  Ita  southerly  t*rnitno»  uj 

N(irtii  MfiH^i.. , *.-..     #393*8  m 

VhiiHf$^  Attmirai  and  Orientfil  ftr«U"  *..---•..  140  il 

Bichardmm  MtreM,  from  rrnlrle  &vcuii^  to  PiilH 

itroet*.... ,www         4.21$  61 

WGHd  strtH,  rrcitii  Mt^MS^r  lo  EU««7 ******  BB9  90 

Ammint  (tarried  forward^ *  -*-* 


#440,696  M 


12,024  00 

9,781  tt 
8,676  or 

1,878  T9 
12,260  6S 

81.509  86 
8,695  11 


8,449  11 


19  80 


41  .^U  51 
§1 


\i 
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Amount  brought  forward #668,848  01 

Macadamize. 

Smiih  sireett  from  Rnggles  to  River  avenue $2,572  59 

8mUh  street,  from  River  avenue  to  the  city  line.         3,034  23 


BCacadamizb  or  Asphalt  Roadway. 


^xnooot cArrlftd  forward ».«.*».**«•  $587,148  8d 


5»606  Si 


North  Burial  Oround,  from  entrance  to  North 

Main  street 1,256  26 

BIacadamizk  Roadway,  Reset  Curbing   and 
Concrete  Gutters. 

2>«ler  <(fee<,  from  Pearl  to  Bridgham 44  98 

Oradb  and  Put  in  Good  Condition. 

Academy  avenue,  from  Chalkstone    to    Smith 

street $3,381  61 

Chrdon  avenue,  from  Colfax  street  to  Public...  858  55 

SaUatreet,  from  Ledge  about  150  feet  southerly.  78  00 

4,318  16 

Take  Possession,  Remove  Obstructions  and 
Grade. 

Bueklin  street,  from  Daboll  to  Cromwell 4,818  69 

Remove  Obstructions  and  Reset  Curbing. 
Knighi  street,  from  High  to  Broadway 758  15 

Reset  Curbino  and  Repave  Gutters. 

VaUeff  street,  west  side,  from  driveway  near 
Grove  street  to  opening  in  curb  about  250 
feet  south  of  Delaine ,....  1,808  14 

Reset  Curbing,  Build  Driveway  and  Con- 
crete SlDEWAItK* 

I 
Amherst   streti,   adjoining  Iftt  0ccnple<l  by  rtre 

station   No.  U •-  154  73 

Take  Pobsebsiow 
*,  from  Hyat  Uj  Pope  .,..-....***  35  00 
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Amount  brought  forward 

Take  Possession  and  Remove  Obstructions. 

North  ttreett   from  North  Main  to  Swan  Point 
road 

Put  in  Good  Condition. 

Elmwood  avenu€t  from  old  city  line  to  new  city 

line 9    308  76 

rOpper  street,  from  Nahant  to  Branch  avenue....         1,586  06 

CoNCRBTE  Sidewalks. 

£(utj    TocktDoUon  and   Wickenden  ttreets,    sur- 
rounding Tockwotton  Parlt 

Remove  Urinal. 
Burgess  square 


$587,148  99 


1.565  09 


1.894  82 


656  11 


34  IS 


^91,299  04 


SIDEWALKS  AND  CUBBING. 

The  expenditures  on  account  of  sidewalks 
and  curbing  from  July  1  to  Septeoiber  30| 
1893,  inclui^ivu,  were         ...         *  16,444  61 

Claf^Bified  as  follows  : 

Grrinltecnrblug.-*. ,..,,.•..,*„....*,,.*.  $^A^S  99 

NJ&i?ara  street,    Wendell    street   and    MtfSBer 

court,  adjoining  school  estates.*,, S9S  4t 

Con<:r(±tiJig  sidewalks .....,.••  19  li 

16.444  «l 

t Curbing  Ijills  depoeited  with  the  city 
tmasurer  for  collection,  from  July  1  to  Se|>^ 
tomlMsr  30,  1893,  inclusive,  amount'Bd  to     .  $37^  7t» 

During  the  quarter  coupons  fram  biUa 
collected  have  been  returned  by  the  city 
tro^urer,  and  receipted  lor  amounting  to   .         $tOJM  7<Y 
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The  expenditures  on  account  of  side- 
walks and  curliing  for  the  ti.scal  yesr  end- 
ing September  30, 1893^  inclusive,  amounted 
to 141,353  01 

Classified  as  follows : 

Grmnftecurblnjaf... $3a,e78  56 

Contrftcl  r^servAtioDs ....  ^^  *•<*,,.,,. 1 ,41 1  00                 « 

Nl&K&ra    street ,    Wendell    fitreet    and     Messer 

coart  adjoinLcj?  Bcbuol  eat&tes 292  49 

CoticretlDg  Bldewalkfl 70  97 

#41,353  01 

CITY  ENGIXEEE. 

Bills  approved  on  account  of  the  city 
engineer's  deimrtmcnt  from  July  1  to  Sep- 
tember 30,  1893,  inclusive,  amounted  to    .  115,608  75 

Charged  as  follows : 

SAl«r7— city  engineer $  1.600  00 

Sal&ries  of  asslatanU. 12,19(1  B% 

Salaries  of  clerks. 822  50 

Horie-car  tickets,  etc ,,-  516  00 

Instruments  and  repairs ,,.*,.«.  290  4 1 

enppUes — drawing  materials^  etc 2Z5  OS 

SnndrleB 3S  \& 

Heteorologlcal  Instni  ments  and  repairs . .  ^  * , . « «  6  7fi 

Horse  hire,  barn  expenses,  etc 3  00 

$16,60S  76 

Bills  deposited  with  the  city  treasurer 
for  collection  from  July  1  to  September  30, 
1893,  inclusive,  amounted  to     .         .         .  |1   0$ 

As  follows ; 

mm  pTimB'  ' ...*.. ,.**.  $  65 

OEie  bottle  of  Inic, 28 

Bta«  p>rae«fl«  pfrp«r  -.--. *•---<--  20 

$1  09 
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During  the  quaiter  coupons  from  bills 
ooUtK)ied  have  been  returned  by  the  city 
treasurer  and  receipted  for,  amounting  to  $1  M 

As  follows: 

Blaeprints fl  16 

OnebotUeof  ink.. 28 

Blae  process  paper 20 


f  1  58 

Bills  approved  on  account  of  city  engi- 
neer's department  for  the  fiscal  year  ending 
September  30,  1893,  inclusive,  amounted  to         $53,722  8i 

Charged  as  follows : 

Salary— city  engineer $  6,000  00 

Salaries  of  assistants 41,421  62 

Salaries  of  clerks 8,021  46 

Horse-car  tickets,  etc 1 ,817  80 

SnppUes — drawing  materials,  etc 1 ,018  24 

Instruments  and  repairs 820  81 

Sundries 100  33 

Horse  hire,  barn  expenses,  etc 17  62 

Meteorological  instruments  and  repairs 10  10 

$58,722  88 

BRIDGES. 

August  29th,  the  offer  of  Smith  Concrete  Co.  to  asph; 
roadway  and  sidewalk  of  Washington  bridge  over  the  Pro 
dence  river  was  accepted. 

September  13th,  the  proposal  of  Dexter  Gorton  to  be 
a  wooden  bridge  at  Adelaide  avenue,  over  the  tracks  of 
New  York,  New  Haven   and  Hartford  Railroad  Co.,  ' 
accepted,    and    a     contract    was     subsequently  execul 
Amount,  $1,817.00. 


Digitized  by 


Google 


REPOBT  OF  THE   DEPARTMENT  OF   PUBLIC  WORKS.        47 

During  the   quarter  the  following  work  was   completed, 
namely : 

Ko.  of  resolution.    Date  of  approYaU 

832.     Dec.    20,    1892,     Acorn  street  bridge  over  Woonas- 

quatixket  river. 
329.     June      6,    1893,     Academy     avenue     bridge     over 

stream  between   Smith  street  and 

Chalkstone  avenue. 

The  following  work   was   in  progress  at  the  end  of  the 
quarter,  viz. : 

Ko.  of  resolution.   Date  of  approvaL 

466.  Aug.  2,  1892,  Washington  bridge  over  Provi- 
dence river: — to  build  bridge  and 
abutment  walls. 

641.  Oct.  8,  **  City  Dock: — to  purchase  materi- 
als and  build. 

830.  Dec.    20,       **         Francis  street  bridge  over  Wbon- 

asqiuitucket  river. 

The  following  work  had  not  commenced  September  30, 
1893,  viz. : 

Ko.  of  resolotlon.   Date  of  approyal. 

831.  Dec.    20,    1892,     Oak  street  foot^idge  over  railroad 

tracks. 
448.     July     22,    1893,     Adelaide    avenue^  over  tracks  of 

the  Jf.  F.,  Jf.  H.  and  H.  R.  R. 
Co. 

Bills  approved  on  account  of  bridges  from 
July  1  to  September  30,  1893,  incluaivet 
amounted  to 117,913  77 

Charged  as  follows : 

4eoni  iireel  brldgc^to  btilld* *..../.*... %2M^  $9 

Bim  •xpcosM * * ,54  76  ft 

mrled  forward * S3,02€  05 
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Amount  brouj^ht  forward*  - ,  *  * .  *  #3,020  OB 

Building  ftt  city  ytird 46 

Central  or  Red  brklge 65  73 

Crawford  street  bridge 1:&  00 

Hemlock  street  brld;are 8  13 

Horses,  wagons,  hariieseeB,  etc. 6  T5 

Lumber,  hardware,  etc 530  60 

Park  street  bridge 1  50 

Point  street  bridge 249  50 

Randall  street  bridge 2  24 

Bent  of  keeper's  house,  WaaMngton  bridge, ...  £0  00 

Salaries— Cetitral  or  Red  brldtje 616  26 

Salaries— Foln t  street  bridge l,0&5  50 

Salaries — WashiniErton  bridge 640  76 

Sundries - 5721 

Tools 52  27 

Wanskuck  bridge 27  03 

Washington  bridge,  near  India  Point 336  96 

Washington  bridge,  over  Providence  rtver-^to 

rebuild  - 11,360  84 

il  7,913  77 

Bills  approved  from  July  1  to  September 
30,  1893,  inclusive,  for  constructing  piers 
for  the  Francis  street  bridge,  have  been 
paid  from  the  appropriation  for  filling  the 
cove  baain  tcj  the  amount  of        ,         ,         ,  t6,69i  94 

Bills  for  expenditures  for  construction  of 
wharf  at  the  new  city  dock  from  July  1  to 
September  30,  1893,  inclusive,  have  been 
approved  and  paid  from  the  appropriation 
for  contingencies,  to  the  amount  of     •         ,  |4,13l  W 

Bills  deposited  with  the  city  treasurer  for 
collection,  (for  old  lumber  sold)  from  July 
1  to  Sept,  30,  1893,  inclusive,  amounted  to  $19  90 

During  the  quarter  coupons  from  bills 
collected  (for  old  lumber  sold)  have  been 
returned  by  the  city  treasurer  and  receipt^ 
for,  amounting  to      .         .         .         .         *  |19  90 
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Bills  approved  on  account  of   bridges  for 
the  fiscal  year  ending  September  30,  1893, 

inclusive,  amounted  to       ...  .          $81,960  90 

(Charged  as  follows  : 

Acoru  street  bridge— to  build $5,720  28 

Atwells  avenue  bridge 1  86 

Barn  expenses 294  69 

Branch  avenue  bridge 5  84 

Branch  avenue  culvert 2  02 

Building  at  city  yard 15  96 

Cemetery  street  bridge 44  76 

Central  or  Red  bridge 560  29 

Charles  street  bridge 4  67 

Crawford  street  bridge 39  60 

Delaine  street  bridge 2  41 

Eagle  street  bridge 4  68 

Exchange  bridge 67  66 

Gaspee  street  bridge 116  06 

Geneva  bridge 8  70 

Hawkins  street  bridge 2  94 

Hemlock  street  bridge 17  60 

Horses,  wagons,  harnesses,  etc 397  43 

Lumber,  hardware,  etc 2,236  87 

Nash  lane  bridge 1  85 

Park  street  bridge 80  83 

Point  street  bridge 1,764  43 

Railroad  Crossing  street  bridge 2  00 

RandaU  street  bridge 69  49 

Rent  of  keeper's  liouse,  Washington  bridge 120  00 

Salaries — Central  or  Red  bridge 1,872  60 

Salaries— Point  street  bridge 3,996  75 

Salaries^ Washington  hridi^e 1,976  10 

Smith  street  bridge 66  38 

SmJthfleld  avenue  bridge   6  13 

Stevens  street  bridge 3  74 

Sundries  ,...,.<. 321  65 

Tar  bridge— Man  ton  avenue ..  7  28 

Tools  «... 456  12 

Valley  street  bridge — north  span 41  67 

Valley  street  bridge^  south  span 24  1 1 

Veaxle  street  bridge 14  43 

Wanftkock  bridge 36  05 

Amount  carried  forward $20,354  40 


L 


Digitized  by  LjOOQIC 


f}i) 


CITY    l>Orr.MEN'T. 


[M^i 


Aiiioiint  )>roui;ht  forward 820.354  40 

Washington  brnlfire,  near  1  ndia  Point 3,749  03 

Washington  ])ridire.  over  ProrUlence  river — to 

repair 4109 

Washington  bri<lj?c,  over  Proviilence  river — to 

rebuiUl 57,514  !•! 

West  Hi ver  street  l>ri«liri'... 9S 

Weybosset  bridare 2!»9  64 

Wlu-Men  street  liridirt* 94 

$?<1.1»C0  !I0 

liills  :ip|)n)vo(l  for  construction  of  pier:* 
for  tlu'  Francis  street  bridge  during  the 
fiscal  year  emling  Septeniher  30,  1S93,  in- 
clusive, have  Ijeen  paid  from  the  appropri- 
ation for  fillinL^  the  cove  }>asin,  to  the  J 
anumnt  ot $7,685  1^ 

Rills  for  <'.\|)enditures  for  construction  of 
the  wliarf  al  the  new  city  dock  during  the 
fiscal  year  en<ling  Septenil)er  30,  1893,  in- 
clusive, liave  Ueen  ai)i)roved  and  paid  from 
the  aj)])ro|)riMtion  for  contingencies,  to  the 
ainouni  of  $44,«>30  2S 

KOBKUT  E.  SMITH, 

Cftm  m  t-vnioner. 
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REPORT. 


Office  of  the  Department  of  Public  Works, 
City  Hall,  Providence,  R.  I.,  Jan.  1,  1894. 

To  the  Honorable  the  City  Council: 

In  compliance  with  the  requirements  of  Chapter  iv.  of  the 
ordinances,  the  Commissioner  of  Public  Works  respectfully 
presents  the  forty-fourth  quarterly  report  of  the  expendi- 
tures by  the  several  depailments  under  his  direction  and 
control,  with  statements  of  work  ordered  and  the  condition 
and  cost  of  same  for  the  quarter  ending  December  31,  1893. 

WATER  WORKS. 

October  10th,  the  offer  of  CoflSn  Valve  Company,  of 
Neponset,  Mass.,  to  furnish  and  deliver  in  this  city  fifty  fire 
hydrants,  boxes  and  covers,  was  accepted.  Amount, 
♦5,100.00. 

October  25th,  the  offer  of  Chapman  Valve  Manufacturing 
Company  to  furnish  and  deliver  six  post  hydrants,  was 
accepted.     Amount,  $364.14. 

December  19th,  the  proposal  of  Warren  Foundry  and 
Machine  Company  to  furnish  and  deliver  about  1,090  tons  of 
cast-iron  water  pipes,  of  various  sizes,  was  accepted  and  a 
contract  subsequently  executed.     Amount,  $23,925.50. 

December  21st,  the  offer  of  John  W.  Lyon  to  furnish  and 
deliver  taps  and  stops,  of  various  sizes,  for  the  year  1894, 
was  accepted.     Amount,  $1,210.75. 

December  21st,  the  offer  of  Thomas  Phillips  &  Co.  to 
fui-nish  and  deliver    four  thousand   pounds  of  AAA   lead 
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pipe,  of  various  sizes,  and  fifteen  thousand  pounds  pig  leid, 
Anchor  brand,  was  accepted.     Amount,  $730.00. 

December  2Ist,  the  offer  of  L.  H.  Tillinghast  ft  Go.  to 
furnish  and  deliver  four  thousand  pounds  AAA  lead  pipe 
and  fifteen  thousand  pounds  pig  lead,  Anchor  brand,  wis 
accepted.     Amount,  $730.00. 

December  22d,  the  pro|x>sal  of  Fuller  Iron  Works  to  ibr- 
nish  special  castings,  service  boxes,  and  castings  for  sewers 
required  during  1894,  was  accepted  and  a  contract  subse- 
quently executed. 

December  29th,  the  proposal  of  Pomroy  Coal  Co.  to  (Or- 
nish teams  required  for  teaming  at  the  city  pipe  yard  daring 
the  year  1894,  was  accepted. 

The  average  daily  consumption  of  water  during  the  list 
quarter  was  8,422,814  gallons,  and  the  average  daily  cod- 
sumption  for  the  year  1893  was  9,128,563  gallons. 

Work  had  not  commenced  laying  water  pipes  as  follows, 
December  31,  1893: 

No.  of  resolution.     Date  of  approTal. 

724.     Dec.  8,  1893,  In  Roger    Wniiams  Park. 

Water  pipes  were  laid  during  the  quarter  as  follows: 

12-IXCII. 

In  Park  avenue,  and  Park  avenue  Town  of  CranstOQ 799.87  f«t 

8-ISCII. 
In  CliarW,  Hall  and  Hawkins  streets  and  North  up  ave- 
nue;   in  Pawtuxet  avenue.  Town  of  Cranston ;  and  in 
Fruit  Hill  avenue,  Town  of  North  Providence 2,918.»  feet. 

G-INCH. 

In  Althea,  13abcock,  Bingham,  Borva,  Burrows,  Carder. 
Carlisle,  Caxton,  Dean,  Early.  Glover,  Hall,  Hamlin, 
Horton.  Langdon,  Lawn,  Malvern,  McAvoy,  Printer^', 
Pronjonadt',  Kiver,  Sliove,  Sorrento,  Steeple,  Stone. 
Vaughan,  Wliitt*  and  Wyatt  streets ;  Adelphi,  Andrews, 
Doyle,  Duncan,  Madison,  Morris,  Norwood.  Ohio, 
Pavilion,  and  Stamford  avenues;  Tliurber*8  lane  and 
Koger  Williams  Park;   in  Cleveland  and  King  streets 

Amount  carried  forward 3,718.15  feet. 
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Amount  brought  forward 3,718.15  feet. 

and  Union  avenue.  Town  of  Johnston;  in  Prospect 
street,  Francis,  Narragansett,  Princess  and  Wentworth 
avenues,  and  Rhodes  place.  Town  of  Cranston;  and  in 
Metcalf  avenue.  Town  of  North  Providence 14,923.08  feet. 

Total 18,641.23  feet. 

or  3.530^  miles. 

Water  pipes  were  removed  during  the  quarter  as  follows : 

6-INCH. 

In  Borva  street 57.49  feet. 

or  •Oil —  miles. 

Statement  of  sizes  and  lengths  of  pipe  laid  since  the  com- 
mencement of  the  work : 

.36.lnch ; 10,084.00  feet. 

30-inch 69.893.04  feet. 

24inch 4.3,653.03  feet. 

SO^inch 9.626.69  feet 

16.lnch 33.243.82  feet. 

12-inch 77,764.09  feet. 

10-inch 14,662.26  feet. 

8-lnch 226.368.01  feet. 

e-inch 966,634.30  feet. 

Total 1,440,799.14  feet. 

or  272.879—  miles. 

Twenty-two  fire  hydrants  have  been  set  during  the  quar* 
ter,  one  in  each  of  the  following  locations  : 

Afiolplii  avenut*,  north  aide,  about  las  teei  east  ot  El nt grove  nventie. 

CAnul  street  aouthi?a.^t  corner  of  Lon^aale  street. 

Cnn»ii  str^t,  east  si^le*  about  40  feet  south  of  Throop  alley. 

Chnrles  street,  ea^t  side,  about  lUO  feet  north  of  SUn^r  Sj^rUig  street. 

Concord  street.  Johnston,  iiortU  aide,  about  340  feet  south  nt  Kocky  HiH 

road- 
HnmHn  street,  no  rib  side,  about  100  feet  enst  of  Eliuvv^ood  nrunue. 
Il«1iii0  street,  norttjwost  corner  or  River  street, 
HorUm  strict,  «0M  slde^  nbout  250  feet  aorth  of  North  up  avenue. 
iJhUplMi  4tre4frt,  cost  t^lde,  oppo^It^t  north  line  of  Montgomery  street. 
t^wii^tref^t,  ea^t  hMo,  al  aDiithea<jt  comer  of  Glover  s^treet. 
Htimrti  tttre^tf  ^odt  »\de,  about  310  feet  north  of  Nortbup  avenue. 
5rinti|;iiiist*tt  ftr<*nue,  Cranston,  east  f*[de,  at  the  southerly  corner  of 

Dow  fliiaet. 
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Norwood  avenue,  Cranston,  north  side,  about  341  feet  west  of  Broad 

street. 
Princess  avenue,  Cranston,  east  side,  about  270  feet  south  of  Cranston 

street. 
Randall  square,  east  side,  about  60  feet  south  of  south  line  of  Randall 

street. 
Rocliambeau  avenue,  north  side,  about  160  feet  west  of  range  of  west 

line  of  Camp  street. 
South  Water  street,  southeast  corner  of  James  street 
South  Water  street,  southeast  corner  of  Transit  street 
South  Water  street,  near  southeast  corner  of  Bridge  street 
South  Water  street,  northeast  corner  of  Patriot  street 
South  Water  street,  southeast  corner  of  Power  street 
Yaughan  street,  east  side,  about  440  feet  north  of  Northnp  avenue. 

The  total  number  of  fire  hydrants  is  now  fifteen  hundred 
and  seventy-six — fifteen  hundred  and  twenty-four  flush  and 
fifty-two  post  hydrants. 

During  the  quarter  three  hundred  and  five  water  melers 
were  set,  of  which  number  seven  were  to  replace  other 
meters.     The  use  of  two  meters  was  discontinued. 

The  following  meters  were  in  use  at  the  close  of  the 
quarter. 
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Eight  plumber'^  licences  were  iBgueil  durtng  tbo^flMMp't 
iimkiiig  the  lotal  nurubcsr  one  hundred  mat  9ii%,  nil  af  Wit 
expired  Dec.  3l»  1893. 
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Twelve  hundred  and  fifty-two  permits  to  do  plumbing 
work  were  issued  during  the  quarter. 

Two  hundred  and  ten  applications  for  water  were  made 
during  the  quarter,  making  the  total  number  Dec.  31, 
1893,  nineteen  thousand  three  hundred  and  fifty-two. 

The  number  of  new  service  stops  opened  during  the 
quarter  was  two  hundred  and  thirty-eight. 

The  total  number  of  service  stops  opened  to  Dec.  31, 
1893,  inclusive,  was  eighteen  thousand  six  hundred  and 
thirty-six.  The  number  in  actual  use  Dec.  31,  1893,  was 
seventeen  thousand  four  hundred  and  seventeen. 
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The  receipts  for  water  each  year  since  the  commeDcemeol 
have  been  as  follows : 


Year. 

Amoant. 

Tear. 

AoHMat. 

1<<7» 

$41,003  61 
97,386  00 
132,062  89 
165,144  71 
183,868  73 
200.089  39 
218.883  33 
829.661  78 
247.706  06 
260,630  87 
209,818  77 

1888 

1884 

mtAmn 

1^7.1 

1874 

1886 

1875 

1886 

80,064  ff 

\$7(i 

1887 

83l,ftU« 
846,711  N 
877,417  9 

1877 

1888 

1878 

1889 

1879 

1890 

1801 

401.140  N 

1880 

404,5014 

1881 

1892 

409,421  tl 
427^4111 

188-,' 

ItgS 

The  amouDt  of  bills  approved  on  account  of  water  worb 
from  October  1  to  December  31,  1893,  inclusive,  was: 

For  construction  and  extension,         .         .  $33,865  9i 

Classified  as  follows : 

Cast  inm  water  pipe Sl.'ijST  62 

Fire  hydrants,  boxes  and  covers ri,477  82 

Laying  water  pipe 5,1152  68 

Laying  service  pipe 1,400  68 

Kxperimental  tests  of  water  filtrntion 1,020  11 

SiHfCial  castings 917  31 

Kent  of  wliarf  and  pipe  yard 750  00 

Fruit  Hill  reservoir,  for  construction (509  53 

Fruit  Hill  reservoir,  for  repairs C34  93 

Labor  on  and  carting  pipe 417  37 

Stop  valves 401  02 

Sundries 343  27 

Horses,  wagons,  harnesses,  etc 276  45 

Service  pipe 199  02 

Wharf  salaries 195  00 

Barn  expenses 184  70 

Tc.ols 79  54 

$33,805  95 
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For  maiDtenance,  ....  $29,040  16 

Classified  as  follows : 

P£TTA00N8ET  PUMPINO  STATION. 

Coal  and  wood $3,534  66 

Firemen 844  30 

Sundries 719  08 

Engineers 513  50 

Superintendence 299  00 

Corliss  pumping  engine  and  house 265  55 

Oil,  waste  and  packing 117  24 

Labor  on  fuel 79  65 

Real  estote 76  60 

Lights 48  76 

Bam  expenses 39  21 

Cornish  engine  house 17  88 

Worthlngton  pumping  engine 12  98 

Care  of  grounds 12  15 

Cornish  pnmping  engine.- 9  90 

$6,690  36 

SOCKANOSSKT  Rl£8ERV0IB. 

Watchman $182  00 

Sundries 42  70 

224  70 

Hope  Pumping  Station. 

Engineers $575  25 

Firemen 455  30 

Lights 135  47 

Care  of  grounds 72  63 

Sundries 71  49 

on,  waste  and  packing 39  21 

Qua.)  und  nooft ,...,,..  H  54 

Hqp»  ptiiiipktg  engine,  No,  1*  ^  *  * * . . .  11  US 

H01W pumping  (sndnt^,  No.  2.^^., **...,^  66 

^  1,375  IH 

Hope  EEBEnvoiR* 
p.,,..*, 204  75 

Fntrrr  Hill  Hj^bebvoik. 

StlDiiHi^-... «**.. $l,D8770 

W»te)tman.*....f*,,*^f. «.*...  «.t. 2Q1  25 

1,2^  95 

AiDciuDtraTtlNtfKrwardH $9.6^4  TO 
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Amoont broo^t  forward. MMi* 

Pipe  Li^te  ajxd  Service  Stops. 

Repairs $3.010  65 

Soperinteodeiice— salmries 853  75 

MBX 

Meter  DEPABTiffEsrr. 

Water  meters M.510  40 

Setting  and  repairing  meters 1,921  09 

MlSCEIXA^EOCS. 

Town  of  Cranston  tax M,700  13 

Clerks'  and  inspectors'  salaries 2,9ti7  32 

Prevention  of  defilement  of  the  Pawtuxet 451  31 

Town  of  North  Providence  tax 400  00 

Bam  expenses 214  58 

Analyses  of  water 97  05 

Horses,  wagons,  harnesses,  etc 77  08 

Pipe  yard,  office  expenses 36  27 

Real  esUte  at  Pawtuxet 35  00 

Sundries 32  06 

Public  drinking  fountains  and  troughs 30  14 

Town  of  Lincoln  tax 18  90 

Thawing  services,  etc 92 

9.061^  fi 

The  amount  of  expenditures  from  October  1  to 
December  31,  1893,  inclusive,  was         .         .      $62,90G  ' 

The  total  expenditures  to  December  31,  1893, 
inclusive,  were        .....         $7,800,186 : 

Tlie  net  expenditure  for  construction  and  extension  from 
October  1  to  Deceuiber  31,  1803,  inclusive,  was $31,834 

The  net  expenditure  for  construction  and  extension  to 
December  31,  1803,  inclusive,  was $5,943,49': 

Tbe  net  expenditure  for  maintenance  from  October  1  to 
December  31, 18W,  inclusive,  was $20,20f 

The  net  expenditure  for  maintenance  to  December  31,  I8i»3, 
inclusive,  was Sl.ljQ.?:'. 

Bills  deposited  with  the  city  treasurer  for  col- 
lection, from  October  1  to  December  31,  1893, 
incUisive,    amounted  to        ...         .       $53,218 


Digitized  by 


Google 


REPORT   OF  THE    DEPARTMENT   OP   PUBLIC   WORKS.        15 


As  follows : 

Water $42,894  69 

Water  meters 6,309  25 

Setting  and  repairing  meters 2,395  05 

Examination  and  repairs  of  pipe  line 78  15 

Permanently  closing  service  stops 55  00 

Bent  of  real  estate 47  34 

Penalties 18  00 

Labor  and  material,  laying  service  pipes,  etc 1,272  83 

Cast  iron  water  pipe 145  20   , 

Manure  from  pipe  yard  barn 3  00 

$53,218  51 

During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to         .  .         $57,355  12 

As  follows : 

Water $46,648  82 

Water  meters 6,223  25 

Setting  and  repairing  meters 2,216  65 

Rentof  real  estate 174  93 

Examination  and  repairs  of  pipe  line 71  36 

Permanently  closing  service  stops 55  00 

PenaiUes 18  00 

Labor  and  material,  laying  service  pipes,  etc 1,867  59 

Cast  iron  water  pipe 76  52 

Manure  from  pipe  yard  barn 3  00 

$57,355  12 


SEWERS. 

Dininf^  the  quarter  ending  Decembpr  31,  1893,  five  hun- 
dred and  fifly-eigbt  permits  wevo  is^aueil  lo  dmiii  layers* — 
four  hundred  and  twenty-nine  for  now  work  and  one  hun- 
dred and  twciity-niue  for  cxtenBion  and  repairs  of  draioa. 

Three  drain  layers'  licenses  were  issued  daring  the  quar- 
ter, making  the  total  number  sixty- four,  all  of  which 
lUEpii'ed  Ucceinlier  31,  1893. 
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December  10th,  the  prt)t>oa(il  of  Herbert  R.  Hoi  ton  to 
furni.-*h  I  be  cement  required  during  I  he  year  1894,  delivered 
on  the  work,  wag  accepted  and  a  contract  subsequently 
executed. 

December  2?th,  the  propo^»l  of  Manchester  £  Huds4in  to 
furnish  and  deliver  vitrified  sewer  pipes,  brandies,  etc., 
for  the  year  1894,  was  accepted  and  a  contract  sub^se- 
quently  executed.     Amount,  $17j2i*0,19. 

December  27th,  the  proposal  of  Charletj  M-  Kelly  lo  fur* 
nish  and  deliver  one  million  sewer  brick  was  accepted  and 
a  contract  subsequently  executed.    Amount,  $7,100.00, 

December  27th,  the  proposal  of  Long  Island  Brick  Com- 
pany to  furnish  and  deliver  one  million  Bewer  liriek  was 
accepted  and  a  contract  subsequently  executed.     Amount, 

17,000.00. 

Sewehs  Built,  m  Miles,  to  December  31,  1893: 


auiu 

Butlt       , 

To(mlt« 

ITEMS. 

K]vin. 

PrevJouf  lo 

Durins 

D«c.ll^ 

i8ua. 

1M3. 

l(»t. 

tr  Qdl^^  rvfrular  approp  riHtton ....... 

Under  ref alar  appropiiaHoti 

Under  ImpfQTcd  t^werikgv   appro- 
priHLLcrD- '  * , , .  ^ , * . , 

Brkk-. ........ 

2fl.2W 

3.001 

le.fil 

Pln^. .......... 

07.319 

I7.9ai 

110 .171 

Brklcaad  Pipe 

n.iw 

— —r 

IS. ISO 

ToUl  tnllet  Df  Kwen 

Wl.ffl7 

1*».71* 

Cateti-bulite  built, . .».,  ^  ,,,*»...,, . 

^m 

m 

KtH 

October  Olh,  contracts  for  tht^  con»tructioD  of  the  follow* 
ing  ^ewera,  which  were  »ul>^equenlly  executed,  were 
awarded  as  follows,  namely  : 
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i  amoDDtt  given  below  are  what  are  evtlmated  will  be  paid  the  eontractors  for 
and  do  not  indade  cost  of  inspection  and  materials,  or  rock  excavation.] 

To  George  R.  Newman. 

resolution.   Date  of  approval. 

Sept.    23,     1893,     Inkennan      street ^ 
from    Candace   to 


Pekin, 

$436  41 

Lilac  street^  from 

Cranston  to  3alem» 

1,209  23 

Moore  street ^  from 

Updike    to    Mm- 

wood  avenue^    .    . 

580  20 

Pottei*  street^  from 

near  Weybosset  to 

Pine^  *    .     .     .     . 

266  20 

Rhodes  and  Eddy 

streets^ 

2,441  66 

To  David  C.  Liddle. 

.    Sept.    23,     1893,     Grove,  Hdme  and 

liiver  streets y    .    .  1,702  60 

ctober  27th,  contmcts  for  the  construction  of  sewers 
9  awarded  and  subsequently  executed,  as  follows  : 

To  Frederick  E.  Shaw. 

'resolation.    Date  of  approval. 

Oct.     20,     1893,     Bowen  Street,  from 

Brook  to   Thaye\\  $272  00 

"         •*         **         Federal  street,  from 

.    Sutton  to   Vinton,  207  60 

ovember  3d,  a  contract  for  building  a  storm  sewer  was 

ded  and  subsequently  executed,  as  follows : 

3 
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To  Timothy  F.  Lyons. 

No.  ofrMoIation.  Date  of  approral. 

634.     Nov.      3,    1893,     Through    land    of 

theHiverside  Mills  ^ 
from  Aleppo  street 
to  the  Woojias- 
quatucket        river ^         $767  M 

November  17th,  n  contract  for  building  a  storm  sewerwis 
awarded  and  subsequently  executed,  as  follows : 

To  J.  Frank  Read  &  Co. 

No.  of  rcfolution .    Date  of  approval . 

331.      June     6,     1893,     Danf  or th  street, 

from  Vale  street 
about  500  feet 
southerly,      .    .  $998  70 

December  2d,  contracts  for  the  construction  of  sewers  for 
the  improved  sewerage  system  were  awarded  and  subse- 
quently executed,  as  follows  : 

To  Frederick  E.  Shaw. 

No.  of  rcAOlution.    Date  of  approval. 

564.     Sept.    23,     1893,     Section  10,  Allen's 

avenue  Division,        $57,148  t^ 

564.       "         '*         "  Section  14,  Woon- 

asquatucket  River 
Division,  45,586  <^ 

To  George  R.  Newman. 

564.     Sept.    23,     1893,     Section  1 1,  Allen's 

avenue  Division,  63,031  1 

To  EvERSON  &  Liddle. 

564.     Sept.    23,     1893,     Section  12,  Allen's 

avenue  Division,  58,987  0- 
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No.  f>l  r««olutloii.    Dfttr  or  approvil. 

564-     Sept.    23,     1893,     ^Section  13,  Wbon- 

asquiUuckei    River 
Division^  |38,3d2  55 

DuriDg  the  quarter  the  construe ti on  of  the  following  sew- 
©rn  was  completed,  namely  : 


NO'  of  reeolutJoji.    Dnte  of  ippraral. 

652.     Oct.     8,    18&2,   Ga»pee  and  Cove 

atrtets, 
653-       "       **         "      Dornmce    atreet^ 

from    Cove     to 

180,  Apr.  8,  181J3,  Bahh  street,  Pa- 
cific and  Ham* 
burg  avenues^ 

'  JiUson  and  Edd^ 
MreeiSf 

East  avenue,  from 
PleaMant  street  to 
Olnef/, 

'  Hope  street^  from 
Thayer  to  Lhyd^ 

*  J'ovkwolton  atreetf 
or  land  owned  by 
the  city^  from 
Go  no  street  to  the 
SeekonJc  River ^ 

*  Duncan  avenuef 
fni  m  Knowleg 
street  to  North 
Main^ 

475*     Aug.    4,       *'       Plain  street   and 

Thuvbers  avenue^ 


244.  May  16, 

315,  "     20, 

368*  Juae  16, 

411.  -      30, 


454.     July  26, 


Date  of  coiD|)i«tlon 

Nov.  25, 1893. 

Oct.  19,  1893. 

Oct.  17,  1893. 
Nov.  24, 1893. 

Nov.  16,  1893. 
Oct.  20,  1893. 


Oct.  3, 1893. 

Oct.  13.  1893. 
Nov.  8,  1893. 
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No.  of  resolation 

.    Date  of  approval. 

Dateofeompletioi. 

512. 

Sept. 

12, 

1893 

,  Fountain    street^ 
from   Jackson    to 
AborUy 

Nov.  10,  1893. 

544. 

(( 

23, 

it 

Grove^     Helme 
and  River  streets y 

Nov.  10,  1893. 

545. 

«( 

(( 

(( 

Inker  man   street  y 
from   Camlace  to 
Pekin^ 

Oct.  21,  1893. 

547 

(4 

ft( 

*  ( 

Lilac  streets  from 
Cranston  to  Salem  y 

Dec.  6, 1893. 

548. 

ti 

(C 

i( 

Moore    street  y 
f'om     Updike    to 
Ehnwood  avenue  y 

Nov.  18,  1893. 

549. 

a 

(( 

i( 

Potter    streety 
from  near    Wey- 
bosset  to  Piney     . 

Oct.  27,  1893. 

650. 

(( 

(( 

it 

Rhodes    and 
Eddy  streetSy 

Nov.  21,  1893. 

600. 

Oct. 

20, 

H 

B  otven     streety 
from     Brook    to 
Thayery      . 

Nov.  25,  1893. 

601. 

C( 

(( 

ii 

Federal  streety 
from     Sutton    to 
near  Vinton  y 

Nov.  13,  1893. 

634. 

Nov. 

3, 

(( 

Through   land  of 
the     Riverside 
Millsyfrom  Alep- 
po   street     to    tJte 
Woonasfiuatuck^i 
River, 

I>ec.  19,  1898. 

At  the  close  of  the  qunrtor  wr>rk  np0llt|l)i  foUnwiag  »eir- 
ers  of  the  improved  sewernge  ay  stem  #ai^  in  progreti. 
namely  ^ 
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Ho.  of  rMolatloo.     Date  of  approval . 

138.     Mar.     21,     1893,     Norfolk    and     Station     streets, 

Huntington    avenue^     Chambers 
and  JSunnngton  streets. 

Work  upon  the  following  lateral  sewers  was  in  progress 
at  the  close  of  the  quarter,  namely  : 

Ko .  of  resolution .    Date  of  approval . 

311.     May     20,     1893,     Cainp,  North  and  North  Main 

streets. 
372.     June     16,       **  Wickendenj    South    Main    and 

Crawford  streets. 

Work  upon  the  following  sewers,  completing  the  work 
ordered  by  the  city  council,  had  not  commenced  December 
31,  1893,  namely: 


((  4( 


((  (( 


Ko.  of  resolution.    Date  of  approval. 

546.    Sept.    23,    1893,     Jewett  and  Senter  streets. 

Dyer    and    Eddy     streets    and 

Allen's  avenue. 

Alma   street^  from    Candace    to 

Pekin. 

Public     streety     from     Prairie 

avenue  to  Ocean  street. 

Wayne    street^    from     Douglas 

tt venue  to  Candace  stveH* 

lia  ri * /.*  (f vetfm\  fi -mn  7/ ro a d tcfff/ 

to  Grffve  street* 

Logtni  avemieifro7n  Plain  ^(reet 

(f)  Ocecin. 

Mitchell  street^  from    Mroitd  to 

Melrose, 

Westfehi  ^^fret't,  from    Ehnwood 

av^ime  U>  Harrison  street. 


564.       "         *' 

599.     Oct.     20, 

602. 

603. 

697.     Dec.     2, 

698. 
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The  amount  of  bills  approved  on  account  of  sewers  from 
October  1  to  December  31,  1893,  inclusive,  was  : 

For  Coxstruction  : 


Regular  mppropriation $81,840  32 

Improved  sewerage  appropriation 80,S42  93 


$162,383  25 


Charged  as  follows : 


» 


Materials $28,7fl0  14 

Contract  reservations 9,858  00 

Salaries  of  assistant  engineers 2,773  50 

Sandries— improved  sewerage  system 2,429  06 

Sundries 1.087  54 

Clerks' salaries 965  31 

Testing  cement 360  87 

Additional  catch-basins 60  62 

Tools 2  60 

Sewer  in  Adelphi  avenue,  from  Elmgrove  to  Way- 
land 31  63 

Sewer  in  Baich  street.  Pacific  and  Hamburg  ave- 
nues   3,315  07 

Sewer  in  Bowen  street,  from  Brook  to  Thayer 513  85 

Sewer  in  Camp  street,  from  near  Qrandview  to 

Cypress , 906  83 

Sewer  in  Camp,  North  and  Nortli  Main  streets 11,401  67 

Sewer  in  Cedar  street,  from  Teff t  to  Acorn 7  03 

Sewer  in  Duncan  avenue,  from  Knowles  street  to 

North  Main 1,264  56 

Sewer  in  Eagle  street,  from  Harris  avenue  to  the 

river 78  40 

Sewer  in  East  avenue,  from  Pleasant  street  to  Olney.  6,250  44 

Sewer  in  Eddy  and  Ashmont  streets 89  li 

Sewer  in  Federal  street,  from  Sutton  to  Vinton  —  125  98 

Sewer  in  Fountain  street,  from  Jackson  to  Aborn . .  1,773  32 

Sewer  in  Qrove,  Helme  and  River  streets 1,903  04 

Sewer  in  Hope  street,  from  Thayer  to  Lloyd 1,937  63 

Sewer  in  Inkerman  street,  from  Candace  to  Pekln. .  474  44 

Sewer  in  Jillson  and  Eddy  streets 6,663  38 

Sewer  In  Lilac  street,  from  Cranstou  to  Salem 1,333  61 

Sewer  in  Moore  street,  from  Updike  to  Elmwood 

avenue 597  14 

Sewer  in  Pacific  street,  from  Broad  to  Hamilton. . . .  103  79 

Sewer  in  Plain  street  and  Thurber's  avenue 7,336  80 

Sewer  in  Potter  street,  from  near  Weybosset  to 

Pine 271  80 

Amount  carried  forward $92,567  66 
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Ainoant  brought  forward 992,567  66 

Sewer  in  Rhodes  and  Eddy  streets 5,944  63 

bewer  in  Superior  and  Wendell  streets 58  60 

Sewer  in  Wickenden,  South  Main  and  Crawford 

streets 4,276  66 

Sewer  in  Williams,   Fremont,  East  Transit  and 

Preston  streets 37  04 

Sewer  in  Allen's  avenue  Division,  Section  10 56  00 

Sewer  in  Allen's  avenue  Division,  Section  11 16  00 

Sewer  in  Allen's  avenue  Division,  Section  12 114  70 

Sewer  in  Aleppo  street,  from  Mantou  avenue  to  its 

westerly  termination 4,557  94 

Sewer  in  Canal  street  and  Canal  avenue 6  89 

Sewer  in  Dorrance  street,  from  Cove  to  Dyer 7,618  61 

Sewer  in  Gaspee  and  Cove  streets 20,466  18 

Sewer  in  Norfolk  and  Station  streets 24,287  59 

Sewer  in   Promenade  street,   from  Kathbone   to 

Gaspee 2,175  24 

Sewer  in  Tockwotton  street,  or  land  owned  by 
the  city,   from   Gano  easterly  to  the  Seekonk 

river 73  57 

Sewer  in  Valley  street,  from  Eagle  to  Rath  bone —  97  91 
Sewer  in  Woonasquatucket  river   Division,   Sec- 
tion 13 28  00 

S162.383  25 

For  maintenance, $8,484  23 

Charged  as  follows : 

Cleaning  basins  and  sewers $3,496  77 

Repairing  basins  and  sewers 1,705  87 

Inspection  of  connections « 1,298  66 

Cleaning  and  repairing  old  drains 766  16 

Salary— superintendent 390  00 

Barn  expenses / 337  02 

Horses,  wagons,  harnesses,  etc 188  96 

Tools 178  28 

Sundries 60  07 

Cleaning  private  connections 49  20 

Filling  cisterns,  etc - ,.....,..  n  25 

Telephone  lines 2  00 

9B,4M  23 

The  net  expenditure  for  construction  of  sewer«  to  December 
31, 1803,  inclusive,  was $4,l4;^3e6  Ot 

The  net  expenditure  for  maintenance  of  sewers  to  Deceoiber 
31. 1893,  inclusive,  was , $404,810  21 
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Bills  deposited  with  the  city  treasurer  for  col- 
lection, from  October  1  to  December  31,  1893, 
iDclusive,  amounted  to  •  .  •  •       $195  15 

As  follows : 

Cleaning  private  connections $79  00   * 

Filling  cisterns,  etc 18  75 

Pumping  at  Roger  Williams  Park 12  10 

Repairing  roadway  over  sewer  in  Balcli  street 10  fiO 

Laying  drains  to  curbstones 71  30 

Sewer  material 3  50 

$195  15 

During  the  quarter  coupone  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to         .  .         .       $197  65 

As  follows : 

Cleaning  private  connections $83  00 

Cleaning  sewer 16  50 

Filling  cisterns,  etc 14  75 

Pumping  at  Roger  Williams  Park 12  10 

Laying  drains  to  curbstones 71  30 

$197  65 


fflGHWAYS. 

Eight  permits  to  open  streets  were  issued  during  the 
quarter. 

November  13th,  the  offer  of  Crabtree  and  Havey  to  fur- 
nish and  deliver  thirty  thousand  linear  feet  straight  granite 
curbing  was  accepted.     Amount,  $18,000.00. 

November  22d,  the  proposii!  of  John  Garrey  to  furnish 
and  deliver  five  thousand  square  yards  granite  paving 
blocks  was  accepted  and  a  eou tract  subsequently  executed. 
Amount,  $7,500.00, 

A 
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November  22d,  the  proposal  of  Smithfield  Oninite  Co.  to 
furnish  and  deliver  five  thousand  square  yards  granite  ptT- 
ing  blocks  was  accepted  and  a  contract  subseqaentlj  eio* 
cuted.     Amount,  $7,500.00. 

During  the  year  repairs  have  been  made  as  follows: 

PAVED  STREETS. 
Class  No.  1.— Granite  blocks  on  sand  bbddino; 

JOINTS  FILLED  WITH  SAND. 

Atwell's  avenue $61  05 

Canal  street 2,3S9  71 

Charles  street 7  00 

Cranston  street '. 170  25 

Cross  street 9  ^ 

Dyer  street 85  70 

Exchange  street 10  00 

Friendship  street 32  52 

Manton  avenue 567  6S 

Market  square 33  S5 

North  Main  street 122  46 

Prairie  avenue 3  75 

Westminster  sti-eet 151  85 

Weybosset  street 2  30 

|3,«T37 


Class  Xo.  4.— Graxitk  bi.ocks  ox  coxcultk 
foundation  six  inches  thick;  .j(»ints  filled 
with  gravel  and  asphaltic  mixture. 

Market  square SIS  45 

South  Main  street 4  M 


23  40 


Class  Xo.   5.— Cobdle   stone   on   sand   foun- 
dation. 

Amos  street 841  (X? 

Branch  avenue 44  HO 

Ciinal  street 3  3.1 

CliarleH  >tnM»t 4  Gi) 

Clifford  .street .V>  (iS 

Dorraiu-e  street 42  21 

Dyer  street 27  77 

Kdily  St  reet 447  47 

Exchange  place 483  49 

Amounts  carried  f or\var<l $1,131  38         Sa.ft«'  77 
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Amount  brought  forward $1,131  38        $3,690  77 

Friendship  street 13  26 

Fulton  street 38  50 

King  street 150  65 

Knight  street 20  00 

Mill  street 1  75 

NorthMain  street 151  71 

Sabln  street 33  65 

Smithstreet 1  75 

South  Main  street 1,146  36 

South  Water  street 251  37 

$2,940  28 

Total S6,631  05 


UXPAVED  STREETS. 
Class  A.— Light  traffic;  sand  at  sub-grade; 

ONE  LATER  BROKEN  STONR,  SIX  INCHES  THICK 
AFTER  ROLLING. 

A  Street • $4  98 

Abbott  Street 119  68 

Abbott  Park  place 30 

Aborn  street 1  81 

America  street 17  12 

Amy  street 118  02 

Angell  street 144  25 

Arch  street 7  90 

Armstrong  avenue 1  00 

Arnold  street 3  80 

Atweirs  avenue 14  85 

Baker  avenue 1  40 

Barclay  street 1  50 

Barnes  street 9  35 

Bassett  street 16  65 

Bath  street , 4  23 

li..:    ..       .cut.-.. !*  'M 

B*"3iCfjn  nvenue ,...,.*.. — .,  12^ 

Bluckslone  street* 5  (K) 

iioemnn  street , ,,........  253  m^ 

Boweu  i^tre*-!.* .* 12  f-l 

Briidfonl  t^trwt - . .  * i  m 

HraQcli  aYt*iiue + , .„.»»,..».,.».,.»,...*  6ii  05 

BHdieUaa  ^im't,.*..* - 1.2ji  r-i 

Broad  f^iwH *♦,♦,,,,..,..*. 41  19 

Btnok  slre<*t 30  33 

BorrfU  ftir(*«t.,.* :j  m 

Amount  (?ankd  forward — .  ^ $2,154  44 
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Amount  brouglit  fon\ard $2,1M  44 

Butler  avenue 572  66 

Byron  street 2  10 

Carpenter  street 8  S2 

Central  street 3  33 

Chalkstone  avenue 8  73 

Chapel  street 3  53 

Cherry  street 827  39 

Chestnut  street 14  46 

Church  street 60 

Claverick  street 70 

Clifford  street 11  02 

Common  street 70 

Comstock  street 3  00 

Conduit  street 70 

Congdon  street 11  75 

Cookestreet 11  n 

Cottage  street 1  50 

Courtland  street 346  03 

Crary  street 40 

Cromwell  street 117  41 

Cushing  street 1  87 

Cypress  street 302  40 

Daboll  street 23  63 

Davis  street 52 

Dean  street 33  29 

Dexter  street 45 

Diman  place 80  75 

Douglas  avenue 3  95 

Doyle  avenue 305  04 

Dudley  street 1  90 

East  street 3  0<> 

EastGeorge  street 4a'i  03 

Elbow  street 3f> 

Elm  street 7  47 

Esten  street 3  S2 

Federal  street 22  70 

Fenner  street 47 

Foster  street 1  80 

Fountain  street 1  20 

Francis  street 70 

Franklin  street 17  <;4 

Friendship  street s  ."io 

Gano  street 5«» 

George  street 45 

Glenhaui  street IS  9») 

Governor  street ;50  18 

Greene  street G  9»» 

Amount  carried  f«»r\vard $4,883  jH 
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jnouDt  brought  forward $4,888  5S 

:et  street 5  02 

street 3  90 

treet 1  10 

reet 15 

treet 13 

wt 898  97 

street.              30 

street 97  88 

•eet 16  80 

t  avenue 30 

)t 686  65 

itreet 24  40 

reet 1  25 

street 614  29 

reet 5  12 

reet 25 

•eet 2  89 

treet l  05 

reet 8  79 

et 106  50 

1  street 75 

m  street 22 

treet 113  51 

reet 1,376  41 

eet 5  58 

jtreet 60 

street 317  13 

vis  street 30 

Jtreet 40 

et 47 

eet 3  85 

«t 32  24 

Bt 2  85 

eet 12  06 

reet 62  43 

Bt 11  13 

enue 22 

et 1  30 

Bet 60 

5t 40  34 

et 14  00 

•eet 8  51 

Jtreet 1  90 

«t 50 

jt 3  33 

et 6  45 

Street 200  78 

mount  carried  forward $9,577  20 
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ABoant  btoaght  forward $8^577  20 

P:»frs;z«et 2  25 

PtncT^sareBoc 23  28 

Povwsttcet 16  44 

Pnzzie  aTcnu^ 90 

Prcsieaade  stiret 780  ao 

ProTideaw  sirect 1  85 

I\:bI5c  ftreec 386  96 

Kkhnoad  ftivet 37  69 

Kojmlsu«ei 77  90 

Sa^iIl<U«ex 7  20 

Sadl&strwt 233  52 

5qcw  simet 4  20 

Sctccff^:  street 2  95 

Sccih  C^-crt  slivet 37  27 

:>pnac  <treipt 2  70 

S:ar  5t:^p<et 5  60 

Stif  wmn  savet 2  75 

S:Iai5<niTeaae 40 

:>umn^r5trwC 22  37 

Superior  soviet 80 

S-Uoa  stzvec 6  30 

Turner  stzvc: 47  20 

"niJLyerf&wi 27  53 

TboujAs  sceet 1  00 

T^^^rv  street 40 

Tockwottoa  stneet 30 

Tma*:;  stiee: 1169 

r::::a  iveav.e 22 

Yrrr.  r.  <:re<^: ir,6  85 

WAlkrr  >:nfr: Ti  15 

Wa:- ..:  s:t^>c: .-27 

W^::^n<:n*r: 4M 

\Va>:.:r.;:. :i    >:rw: 8  MJ 

Wairruian  >::w: fiO  27 

We>>yAr.  A'v caue 7  40 

Wr>:  C'.i!^;r  I  >:r«?e:  2  no 

Wr>:  Exchi!:*:*-  >:r^-: s  oi 

'.Vf>:f.e:d  s;ivt»: i  ;iO 

Wr>:  liiver  <rve: 4  43 

Wij-ieaier.  s:r*»rt 1  :•<> 

U*:i:.\r  I  aVfViiie ^7 

W:::  m::.>  v-et^; H  7:^ 

W;:::-:  ^Tir-f-: 4  rti 

W      :'..v\\  <:r-*-: an 
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•IMILAB  TO  CLASS  A,  EXCEPT  SCREENED 
USED  INSTEAD  OF  BROKEN  STONE. 

renue $2  90 

enue 442  12 

40 

eet 70  22 

eet 234  35 

nue 800  60 

3t 1  85 

•eet 26  60 

me 1  23 

t 36 

3t 42  14 

Jt 182  35 

&et 602  63 

It 173  33 

avenue 197  90 

lue 605  91 

venue 1  15 

lue 88  54 

}et 1  20 

•eet 1  80 

et 30 

; 128  08 

; 1  00 

2  00 

; 45 

32  03 

ue 2  2H 

enue 9  90 

eet 21  50 

Jt 60 

ue 226 

75 

set 138  52 

,venue 20  45 

; 4  95 

; '. 272  28 

me 462  05 

treet 27 

265  48 

eet 4  60 

;t 3  29 

itreet 60  18 

160  06 

5t 25  97 

643  76 

mnt  carried  forward $5,640  37 
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Amount  brought  forward $8^577  20 

Potter  street 2  25 

Potter's  avenue 23  28 

Power  street 16  44 

Prairie  avenue 90 

Promenade  street 780  39 

Providence  street 1  85 

Public  street 306  96 

Richmond  street 37  69 

Koyal  street 77  90 

Sabln  street 7  20 

Smith  street. 233  52 

Snow  street 4  20 

Somerset  street 2  95 

South  Court  street 37  27 

Spring  street 2  70 

Star  street 5  60 

Stewart  street 2  75 

Stimson  avenue 40 

Summer  street 22  37 

Superior  street 80 

Sutton  street 6  30 

Tanner  street 47  20 

Thayer  street 27  53 

Thomas  street 1  00 

Tobey  street 40 

Tockwotton  street 30 

Transit  street 1169 

Union  avenue 22 

Vernon  street iri6  85 

Walker  street 5  15 

Walnut  street n  27 

Warren  street 4  W) 

Washington   street 8  58 

Waterman  street r»9  27 

Wesleyan  avenue 7  40 

West  Clifford  street 2  00 

West  Exchange  street s  01 

Westfield  street l  :K) 

West  Kiver  street 4  43 

Wickenden  street 1  50 

Willard  avenue 87 

Williams  street 14  75 

Winter  street 4  no 

Woodland  street 30 

S11.593  43 
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GiiAss  B.— Similar  to  class  A,  except  screened 

GRAVEL  VEEU  INSTEAD  OF  BROKEN  STOSK. 

Academy  nvenue 93  90 

Adelaide  aveciLte.. , 442  12 

A  Jmy  street - .  *  - , 4iJ 

Amherst  street..^.. TO  22 

Appleton  street « 234  ^ 

Atweirs  ftvenue SOO  Oo 

Barton  street... 1  85 

Beaufnrt  street 26  60 

Branch  avemie 1  23 

Brow^D  street - Sfi 

BuckUn  street 43  14 

Burnett  street 182  H5 

Burnside street.,.. 602  63 

Chaffee  street ..,.*♦*  173  33 

Cha)kstone  avenue 197  !K) 

Chapln  avenue —  * 5(1S  91 

Glaremont  avenue .......,,*.. 1  15 

Crocker  avenne .,...,...  88  54 

Delaine  street l  20 

Diamond  street 1  m 

Doui^Ias  street. ^ 30 

Dover  street 128  m 

Eagle  street , 1  €0 

Earl  street 2  00 

Eatim  street * 45 

Eddy  street 32  03 

Fenner  avenue ^  ^ 2  2ti 

Franklin  avenue * ^  9W 

Fremont  street , 21  M 

Oaspee  street —  BO 

Harris  avemie 2  26 

Hope  street , , 75 

HurJisim  street ....  138  52 

llu  uiboldt  avenue ,..,,.,,,..,,.,,.,,.,.,....  30  4^ 

Jo^Un  street ,^. 4  05 

JuliaDfetreet -^ 2t2  28 

Mnnton  avenue »,..,«..,,....«,.,,..,,,....  462  05 

McKenna  street. - - .  —  27 

Oak  street 2fj5  48 

Oakland  street 4  riO 

Oxford  street 3  29 

Pembertoti  street (iO  18 

Petin  street. IGO  06 

Pitman  street 25  U7 

Plain  street t>*3  TG 


AtDouot  cairl&d  forward ^S.GIO  37 
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Amount  brought  forward $9^640  37 

Potter's  avenue 309  80 

Prairie  avenue 4  25 

Putnam  street 57  85 

Steuben  street 146  58 

Susan  street 63  ?i 

Taber  avenue IR 

Thurber's  avenue 505  06 

Tobey  street 348  55 

Valley  street 46  41 

Vernon  street 4  80 

Webster  street 1  00 

Wood  street 191  55 

$$.91 


Ci.ARsC— Heavy  traffic;  sand  at  sub-okade; 

TWO  LAYERS  BROKEN  STONE,  EACH  FIVE  INCHES 
lIlICK  AFTER  ROLLING. 

Angell  street $33  00 

Benefit  street 1,581  5« 

Broadway 59  14 

Elmwood  avenue 115  72 

Fountain  street 48  40 

Friendship  street 6  00 

Gaspee  street 202  62 

Pine  street 22  62 

Washington  street W  7r> 

Waterman  street 3  00 

West  Exchange  street 5  55 


Claps  1).— Similar  to  class  C,  except  nine 
inches  kkfuse  stonk  fois  foundation  in- 
stead of   lower  laykk  of  rhoken  stone. 

Elmwood  .ivpiuie $     50 

Kinsiley  avenue 2  70 


Class  J.— .Stiskkts  with  unsckkenkd  gravel 

1 :0  AD- RED. 

Academy  avenue S14  82 

Acorn  street 1.1G5  li2 

A<iie  street «i  00 

Admiral   street 294  7^ 

Amount  carried  f«i\vard $1,484  22 


$24 
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Amounts  brought  forward $1,484  22      920,730  29 

Aldrich  street 35 

Allen's  avenue 40 

Amy  street 1  00 

Anthony  avenue ' 6  45 

Appleton  street 2  30 

Armstrong  avenue 30 

Bartlett  street 38  40 

Barton  street 120 

Bough  street 86  97 

Briggs  street 189  19 

Brook  street 399  85 

Burrlll  street 30 

Bnrrington  street 210  40 

Cabot  street 40 

Cady  street 30 

Candaee  street 12  00 

Carrington  avenue 43  63 

Central  street 2  30 

Church  street 15 

Comfort  street 90 

Crary  street 17 

Davis  street 15 

Diamond  street i 20 

Dike  street 14  55 

Douglas  avenue 214  58 

East  avenue 293  36 

Eaton  street 121  25 

Elizabeth  street 75 

Ernest  street 135  55 

Federal  street 1  67 

Foster  street 30 

Fruit  street 5  50 

Fuller  street 6  10 

Gano  street 1  50 

Gold  street 1  35 

Hall  street 46  25 

Hawkins  street 20  10 

Haymarket  street 2  85 

Hopkins  street 30 

Hospital  street 52  62 

Hudson  Street 506  35 

Humboldt  avenue 138  58 

Lafayette  street 1  oo 

Lippitt  street 40 

Lonsdale  street 4  30 

Luna  street 22  60 

Manton  avenue 248  12 

McAvoy  street 3  50 

Amounts  carried  forward 94,303  46      $20,730  29 

5 
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Amounts  brought  forward $4,903  46      S20;730  9 

Middle  street 75 

Norfolk  street 17  » 

North  Davis  street 3  05 

Northup  avenue : 26  fiO 

Oak  street 249  63 

Olney  street 67  70 

Orchard  avenue 10  23 

Orms  street 2  50 

Pacific  avenue 25  73 

Pontiacroad 34  32 

Pontlac  street 217  24 

Potter's  avenue 973  59 

Printery  street 7  20 

Keservoir  avenue 173  39 

River  avenue 27  00 

Sabin  street 40  43 

Senter  street 30 

Seventh  street 142  18 

South  Court  street 2  25 

Tobey  street 15 

Troy  street 310  96 

Union  avenue 29  25 

Union  street 3  55 

Vale  street 2  20 

Veazie  street 1  00 

Wayland  avenue 381  60 

Willov\r  street 374  85 

Wood  street 183  45 

Woodward  road 87  20 

7,e»  K 

BUILDIXO  DRIVEWAYS,  ETC.,  IN  SUNDRY  STREETS.  2,078  45 

$31,l•"^  « 

Statements  have  been  prepared  of  the  cost  of  curbstone 
set,  ascertained  by  the  commissioner  and  certified  to  the 
board  of  aldermen  for  approval,  as  follows  : 


Allston  stret,  from  Uiver  avenue  to  Cornell  street $  74^  i^ 

Daboll  street,  from  Bucklin  to  Dexter 9S7  7» 

Orchard  avenue,  from  Waj-land  to  Butler !.:»» "^^ 

llegent  avenue,  from  River  to  Cornell  street ?U  W 

Kobin  street,  from  Hegent  avenue  to  Allston  street 311  W 

Wood  street,  from  Messer  to  Ellery 191^ 
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Id  additioD  to  the  general  patching  necessary  to  maintain 
the  streets  in  good  repair,  the  following  work  has  been  done 
during  the  year  ending  December  31,  1893,  namely  : 

New  streets  built 51,090      lineal  feet 

Curbing  set 94,000      lineal  feet 

Streets  rebuilt 7,500       lineal  feet 

Streets  re-surfaced 93,200       lineal  feet* 

Streets  graded 21,620      lineal  feet 

Block  pavement  laid 63,944  square  yards. 

Cobble  pavement  laid 4,800  square  yards. 

Brick  pavement  laid 4,663  square  yards. 

Concrete  gutters  and  roadways  built 12,886  square  yards. 

Asphalt  gutters  and  roadways  built 3,527  square  yards. 

Concrete  sidewalks  laid 1,996  square  yards 

During  the  quarter  the  following  work  was  completed : 

SiDKWALKS   TO   BE    CURBED   AND   GUTTERS    PaVED. 
Date  of  Order. 

June  15,    1893,.      Veazie  street^  from  Douglas  avenue  to 

Branch. 
Sept.  21,       **         Aleppo  street^  from  Manton  avenue  to  its 
westerly  termination. 
*'         '*         Daboll  street  J  from  Bucklin  to  Dexter. 
**         **         Dean  street^  from    AtioelVs    avenue    to 
Cedar  street. 
*'       '•         *•  Unit  street^   from  Maynard  to  AtweWs 

avenue. 
"       '  *         "         Charles  street^  from  West  River  to  Branch 
avenue. 

To  Takk  Possession,  Kemove  Obstructions  and  Ghaue. 

June     2,     1^92,     BncMin  iftreet^fvm  Daboll  to  CrovtwelL 
Oct*     5*     11593,     Hamhiirfj  avemiEtfro^n  Burringion  sfreet 
to  Pacific  avenue. 
••         Pacijic  avenue^  from  Hauiburg  to  Buhk 
HtretL 
*•     ^*         **         Bahh  i^treeif  from  Pacific  avenue  to  Jack^ 
^oii  fiveitue^ 
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To  Grade  and  Put  in  Good  Condition. 

June    15,    1893,     Gordon  avenuey  from    Colfax  street   to 
Public. 

To  BE  Paved  with  Granite  Blocks. 

No.  of  retoltttion.   Date  of  Approval. 

265.     May    17,    1893,     Canal    street^    from     Bowen    to 

Smith. 
580.     Oct.     6,        **         Aleppo  street^  from  Manton   are- 

nue    to    opposite    the     Jiivei'side 

Mills. 


581. 
633. 

' '         Crawford  street  ^  from  South  Ma  in 

to  South  Watei\ 
''         Stevens    street,  from    Charte*   lo 

Beweii* 

To  Macadamize. 

303. 

May    20, 

1893,     Smith  street,  from  River  avenu€ 
to  miff  line. 

To  Grade  and  Put  in  Good  CoxDirroN, 

429. 

July   11, 

1893,     Academ  y  avenue,  fmm  ChatkMone 
to  Smith  Mreet, 

To  Hepair. 

543. 
567. 

Sepl.  23, 

1893,     Stewart  street,  from  WeMmimi^ 

to  Broad,                                           ^^^ 

8i%th    P^tioe  Di$iri€l,  auTfir^iA^^H 

around  poles    of  Pdice     Siffn^^^^^M 

Systrnn,                                           ^^^| 

The 
viz, : 

t  following 

work  was  in  pmgress  0E^eeailM«r  ai.  l6l^,^^H 
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Sidewalks  to  be  Cuhbed  and  Gutters  PateDp 


Dftte  of  order. 

June   15,    1893, 


Sept.    21, 


Oct.    19, 


I 


Morih  street,  from  North  Main  to  Hivan 
Point  road: — nearly  completed. 
Batch    street^  from    Pacific    avenne     to 
Jackson: — gutters  to  be  concreted, 
G^rove  street ^  from  Harris  avenue  to  r«/- 
iey  slreet: — gutters  to  be  conci'eteil. 
Hamburg  avenue^  fvm  Bun*ington  streei 
to  Pacific  avenue: — gutters  to  be  con- 
creted. 

Langdon  street^  from  Shei^nan  to  Hagan : 
— curbing  set. 

Pacific  avenue ffro7n  H^tmburg  to   Batch 
street: — gutters  to  be  concreted. 
Hiver   street^  from  Grove  to  the  Woonas- 
qnatucket    nVer; —gutters    to     be    con- 
creted - 

I}uncan  avenue^  from  North  Main  street 
to  KnowJes: — graded* 
AdeJphi  avenue t  from  ElmgrovE  to  Way^ 
land: — to    be   rolled   and  gutters   con- 
creted, 

Blackstone  street^  from  Friendship  to 
Prairie  avenue: — 'jutters  to  be  con- 
creted< 

Quade  street y  from  bend  in  said  street  to 
Hawes  street: — to  lie  rolled  and  gulterisi 
concreted* 

Supmnor  street^  from  Oranston  to  Wen- 
dell:— gutters  to  be  concreted. 
Wendell  street^  from  Cranston  to  3Iesser: 
— gutters  to  be  concreted. 
Inkenfian  strtet^  fvm  Candace  to  Pekin : 
— to  be  rolled  and  gutters  concreted. 
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Date  of  order. 

Oct.     19,    1893,     Hawes  street,  from  Charles  to  Black:'- 
to  be  rolled  and  gutters  concreted. 

Nov.     16,      **        Pavilion  avenue^  from  Prairie  to  Eddy 
street: — in  process. 
* '        •  *       *  •       Pearl  street,  f'om  Prairie  avenue  to  Bea- 
con:— to  be  rolled. 

To  Construct  Channel  for  Storm  Water. 

No.  of  reflation.    Date  of  approvml. 

331.     June     6,     1893,     Vale  street,  across  Danforth  strtH 

on  to  the  land  oivned  by  the  eity:— 
gutter  to  be  completed. 

To  Grade  and  Put  in  Good  Condition. 

693.     Dec,    2,     1893,     Promenade  street,  from  Bolden  to 

Hemlock: — in  process. 

The  following  work,  ordered  by  the  board  of  aldermen 
and  city  council,  had  not  commenced  December  31,1893, 
viz.  : 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Date  of  order. 

Sept.    21,  1893,     Congdon  street,  from  Halsey  to  the  north 

side  of  Hidden. 
Oct.    19,       *•         Aimold  .street,  from  Hope  to  Bivok. 

'*  '•  •*  Admind  street,  from  Whipple  to  Moxcry. 
Nov.   16,       '*  Congress   avenue,    from    Melrose  street 

to  Elmicood  avenue. 
**     **         **  Swan    street,  from  Plain  to  Eddy, 

*'     ♦'         *'  Laura  street,  from   Broad  to  HamiUon. 

Doc.   21,       **  Camp  street,  Jrom  Evergreen  to  Rockam- 

beau  avenue, 
**     *'         *'  Canton   street,  from    Regent   avenue  (o 

Chalkstone. 
**     **  '*  CarJeton  street,  from  Beaufort  to  Chalk- 

intone  avenue. 
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Date  of  order. 

Dec.  21,    1893,     Cedar  street^  from   Drayton  avenue  to 
Acorn  street. 

niton  street,  from  Elmgrove  avenue  to 
Wayland. 

Jewett  street  y  fi'om  Senter  to  its  westerly 
termination. 

Senter  street^  from  Smith  to  West  Park, 
Bergen  street^  fi'om  Regent  avenue  to 
Chalkstone. 

Carrington  avenue,  from  Camp  street  to 
East  avenue. 

Dale  street,  from  AtwelVs  avenue  to  West 
Exchange  street. 

Redwing  street,  from  Elmwood  avenue  to 
the  land  of  the  N.  Y.,  N.  H.  &  H.  R. 
R.  Co. 


To  Take  Possession,  Grade  and  Put  in  Good  Condition. 

Sept.    7,     1893,     Harris  avenue,   from    Acorn  street   to 
Kinsley  avenue. 

To  BE  Paved  with  Granite  Blocks. 

No.  of  resolntion.    Date  of  approval. 

265.     May     17,    1893,     South  Main  street,  from  Planet  to 

James. 

Jackson  street,  from  Westminster 
io  Carpenter, 

East  slreet,  from    Tuckwotton   to 

Wickenden ;       and       Wickettdea 

street,  from  (he  west  .side  of  Hope 

street  to  the  east  side  of  East  street- 

To  Build  and  Curb, 

7a  Q*    Dw*    8,     1892,     Gn.^pee  street,  from  Cove  to  I^*om- 

made* 


631.     Nov.   3,         •« 
76iK     Dec.     22,      <* 
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To  BE  Paved  with  Bhick. 

No.  of  resolution.    Date  of  approval. 

630.     Nov.    3,     18y3,     Glemence  street,  from  Westmintter 

to  Washington. 
632.       **        **         **         Pine  street,  from  Beacon  avem 

to  Broad  street. 

To  Widen  Roadway. 
629.     Nov.    3,     1893,     Olemence  street,  from  WestrntMler 

to  Washington. 

To   CUKB. 

692.     Dec.    2,     1893,     Goddard  street,  adjoining  CandM 

street  school  estate. 

Bills  approved  on  account  of  highways  from  October  1  to 
December  31,  1893,  inclusive,  amounted  to: 

Regular  appropriation $M,330  20 

Special  appropriation 92.ff36  M 

$148,978  M 

Classified  as  follows : 

Repairs  on  unpaved  streets S13,544  99 

Cleaning  streets 12.867  73 

Crushed  stoue,  material  and  labor 6,720  00 

Repairs  on  paved  streets 6,218  30 

Barn  expenses 2,971  27 

Tools,  implements,  etc 2,305  19 

Blacksmith  and  wlieelwright  shop 2,065  64 

Screening  gravel 1,291  06 

Steam  rollers— repairs  and  supplies 774  18 

Horses,  wagons,  harnesses,  etc 746  91 

Removing  snow  and  Ice 741  56 

Salaries— superintendent  and  clerks 741  00 

Stone— paving  and  crosswalk 739  88 

Repairs  on  stone  crushers 611  61 

Sundries 442  78 

Watchman  at  city  wharf 327  10 

Labor  on  materials 229  40 

W^atchman  at  city  yard 204  75 

Building  driveways,  (*tc 2i)l  75 

Fencing  streets— material  and  labor 55  76 

Office  expenses,  city  yard 35  63 

Watering  streets 25  17 

liepalrlng    sidewalks    and     driveways      opposite 

public  buildings 13  67  ^ 

$58,87482 

Amount  carried  forward $58,874  C 
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A^mount  brought  forward 

Work — Buildino  and  Rebuild- 
ing Streets,  Etc. 
Sidewalks  Cubbed  and  Guttsbs  Paved. 

hi  avenue,  from  Klmgrove  to  Wayland $792  41 

11  street,  from  River  avenue  to  Cornell  street..  57  38 
^ton  atenuet  east  side,  from  Angell  street  to 

viDg  avenue 91  58 

ont  street,  from  Ocean  to  Eddy 339  15 

I  street,  from  Pacific  avenue  to  Jackson 649  65 

'Mone   street,  from    Friendship    to    Prairie 

cnue 3,914  27 

(in  street,  from  Burnett  to  Oakland 169  26 

es  street,  from  West  river  to  Branch  avenue. . .  9,552  06 

fU  street,  from  Regent  avenue  to  Valley  street.  Ill  79 

II  street,  from  Bucklln  to  Dexter 2,190  52 

street,  from  Atwell's  avenue  to  Cedar  street. .  2,165  16 

(T  street,  from  Cromwell  to  Potter's  avenue. ...  83  53 

l<is  street,  from  Ives  to  Butler  avenue 929  15 

an  avenue,  from  North  Main  street  to  Knowles.  1,013  58 

street,  from  Pitman  to  Tockwotton 2,058  65 

9  Street,  from  Harris  avenue  to  Valley  street. .  1,643  78 
iurg  avenue,  from  Bnrrington  street  to  Pacific 

renue 1,516  44 

IS  street,  from  Charles  to  Black 1,041  75 

Ttian  street,  from  Candace  to  Pekin 1,326  38 

n  street,  from  Amherst  to  A  t well's  avenue —  74  15 

nth  street,  from  Hyat  to  Pope 29  95 

don  street,  from  Sherman  to  Hagan 2,254  64 

\gton  avenue,  from  Elmwood  to  Melrose  street  446  38 

itt  street,  from  Olney  to  Bates 28  52 

h  street,  from  North  Main  to  Swan  Point  road. .  12,018  .S8 

ard  avenue,  from  Wayland  to  Butler 1,202  01 

flc  avenue,  from  Hamburg  to  Balch  street 638  87 

ell  street,  from  Atwell's  avenue  to  its  northerly 

srmination 555  25 

lion  avenue,  from  Prairie  to  Eddy  street 4,030  36 

I  street,  from  Prairie  avenue  to  Beacon 825  38 

!e  street,  from  bend  in  said  Quade  to  Hawes. ...  536  14 

nt  avenue,  from  River  to  Cornell  street 116  99 

*  street,  from  Grove  to  Woonasquatucket  river. . .  2,317  17 

n  street,  from  Regent  avenue  to  AUston  street. .  84  45 

rior  street,  from  Cranston  to  Wendell 1,008  65 

street,  from  Maynard  to  Atwell's  avenue 2,170  31 

:ie  street,  from  Douglas  avenue  to  Branch 2,369  32 

iell  street,  from  Cranston  to  Messer 2,497  45 

7ple  street,  from  Admiral  to  Douglas  avenue. ...  67  56 

i  street,  from  Messer  to  Ellery 172  62 

Amount  carried  fowward 

6 


$58^874  82 


63,081  06 
3116,955  88 
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Amount  brouglit  forward 

Pavkd  with  Gkaxitb  Blocks. 
Aleppo  street,  from  Man  ton  avenue  to  a  point  op- 
posite the  property  of  the  Riverside  Mills $6,ai>7  21 

Canal  street,  from  Bowen  to  Smith 2,M2  03 

Charles  street,  from  Randall  square  to  near  Ashbur- 

ton  street 13  40 

Craiqford  street,  from  South  Main  to  South  Water. .    $1,085  60 

Page  street,  from  Weybosset  to  Pine 10  35 

Stevens  street,  from  easterly  side  of    Charles    to 

Uewes 2,416  83 

Westminster  and  Weybosset  streets 6  40 

Wickenden  street,  from  Transit  to  Brook 40  15 

■   Pave  wrrn  Bricks. 

Eagle  street,  from  Harris  avenue  to  Kinsley $1,408  88 

Harkness  court,  from  Pine  street  to  Weybosset ill  77 

Mathewson  street,  from  Washington  to  Cove. 1,202  35 

Weybosset  street,  from  Custom  House  to  Post  Office 

court 8  96 

To  BE  Built. 
Elmwood  avenue,  from  Lexington  to  the  railroad 
bridge 

To  BE  Brougut  to  Grade. 
Butler  avenue,  from  its  southerly  terminus  to  North 
street 

Take  Possession,  Remove  Obstructions  and 

Grade. 
Bucklin  street,  from  Daboll  to  Cromwell 

Grade  and  Put  in  Good  Condition. 

Academy  avenue,  from  Chalkstone  to  Smith  street.    $6,831  53 

Gordon  avenue,  from  Colfax  street  to  Public 910  63 

Promenade  street,  from  Ilolden  to  Hemlock 1,.397  65 

Macadamize. 
Smith  street,  from  River  avenue  to  city  line 

Repair. 

Stewart  street,  from  Westminster  to  Broad S536  68 

SLrth  Police  District,  sidewalks  around  poles  of 

police  signal  system 27  00 

Amount  carried  forward 


$116,955  88 


12.S5216 


2.751 » 


489n 


71917 


890  07 


9.139  « 


2,032  *^ 


5^3  Iff 
«146,3!«» 
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Amount  brought  forward $14e,395  32 

BciLD  Storm  Sfwer. 

ThnytifiK  land  of  River »id€  3/1  j(^,  from  Alepi>o  street 

to  the  WoouAjiq  imtucket  river. ................ 1  >  lfiS3  11 

CoxsTBucT  Cha:?nkl  fok  Stokm  Watkh. 

Val€  atrett^  across  Daufortlt  on  to  the  land  owned 

byihe  uity 1,526  75 

St^,975  24 

Bills  deposited  with  the  city  treasurer  for  col- 
lection froQi  October  1  to  December  31,  1893, 
tnclusivef  umoiiDted  to      ...         .  15,101  29 

As  follows: 

Union  Railroad  Company,  tot  granite  blocks,  etc,. .  82,657  47 

Labor  and  materials,  * .  ^ 2,185  56 

Str^t  sweepings 100  00 

Discharging eiirbl ng  at  city  wharf. ..* SO  30 

Manure  from  barn  ^ ,,,..,,... , . , ,  62  00 

Removing  treeis 10  00 

as,  101  HB 

During  the  quarter  coupons  from  bills  col- 
lected have  l>een  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to        .         .         ,  $10,578  04 

As  follows  : 

Union  Rallrr>ad  Company,  for  granite  blocks,  etc.    $S,ni2  36 

Lab<ir  and  material.'* * 1  Jfl7  ^2 

Street  sweepinK^^ *. , , „.,,..,,,„., 

Diseharglng  curbing  at  H ty  wharf 

Manure  from  barn 

Removing  trees 


SIDEWALKS  AND  CURBING. 

Tbe  expenditures  on  riccount  of  sidewalks 
and  curbing  from  October  1  to  December  31^ 
1S93,  indn^ivet  were         .        .        ,         .        $24»622  28 


100  00 

86  20 

62  00 

10  00 

3l0,ri78  04 
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Classified  as  follows ; 

Qmnite curbing — .,...., ?24»300  07 

ConereUng  sidewalks 233  2i 


$24,633  2S 


Curbing  bills  deposited  with  the  city  treai*- 
urer  for  collection  from  October  1  to  December 
31,  1893,  iQclusive,  utnounted  to         .         .  $5,810  23 

During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for»  amounting  to  .         .  $1,359  78 


CITV  ENGINEER. 

Bills  approved  on  account  of  the  city  engin- 
eer's department  from  October  1  to  December 
31,  1893  p  iDclttsive,  amounted  to         .         .         $14,238  08 

Charged  as  follows  : 

Salary^clty  engineer* ...... $1,500  00 

Salaries!  of  asalstaDts- «....,,.,«.., ,  11,060  6T 

Salaries  of  clerks > * ^ *.  769  7'i 

Horse-car  tickets,  etc 560  00 

SuppUea— drawing  materials,  etc 239  OS 

Sundries. 76  73 

Horse  hire,  barti  expenses,  etc ..**,, —  22  50 

Instrumental  and  repairs. 15  35 

$14,238  06 

Bills  deposited  with  the  city  treasurer  for 
collection  from  October  1  to  December  31, 
1893,  inclusive,  amounted  to     ,         .         ,         .  $5  \1 

As  follows ; 

Blue  process  paper. . .  — $313 

Tracing  paper..  ^TP «,.^.^,*^,..,„,,,.^ ,,  z  ty 

HIT 
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During  the  quarter  coupoDs  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to        .         .         .  $4  66 

As  follows : 

Blue  process  paper $2  62 

TnclDg  paper 2  04 

$4  66 


BRIDGES. 

The  following  order  was  rescinded  by  Resolution  No.  641, 
approved  Nor.  7,  ISSS,  viz. : 

Ko.  of  rMOlation.   Date  of  approTtl . 

448.     July    22,   1893,     Adelaide  avenue^  over  tracks  of 

the  iV:  r.,  J>r.  H.  and  H.  R.  R. 
Co. 

During  the  quarter  the  following  work  was  completed, 
namely : 

Ho.  of  rMolntton.    Date  of  approTAl. 

466.  Aug.  2,  1892,  Washington  hHdge  over  Provi- 
dence river: — to  build  bridge  and 
abutment  walls. 

641*     Oct.     8,        '*         City  Dock* — ^to  purchase  niateii- 

ala  aud  build. 

Tba  following  work  was  iti  progress  at  the  end  of  the 
quarter t  viz. : 

Ifo*  of  reiotatloa^    D4t«  of  mppr«val . 

830,     Dec.    20,    189 2 ^     Francis  street  bridge  over  }Voon- 

a^quattickei  river. 

The  folio  wing  work  had  not  commenced  December  31, 
I893t  vk.: 
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No.  of  retolation.    Date  of  approTal. 

831.     Dec.    20.    1892,     Oak  sti-eet  footrbridge  aver  rail- 
road tracks. 


Bills  approved    on  accouDt  of  bridges  from 
October  1  to    December   31,    1893,  inclusive, 

amounted  to $10,198  60 

Charged  as  follows : 

Barnexpenses $     91  72 

Branch  avenue  bridge 12S  75 

Branch  avenue  culvert 70 

Building  at  city  yard 9  97 

Cemetery  street  bridge 4  06 

Central  or  Red  bridge T9  07 

Charles  street  bridge 4  71 

Crawford  street  bridge 14  05 

Delaine  street  bridge 16  37 

Eagle  street  bridge 6  21 

Gaspee  street  bridge 12  65 

Hawkins  street  bridge 1  70 

Horses,  wagons,  harnesses,  etc 31  66 

Lumber,  hardware,  etc 46  70 

Mill  street  bridge 7  92 

Nasli  lane  bridge 1  38 

Park  street  bridge 11  87 

Point  street  bridge 408  79 

lient  of  keeper's  house,  Washington  bridge 30  00 

Salaries— Central  or  Ked  bridge 476  00 

Salaries— Point  street  bridge 1,006  2r» 

Salaries— Washington  bridge 496  (K) 

Snilthfield  avenue  bridge 3  47 

Stevens  street  bridge 19  26 

Sundries 127  68 

Tar  bridge,  Manton  avenue 7  41 

Tools 137  81 

Veazie  street  bridge 17  99 

Wanskuck  bridge 1  70 

Washington  bridge,  near  India  Point 439  35 

Washington   bridge,  over  Providence  river— to  re- 
build    6,54r>  34 

West  lUver  street  bridge 4  37 

Weybosset  bridge 2  ,V> 

Whelden  street  bridge 9  13 

S10,198  60 
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Bills  approved  from  October  1  to  December 
31,  1893,  inclusive,  for  construction  of  piers  for 
the  Francis  street  bridge,  have  been  paid  from 
the  appropriation  for  filling  the  cove  basin,  to  the 
amount  of $8,885  92 

Bills  for  expenditures  for  construction  of  wharf 
at  the  new  city  dock  from  October  1  to  Decem- 
ber 31,  1893,  inclusive,  have  been  approved  and 
paid  from  the  appropriation  for  contingencies, 
to  the  amount  of $3,428  57 

Bills  deposited  with  the  city  treasurer  for  col- 
lection from  October  1  to  December  31,  1893, 
inclusive,  amounted  to $152  65 

As  follows : 

Old  lumber $112  28 

Old  wlrecable 28  52 

Repairing  PoiDt  street  bridge 11  85 

$152  65 

During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to  .         .         .     $140  80 

As  follows : 

Old  lumber $112  28 

Old  wire  cable 2H  52 

$i4u  m 


ROBERT  E.  SMITH, 

Commis&ioiter. 
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REPORT. 


Office  of  the  Department  of  Public  Works,       | 
City  Hall,  Providence,  R.  I.,  April  1,  1894.  ) 

To  the  Honorable  the  City  Council: 

In  compliance  with  the  requirements  of  Chapter  iv.  of  the 
ordinances,  the  Commissioner  of  Public  Works  respectfully 
presents  the  forty-fifth  quarteriy  report  of  the  expenditures 
by  the  several  departments  under  his  direction  and  control, 
with  statements  of  work  ordered  and  the  condition  and  cost 
of  same  for  the  quarter  ending  March  31,  1894. 

WATER   WORKS. 

January  25th,  under  authority  conveyed  by  Resolution 
No.  770,  series  of  1893,  a  portion  of  the  Aldridge  farm, 
situated  in  the  town  of  Cranston,  was  sold  to  George  B. 
Arnold. 

January  2d,  the  offer  of  Coffin  Valve  Company,  of  Nepon- 
set,  Mass.,  to  furnish  the  following  water  gates  and  fire 
hydrants  was  accepted,  viz.: 

10  2i-inch  water  gates, 
20  4-inch  water  gates, 
130  6-inch  water  gates, 
10  8-inch  watAr  gates, 
2  12-lncli  water  gates, 
25  clinch  fire  liyiirantfi,  buiL^s  and  covers^ 

Amount  *5,220.00. 
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The  average  daily  consumption  of  water  during  tlie  last 
quarter  was  9,088,823  gallons. 

Work  had  not  commenced  laying  wat^r  pipes  a^  follows, 
March  31,  1894: 

No.  of  reAolutio^.       Date  of  approral. 

724.  Dec.  8,  1893,      In  Roger  WHUiim»  Park, 

Statement  of  sizes  and  lengths  of  water  pipe  laid  since  the 
commencement  of  the  work  : 

36-inch - 10,084.00  tett, 

3a-lnch ...  59.893.0*  feet. 

24-inch 43,553.03  feel, 

20-lnch 9,826.59  feet. 

16-Inch 33,343.82  feet- 

12-inch 77,754.09  leeU 

10-inch , 14,^52,26  feet, 

8-inch 225»358u01  feeU 

6-inch 9G6.S34.30  feeU 

Total 1,440,799*1*  leeU 

or  272. 879— miles. 

Five  fire  hydrants  have  been  set  during  the  quarter,  one  in 
each  of  the  following  locations  : 

Blackstone  boulevard,  west  side,  about  318  feet  north  of  Pi  evident  afe* 
nue. 

Lincoln  avenue,  northwest  corner  of  Black  a  lone  boulevard. 

Park  avenue,  Cranston,  north  side,  about  30  feet  weat  of  Ee^rvolr  ave- 
nue. 

Park  avenue,  Cranston,  north  side,  about  20i  feet  east  of  Sejmour  ave- 
nue. 

Regent  avenue,  south  side,  east  corner  of  Canton  street. 

The  total  number  of  fii'e  hydrjmts  is  now  fifteen  hundt^ 
and  eighty-one  :  fifteen  hundred  and  twentj'*seven  flush  and 
fifty-four  post  hydrants. 

During  the  quarter  three  hundred  and  thirty  water  meters 
were  set,  of  wliich  number  seven  were  to  repla€e  other 
meters.     The  use  of  four  meters  was  discontinued. 
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The  following  meters   were   in   use   at  the  close  of  the 
quarter : 


KI5D. 

BaU  ft  FitU,  piston. 
BaU  ft  fltts,  rotary., 

Crown 

Fates,  Jenks  ft  Sons, 

Neptune 

Thomson 

Worthington 


SiZB. 


«-in. 


3,004 

6,730 

28 

1.431 

4 


10,2dff 


X-m. 


010 


659 


^-^0i 

1 


Mn. 


146 
22 
174 

1 

51 


1,496       391 


li-ln. 


36 


166 


2  in. 


47 


8-in. 


4.in. 


6.in. 


3.659 

61 

6,694 

1 

28 

1,767 

7 

12,407 


Ninety  plumbers'  licenses  were  issued  during  the  quarter, 
all  of  which  expire  December  31,  1894. 

Seven  hundred  and  fifty-seven  permits  to  do  plumbing  were 
issued  during  the  quarter. 

One  hundred  and  three  applications  for  water  were  made 
during  the  quarter,  making  the  total  number  March  31,  1894, 
nineteen  thousand  four  "hundred  and  fifty-five. 

The  number  of  new  service  stops  opened  during  the  quar- 
ter was  ninety-seven. 

The  total  number  of  service  stops  opened  to  March  31, 
1894,  inclusive,  was  eighteen  thousand  seven  hundred  and 
thirty-three.  The  numl)er  in  actual  use  March  31,  1894, 
was  seventeen  thousand  four  hundred  and  twenty-eight. 

The  amount  of  bills  approved  on  account  of  water  works 
from  January  1  to  March  31,  1894,  inclusive,  was : 
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For  construction  and  extension,     .  .             955il33  50 

Classified  as  follows : 

Worth! ngton  high  duty  pumping  engine ^28,010  65 

Oast  iron  water  pipe 13^903  45 

Stop  valves 2,«70  99 

Special  castings 2,619  38 

Fire  hydrants,  boxes  and  covers 2,575  51 

Laying  water  pipe 1,611  78 

Taps  and  stops 1,105  93 

Experimental  tests  of  water  filtration 766  68 

Laying  service  pipe 630  72 

Labor  on  and  carting  pipe 577  11 

Tools 296  00 

Wharf  salaries 196  00 

Service  pipe 189  33 

Bam  expenses 178  63 

Watchman  at  city  wharf 46  50 

Horses,  wagons,  harnesses,  etc 46  24 

$55,133  50 

For  maintenance,          .....  ^19,046  29 

Classified  as  follows : 

Pettaconset  Pumping  Station. 

Coal  and  wood $3,091  90 

Firemen 825  90 

Sundries 701  49 

Engineers 575  50 

Superintendence 299  00 

Wortiiington  pumping  engine 216  26 

Labor  on  fuel 85  35 

Curnisli  engine  iiouse 73  39 

Oil,  \v;ir>te  «ind  packing 47  93 

Lights 43  70 

Barn  expenses 3S  70 

Ct»rni^li  pjimping  engine 22  95 

Corliss  pumping  engine  and  house 11  23 

Care  (»f  grounds 8  70 

Heal  estate ^ 425 


SOCKAN'OSSKT   UkSKHVOIU. 

Watchman $209  00 

Sundries 9-»  22 


$6.049  25 


301  ! 


Amount  carried  forward $6,350  47 
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Amount  brought  forward $6,300  47 

Hope  Pumping  Station. 

Engineers $675  25 

Firemen 462  60 

Liglits 121  21 

Sundries 42  33 

Care  of  grounds 15  75 

Hope  pumpiug  engine,  No.  1 755 

Oil,  waste  and  packing 1  01 

Hope  pumping  engine,  No.  2 24 


Hope  RESERVoiit. 

Watcliman $204  75 

Sundries 98  49 


Fruit  Hill  Reservoir. 

Watcliman $204  75 

Sundries 62  44 


Pipe  Line  and  Service  Stops. 

Repairs $1,471  99 

Superintendence— salaries 848  25 


Meter  Department. 

Water  meters $3,262  60 

Setting  and  repairing  meters 1,640  76 


MiSCELLANKOUS. 

Clerks'  and  inspectors'  salaries $2,874  59 

Prevention  of  defilement  of  the  Pawtuxet 433  36 

Barn  expenses 148  17 

Analyses  of  water 90  00 

Sundries 79  26 

Pipe  yard,  office  expenses 26  45 

Horses,  wagons,  harnesses,  etc 19  44 

Public  drinking  fountains  and  troughs 3  50 

Thawing  services,  etc 1  08 


1,226  94 


303  24 


267  19 


2,320  24 


4,903  36 


3,675  85 
$10,046  29 
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The  amount  of  exi>enditiires  from  January 
1  to  March  31,  1894, 'inclusive,  was      .         ,         :i<74,lT9  7& 

The    total    expenditures   to    MaitjL    31, 
1894,  melusive,  were #7,874,866  09 


The  net  axpevdlUne  for  cons  tract  Ion  and  extension  from 
JaiLuary  L  tu  Mtirc^Ji  31,  1894^  iucUii^LviSr  was. *** SM,3T3  M 

The   iiBt   e?cpendlture   for  cons  true  Lloti   and  extension   Ut 
March  31»  18JM,  was... $.^997,866  i5 

The  net  expen<!iture  for  mnlutenauce  from  January  1  to 
March  lil,  1894,  inclusive,  was $11,410  90 

The  ntt  expenditure  for  maintenance   to  March   31,  1894, 
inclusive,  was ,.,....... S!,1T].3B3  ns 

BilU  depositetl  with  tlie  cnty  treiisurer  for 
collection,  fmm  Jiinuary  1  to  March  31,  1894, 
inclusive,  amounted  to $298,214  64 

As  follows ; 

Water $290,153  86 

Wat**r  niettvr:^. ........ ,  S,.*©!  25 

Settijig  uml  repairing  iuetwra 1,562  23 

Rent  of  real  eatate 389  09 

PenalUes 170  00 

Perinnnen  tty  closJ  ng  service  stops  ......<.......,  —  60  00 

Exnin  inat  Um  and  repairs  of  pi  pe  line -  ^  ^  12  50 

Labor  and  material,  laying  Jiervice  pipes,  etc. 391  83 

Cast  Iron  water  pipe - liW  30 

Use  of  engi  ne  d  I  ^charging  cargo  of  water  pi  pe- « . . . .  22  50 

Manure  from  barn.  ...-.■ — 12  00 


$29B,2I4  U 


During  tlie  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasuner 
and  receipted  for,  amounting  to       ,         .         .   $290,391  T^l 
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As  follows  : 

Water # $281,826  38 

Water  meters 5,461  25 

Setting  and  repairing  meters 1,834  05 

Rentofreal  estate 279  59 

Penalties 170  00 

Permanently  closing  service  stops 60  00 

Examination  and  repairs  of  pipe  line 12  50 

Labor  and  material— laying  service  pipes,  etc 621  93 

Cast  iron  water  pipe 101  56 

Vie  of  engine  discharging  cargo  of  water  pipe 22  50 

Manure  from  barn 12  00 

$290,391  76 

SEWERS. 

During  the  quarter  ending  March  31,  1894,  one  hundred 
and  seventy-one  permits  were  issued  to  drain  layers:  one 
hundred  and  six  for  new  work  and  sixty-five  for  extension 
and  repairs  of  drains. 

Forty-seven  drain  layers'  licenses  were  issued  during  the 
quarter,  all  of  which  expire  December  31,  1894. 

During  the  quarter  assessments  for  the  cost  of  construct- 
ing sewers  were  certified  to  the  city  treasurer,  as  follows : 

Camp,  North  and  Nortli  Mhin  streets $12,899  93 

Vineyard  street 615  70 

Blaclcstone  and  Bogman  streets 6,647  02 

Harris  avenue 142  96 

Eagle  street 2,590  41 

Man  ton  avenue 4,226  82 

Grant  street 1,379  78 

Stampers  street 1.620  42 

Cromwell  street 2,566  09 

Eddy  and  Ashmont  streets 10,312  34 

Hospital  street 68:^  31 

Elmgrove  avenue 1,208  00 

Hawes  and  Quade  streets 2,197  81 

A  and  Rice  streets 1 ,748  62 

Potter  street 225  99 

Winslow  street 510  80 

Amount  carried  forward $49,576  00 

2 


Digitized  by 


Google 


10  '  CITY   DOCUMENT.  [No.  17. 


Amount  brought  forward $49,576  00 

Adelphi  avenue 644  00 

Fountain  street 1,272  57 

Candace,  Winsor,  Orms,  Valley  and  Smith  streets 18,722  37 

Chalkstone  avenue 1,390  80 

Chalkstone  avenue 1,271  15 

Bernon  street 3,097  08 

Jessamine,  Brattle  and  Waldo  streets 8,562  49 

Burnside  and  Brigg^i  streets 8,046  89 

Federal  street 141  87 

Inkerman  street 933  99 

Pacific  street 4,045  93 

Lexington  avenue 2,032  64 

Lilac  street 3,656  42 

Moore  street 1,863  03 

Elmwood  avenue 12,113  59 

Adelaide  avenue 1,909  36 

Adelaide  avenue 170  16 

Plain  street  and  Thurbers  avenue 15,372  74 

Rhodes  and  Eddy  streets 8,372  26 

Grove,  Uelmeand  River  streets 3.968  26 

Total $147,163  60 

February  20th,  contracts  for  the  construction  of  the  fol- 
lowing sewers,  which  were  subsequently  executed,  were 
awarded  as  follows,  namely : 

[The  amounts  given  below  are  what  are  estimated  will  be  paid  the  contractor*  for 
labor,  and  do  not  include  the  co«t  of  inspection  and  materials,  or  rock  excaTatlon.] 

To  Frederick  E.  Shaw. 

No.  of  resolution.    Date  of  approval. 

599,      Oct.      20,      1893,     Alma    street,    from 

Candace   to  Pekiiu  §B60  40 

603.         "         Wa^ne  tftreet^  from 

Uoift/ioH   it  venue    to 

Candaee  »treet^        ,  1,061  50 

700.      Dec.      2,      1893,       WeMfiehl        afreet, 

from  Elmwood  ave. 
to   ffarrimn    utreet^  7ifU  |Ul 

55-        Jan.       19,       1894,      Elmwood        avenue 

and  Itof/er  miliamM 
park 13,564  10 
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No.  of  resolution.    Date  of  approral . 

92.       Feb.      16,      1894,     Atlantic        avenue^ 

from    Broad  street 
to   Hamilton,     .     ,  $924  30 

To  Jambs  J.  Newman. 

No.  of  resolution.    Date  of  approval. 

546.     Sept.     23,     1893,      Jewett     and     Sen- 

ter  streets  J     .     .     .  3,631  35 

52.       Jan.    .  19,      1894,      Canton  and  Bergen 

streets,     ....  2,112  20 

To  George  R.  Newman  &  Co. 

No.  of  resolution.    Date  of  approval. 

602.      Oct.     20,      1893,     Public  street,  from 

Prairie    avenue    to 
Ocean  street,     .     .  542  10 

698.  Dec.       2,  '*         Logan  avenue,  from 

Plain  street  to 

Ocean,     ....  290  77 

699.  ''         ''  ''         Mitchell  street,  from 

Broad  to  Melrose,  1,251  30 

54.        Jan.      19,      1894,     Douglas       avenue, 

from  Whipple  street 
to  Orms,       .     .     .  1,784  34 

58.  "-  ''  ''         Potters         avenue, 

Sherburne  and 

Swan  streeta,     .     .  2,219  50 

59.  '"  ''  ''  Wilson  street,  from 

Harrison  to  Dexter,  180  70 

To  TiMOTHV  V.   LVOKS. 
Jto-of  rfetituUanH.    Diil«  of  apprureU 

097-       Due*       2,      1893,       Ilarrii^  nvi*nui\frnm 

BrOtttlH'tli/  In    GrrH'i' 

Htrett,       .     *     .     ,         1,801  25 
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To  EVERSON  &  LmDLE. 


No.  ofrPBolutlois. 


56. 


57. 


Jan. 


Date  of  «pp™Tal, 

19,     1894, 


93.       Feb-     16, 


Ohiey   street^  from 
Brenttm         avenue^ 

Oriole  avvnite^  El- 
Jon  street  and  Add* 
phi  ar('HUt\ 
£aitt  Mtinning  street ^ 
from  Gtmo  to  WfJ in- 
land a  venue  J      ,     . 


^137  60 


1.811  m 


727  70 


During  the  (juarter  the  cojistructiou  of  the  following  sew* 

era  was  completed,  namely  ; 


No.  of  resDlutloQ.    DAte  of  ftppro^Al. 

311.      May     20,      1893,      Camp,     Nf>rth 

an d  ^orth 
Main      street^y 

699.       Dec.      2,  ^«         Mitchell  street, 

from  Broad  to 
Melrme^      *     * 


Datt?  of  comprctlon. 

Jan.  10,  18J*4 
March  31,  1894 


At  the  close  of  the  quarter  work  ujjon  the  following  sew- 
era   of    the  improved    sewerage  system    Wiis   m    pm^^as, 

namely : 


No.  orreiioLutloa.    Date  or  approval. 

138.       >[:ir.      21,     1893, 


564- 
564, 
564, 


Sept,     23, 


NorfM  and  tStatitm  jrfr<*' fjf.  Hunt' 
infftoH  avenue^  Chaml*er*  and  Bnr- 
rlfifftuH  (street »^ 

Sectifm  10,  AlhnJi  avenue  Divi^um. 

j&V  et  ion  11,  A  lie  n  s  a  iwn  m  *  -  Ih  r  itti^n , 

Section  12^  AUent  n venue  J^ivmon^ 


Work  upon  the  following  latei-al  sewers  w«i  id   progreMi 
at  the  cloi^e  of  the  quarter^  namely : 
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No.  of  resolation.    Date  of  approval. 

372.     June      16,     1893,      Wickenden^  South  Main  mid  Cravy 

ford  streets. 
56.        Jan.      19,     1894,      Olney  street^  from   Brenton  ave- 

easterly, 
68.  ''         ''         "         Potters    avenue^    Sherburne    and 

Swan  streets. 

« 
Work   upon  the  following  sewei-s,   completing  the   work 
ordered  by  the  city  council,  had  not  commenced  March  31, 
1894,  namely: 

No.  of  resolution.    Date  of  approval. 

546.     Sept.      23,     1893,     Jewett  and  Senter  streets. 

''  ''         Section  13,  WbanasquMu^ket  river 

Division. 
''         '*         Section  14,  Woonasquatucket  river 
Division. 

20,  "         Alma    street^  from     Candace    to 

Pekin. 

"  "         Public  street^  from  Prairie   ave- 

nue to  Ocean  street. 

''  ''         Wai/ne  street ^  from  Douglas  ave- 

nue to  Caudate  street. 

2,  '*         Harris    avenue^  f ram  Broadway 

to  Grove  street. 

"  ''         Logan  avenue^  from  Plain  street 

to  Ocean. 

"  ''         West  field   street^    from    Elmwood 

avenue  to  Harrison  street. 

19,  1894,  Academy  avenue^  from  Beaufort 
street  to  Dover.,  and  from  Regent 
avenue  to  Cambridge  street. 

''  ''  Canton  and  Bergen  streets. 

'*  '^         Douglas    avenue^  from     Whipple 

street  to  Orms. 
55.  "  "  ''         Elmwood  avenue  and  Roger    Wil- 

liams park. 


564. 

(( 

564. 

(( 

699. 

Oct. 

602. 

(( 

603. 

(( 

697. 

Dec, 

698. 

4( 

700. 

(( 

51. 

Jan. 

52. 

(4 

54. 

(i 
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If o.  of  retolotlott>    Dmte  of  vpprow^. 

67.      Jin.       19,     1894,     OrioU 

Adelphi  anemt€* 
59.        «'         ««         ''        immi  ««rM<,  Jrmm 

92.     Feb.     16,        «'       AI«i<feiwwMi^>>w»  Biirfiiii 

<o  iRmuttoii. 
98.        ''         ''         ''        JSa9t  MamUng  iCrwiC,  Jrmm  Om 

to  WajfUmdi 


The  amoimt  of  bills  approved  on  account  of 
Januaiy  1  to  March  81,  1894,  indusive. 


FdB  OoHSTBUonov : 

Bwilar  approprlatton 

Improved  tewenge  appropriatton SlgOQttt 

Charged  as  follows : 

Materials. ffl^m  U 

Gontraet  reservations IQ^SBS  €0 

Salaries  of  assistant  engtoeers l;70a  60 

Clerks' salaries. 968  es 

Sundries— improved  sewerage  system 901  07 

Rent  of  wharf  and  pipe  yard 760  00 

Sundries 66124 

Testing  cement 188  76 

Watchman  at  city  wharf lis  00 

Tools 80  06 

Sewer  in  Gamp,  North  and  North  Main  streets 2,344  06 

Sewer  in  Mitchell  street,  from  Broad  to  Melrose 1,407  46 

Sewer  in  Elmwood  avenue  and  Roger  Williams  park.  844  17 

Sewer  in  Olney  street,  from  Brenton  avenue  easterly.  603  00 
Sewer   in    Potters   avenue,  Sherburne  and  Swan 

streets 844  68 

Sewer  in  Wickenden,  South  Main  and  Crawford 

streets , 161  46 

Sewer  in  Aliens  avenue  Division,  Section  10 1,728  00 

Sewer  in  Aliens  avenue  Division,  Section  11 66  85 

Sewer  In  Aliens  avenue  Division,  Section  12 8,206  81 

Sewer  In  Norfolk  and  Station  streets 19,790  14 

Sewer   in    Promenade    street,  from    Rathbone  to 

Oaspee 168  00 

Grading  Norfolk  street,  from  Oak  to  Cranston 6,6S7  04 

Grading  land  on  Aliens  avenue  for  pumping  station.  1,700  00 

•79^004  61 
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For  maintenance,  .....         $6,177  25 

Charged  as  follows : 

Cleaning  basins  and  sewers $3,013  83 

Reimiring  basins  and  sewers 872  76 

Inspection  of  connections 831  16 

Salary— superintendent 390  00 

Horses,  wagons,  harnesses,  etc 2G9  28 

Bam  expenses 250  78 

Cleaning  and  repairing  old  drains 218  30 

Tools 193  18 

Sundries 77  16 

Cleaning  private  connections 59  00 

Filling  cisterns,  etc 1  80 

$6,177  25 

The  net  expenditure  for  construction  of  sewers  to  Marcli  31, 
laW.  inclusive,  was $4,522,443  07 

Ttie  net  expenditure  for  maintenance  of  sewers  to  March  31, 
1894,  Inclusive,  was $410,874  96 

Bills  deposited  with  the  city  treasurer  for  col- 
lection from  January  1  to  March  31, 1894,  inclu- 
sive, amounted  to $134  45 

As  follows : 

Gleaning  private  connections $104  00 

Repairing  roadway  over  sewer  In  Balch  street 10  50 

Filling  cisterns,  etc 6  00 

Laying  drains  tu  curbstone , 13  95 

$134  45 

During  the  quarter  coupons  from  bills  collected 
have  been  returned  by  the  city  treasurer  and  re- 
ceipted for,  amounting  to $137  95 

As  follows : 

Cleaning  private  connections $99  00 

Repairing  roadway  over  sewer  in  Balch  street 10  50 

Filling  cisterns,  etc 8  00 

Cleaning  sewer  In  Potter  street 3  00 

Laying  drains  to  curbstone 13  95 

Sewer  material 3  50 

$137  95 
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HIGHWAYS. 

Four  permits  to  open  streets  were  issued  during  the 
quarter. 

January  3d,  the  proposal  of  Benjamin  F.  Smith  to  furnish 
and  deliver  in  this  city 

250  pieces  circular  curbing,  10  feet  radius, 
200  pieces  circular  curbing,  8  feet  radius, 

4,000  lineal  feet  14-inch  crosswalk  stone, 

1,000  lineal  feet  18-inch  crosswalk  stone, 

was   accepted  and  a   contract  was  subsequently  executed. 
Amount,  v3,566,46. 

Statements  have  ])een  prepared  of  the  cost  of  curbstones 
set,  ascertained  hy  the  commissioner  and  certified  to  ibe 
]x)ard  of  aldermen  for  approval,  jus  folloA\'s  : 

Adelphi  avenue,  from  Elmgrove  to  Wayland 8  563M 

Ashmont  street,  from  Ocean  to  Eddy 1,.'«7  *^ 

Balch  street,  from  Pacitic  avenue  to  Jackson 471 74 

Gano  street,  from  Pitman  to  Tockwotton 2.679  77 

Hamburg  avenue,  froui  Uurrington  street  to  Pacific  avenue 1,150  19 

Marlborough  avenue,  from  Broad  street  to  Taylor Si*>  24 

Pacific  avenue,  from  Hamburg  to  Balcli  street 149  '.».; 

Princeton  avenue,  from  Greenwich  street  (now  £lmwood  avenue) 

to  iiucklin  street JW  17 

Salem  street,  from  Potters  avenue  to  Waldo  street m7  14 

lUitler  avenue,  from  Orchard  to  Elton  street 319  ti- 

liutler  avenue,  (now  Blackstone  boulevard)  from  Elton  street  to 

North  (now  Kochambeau  avenue) r>,r«7t'.  71 

Parnell  street,  from  Atwells  avenue  to  its  northerly  termination  . .  l.f^W  >• 

Unit  street,  from  Maynard  to  Atwells  avenue 1,2P'»  3.^ 

Wliipple  street,  from  Admiral  to  Douglas  avenue 2,1>7  -N 

IJIackstone  street,  from  Prairie  avenue  to  Plain  street 1,«*J«^  M 

Hucklin  street,  from  Burnett  to  Oakland 2trj  4** 

Inkcrman  street,  from  Candace  to  Pekin r>s9  7: 

Julian  street,  from  Amherht  to  Atwells  avenue 7.v"»  l** 

Kossuth  Ntreet,  from  Hyat  to  Pope iv  > 

Lexington  avenue,  from  Elm  wood  to  Melrose  street 1,?"-V»  71 

Pearl  street,  fr(»m  Prairie  avenue  to  Beacon 422  7:» 

Kiver  .streel,  from  Grove  to  Woonasquatiicket  river 1.2i4  5S 

lilackstone  street,  from  Frieiui-^hip  to  Prairie  avenue 2.i"'»l  <*> 

Charles  slreet,  from  the  West  river  to  Branch  avenue 3,254  22 

Amount  carried  forward $a;j,llo  m 
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Amount  brought  forward  * $33,110  94 

Dean  street,  from  Atwells  avenue  to  Cedar  street 733  88 

Grove  street,  from  Harris  avenue  to  Valley  street y .  762  17 

Langdon  street,  from  Sherman  to  Hagan 1,644  16 

Yeazie  street,  from  Douglas  avenue  to  Branch 2,175  91 

Aleppo  street,  from  Manton  avenue  to  its  westerly  termination 1,231  84 

Cornell  street,  from  Regent  avenue  to  Valley  street 1,285  81 

Delaine  street,  from  Woonasquatucket  river  to  Valley  street 610  95 

Dexter  street,  from  Cromwell  to  Potters  avenue 3,274  87 

Douglas  street,  from  Ives  to  Butler  avenue 2,780  25 

Hawes  street,  from  Charles  to  Black 838  16 

Mallett  street,  from  Olney  to  Bates 410  22 

Quaid  street,  from  bend  in  said  street  to  Hawes 467  06 

Superior  street,  from  Cranston  to  Wendell 555  18 

Wendell  street,  from  Cranston  to  Messer 1.327  24 

Total -. $51,208  66 


During  the  quarter  the  following  work  was  completed  : 
To  Grade. 

No.  of  resolution.    Date  of  approval. 

65.       Jan.        30,     1894,     Aliens  avenue^  near  Ernest  street. 
120.     Mch.       2,  *'         Melrose  street^  from  Adelaide  ave- 

,  nue  to  Roger  Williams. 

The  following  work  was  in  progress  March  31,  1894,  viz.  : 
S1DEWA1.KS  TO  BE  Curbed  and  Gutters  Paved. 


Date  of  order. 

June  15,    1893, 
Sept.  21,       *' 


North   street^  from   North   Main   to   Swan 
Point  road : — nearly  completed. 
Balch  street^  from  Pacific   avenue  to  Jack- 
mn  ;— gutteii5  to  1k^  cnnereted, 

Grom  Afreet^  f rum  Utirriit  {tvntfw  tn  Vafl/^j/ 
ittret't : — gnttei^H  to  be  caiuTetftL 

ffamlmrtj  utWHite^  fntm  Burriatjhtn  tttreet  in 
Paeific  avenue  : — gutteits  to  lie  concreted* 
I,am;*hfH  fttrftf^  from  SJit^rmati  to  Hi  1* fan  : — 
curbing  wet. 
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Date  of  onltr, 

Sept.   21,    1893,     Pneifif   are  tut  t\  from    Hmnbnn}  fu     Bnh^h 

i^treet  : — guttei'J*  to  ln»  foncreted, 
'  ^       "  *         "  *  Rm*  r  nt  rv  ft ,  ^  fro  w  G  ro  ? '«'  t  o  t  h  e  T(  "r  *tm  mt^  m  ti- 

tueket  rivi*r : — giittens  to  l^e  concreted* 
Oct ,      1 9 »       *  *  D it H m H  fj rt:  ft  it t\  ^  fro m  Xt* rth  M*i in  wt n  #- 1  fi» 

Kn o irlt 'if  ^--^gr  1  u led, 
"      *'         "'         Ath'lphi   itvrmte,from   Elrtvfrovt    tf*     Wai^ 

ItifttJ : — to  l)e  rolled  imd  gutLrns  coniR*te<l* 
*"       *"  ""  Bifirkiffttite     »frret^      froht     Frivnfhhip     tn 

Prairie  aretwe  :— gilt  lei's  to  be  cone  ret  etL 
^'^       *'^         *"■  Quafh'   Htrevt^  from    hem  J   in    itttid  xir*^*!    t*f 

Hmvvx   ntreet : — tn    1)6   rolled   siiid    gtitteis 

colic  ix?  ted. 
"'      *"         *''  Superior   »treet^  fr&m    Crattttttnt    to     Wen^ 

th'U: — gutters  to  be  concreted. 
"      "         "*         Wetitlell  itfrtet^  from  VrfrttMton  to  Mnwrr: — 

guttei's  to  lie  concreted. 
'^       *•  ••  Like rm  ti  o  nt reef ^  from  drntiai'e  to  Pektn  : — 

to  W  n>Ued  [un\  glutei's  concreted. 
'■■      ^'         '*         Haweti  afreet ^  from  Charles  to   Binek : —  to 

be  rolled  and  guttei's  concreted. 
Nov,     16,      "'         Poeiliun    aeentte^  from    Prairie    to    £*idg 

street : — in  i»ix>ees», 
'•^      *-         **         Prtirl   Htreet^from  Pro  trie  avnutr   f*i    B*'**' 

rtfft : — ^to  l)c  rolled. 

To  CoNSTuriT  C'hankel  fou  Btoiot  Water* 

No.  or  rewlgtlMii.    Date  of  ■pprovnK 

331,     June     iJ,     18*J3,      i^ttle  ^tr*'et^   atrotm  Ihtnforfh  uttreef 

oti    to  the  lifiiii   tfteneti  htf  the  rit^: — 
gutter  to  l)e  cc^nipletedi 

To  Grade  and  Pit  in  G<>oi)  Condition, 

093,     Dec-      2,      1893,     Promemvie  Mfreef.from    MtMeu    f^ 

Hemhtek : — in  iiroee**^* 
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To  Grade. 

No.  of  resolatlon.    Date  of  approval. 

49.  Jan.     19,    1894,     Huntington  avenue^  from    Cranston 

street  to  Chambers: — one-half  com- 
pleted. 

50.  *^         '*         *'       Norfolk  street^  from  Oak  tof  Cranston  : 

— one-half  completed. 

To  Repair. 

77.  Feb.     2,     1894,     Bath  street: — two-thirds  completed. 

78.  '*         ''         *'       Jewett      street: — two-thirds      com- 

pleted. 

79.  **  *•  •'        Okie  street: — two-thirds  completed. 

80.  '•  "•  "'        West  Park  street : — two-tliirds  com- 

pleted. 

The  following  work,  ordered  by  the  board   of  aldermen 
and  city  council,  had  not  commenced  March  31, 1894,  viz. : 


Sidewalks  to  be  Curbed  axd  Gutters  Paved. 

Date  of  order. 

Sept.  21,    1893,      Cong  Jon  street^  from   Halsey  to  the    north 
side  of  Hidden, 

Arnold  street^  from  Hope  to  Brook. 
Admiral  street^  from  Whipple  to  Mowry. 
Congress   avenue^  from    Melrose    street    to 
Elmwood  avenue. 
Swan  street^  from  Plain  to  Eddy, 
Laura  street^  from  Broad  to  Hamilton. 
Citmp  street^  frmn  Ei'i'r*frf*'ff  ^>  Hot^haudnan 
m*entii\ 

Ca n to H  st re et ,  frmn  ll^y e n t  a vetitu  it*  (. ^h a Ik- 
»t0ne,' 


Oct.   19, 
Nov.  16, 

bk      k  k 
Dec.  31, 
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Dtte  or  orders  * 

De^-.   21,     1893,      Cnrhton   street,  from   Beaufort   to  ChtMlk- 

fttone  avenne. 
"         ''  Cedar    street^    from     Brat/ton    avenue    to 

At'orn  street. 
"  ''         £  It  Oil     street^    from     Elmgrove    avenue  t^ 

Waylmuh 
"'         Jewett  street^  fro^m   Senter   to    its   tcevtt'rlif 

ferminatmi, 
*^         '*         Senter  street^  from  Smith  to  West  Park. 

Ber(/eH     street^    from    Regent     avenue    to 

Ckalkstone* 
'*         *'         Varriuffton   avenue^  from    Camp   Street  f« 

£ast  avenue* 
'"  '*         Bale   »treet,  from  Atwells  avenue  to  West 

£jrchattf/t'.  Jitreet. 

Medwuif/  street,  from   JShiwOQti   avenue  t*^ 

the   land  of  the  N*    Y*,  K  H.  #   ff.  if- 

Fek  lo-     18tH,     Rm-hamheaa   avenue^  from  01  net/   street  to 

Bl ark  ft  one  boulevard* 
''*     '*  '*         Hel me  street,  frotn  Harris  avenue  to  Valley 

Ktreet, 
*'     ''  "  Winsiow  street,  from  Weybosset   to  Broad, 

I 
To  Take  Possession,  (tilyde  A^'D  Putin  Good  Condition. 

Sejit,  7,     1803,     Harris  avenue,  from  Aeom  street  t^  Kinniry 

avenue. 

To  BE  Paved  with  Granite  Blocks. 

No.  of  re^oliUiaa.     DaIc  of  approvuL 

26o,     May      17,      1893,     Sauth  Main  etreeU/rmt*  Ptmmi  ftf 

James* 
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No.  of  retolation.    Date  of  approval. 

631.     Nov.       3,      1893,    Jack%on  street^  from    Westmhister 

to  Carpenter, 

760.     Dec.      22,         '*        Ea%t    street^  from    Tockwotton  to 

Wickenden;  and  Wickenden 
street^  from  the  west  side  of  Hope 
street  to  the  east  side  of  Host  street. 

182.     Mar.      30,      1894,     Olney  street^  from  end  of  present 

pavement  to  Camp. 

To  BE  Paved  with  Granite  Blocks,  and  Curbed. 

780.     Dec.        3,      1892,      Graspee  street^  from  Cove  to  Prom- 
enade. 

To  Widen  Roadway.  / 

629.     Nov.        3,      1893,      Clemence  street^  from  Westminster 

to   Washington. 

t 

To  Curb. 

692.     Dec.        2,      1893,      Goddard  street^  adjoining  Candace 

street  school  estate. 

To  Grade  and  Put  in  Condition. 

76  •         Ft^b.        2»       1894,      Bfrn^k^fofh'        hnuffntrtf,         from 

Riwhamhcmi  mumve  to  EtuL 

To  PAVK  WITH  BlUrK   OK  TUINIDAD  AsrHALT. 

Dm*     Meh.     80,       1894,      Chmcnei'  ntniet^from  Wetttminntt't 

to  WtiMhinifttm. 
188.         "  '*  '*         Pine   »tr*'tt^  frrm  Mmam  avrutf*' 

to  Bromi  strmt^ 


Digitized  by 


Google 


22 


CITY    DOGUMKMT. 


[Ma  17. 


Bills  approved  on  account  of  highways  from  Jannuy  1  to 
March  81, 1894,  inclusive,  amounted  to : 

Begolar  appzopriatlon SM^MB  11 

Special  approprlatloD 9X774  SS 

Special  credit  appn^riatloa 2;4«8  40 

ill^fliir 

Classified  as  follows : 


Groahed  stone— material  and  labor $lS,T06tt 

BemoYlng  snow  and  lee 10^907  00 

Gleaning  streeto 9^186  51 

Screening  grayel 7.ieB  78 

Bamezpenaes 2;4ll  90 

Blacksmith  and  wheelwright  shop 9,0»9e 

Toola,  implements,  etc I,4a9  99 

Labor  on  materials 1,938  84 

Stone— paving  and  crosswalk 1«0I8  70 

Horses,  wagons,  harnesses,  eto 918  99 

Steamrollers— repairs  and  supplies.: 908  17 

Repairs  on  paved  streets 817  47 

Salaries— superintendent  and  clerks 741  00 

Repairs  on  stone  crushers 545  41 

Sundries 981  TO 

Repairs  on  unpaved  streets 988  95 

Watehman  at  city  yard 904  75 

Building  driveways,  etc. 135  70 

Fencing  streets— material  and  labor *.  68  14 

Office  expenses— city  yard 61  81 

Watchman  at  city  wharf 49  00 


833,414  ft 


New  Work— Building  and  Rebuild- 
ing Streets,  Etc. 


Sidewalks  Cukukd  and  Guttkks  Paved. 

Hamburg  avenue,  from  Uurrlngton  street  to  Pacific 

avenue S  3500 

Hawes  street,  from  diaries  to  Black 123  85 

Inkerman  street,  from  Candace  to  Pekln 94  00 

Langdon  ntreet,  from  Sherman  to  Ilagan 990  78 

Pavilion  avenue,  from  Prairie  to  Eddy  street 1,838  51 

(^uade  street,  from  bend  In  said  Quade  to  Hawes. .  135  OS 

Amount  carried  forward 


3.Sin 
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Amount  brought  forward ,    $5i>,6;il  20 

Pavk  wirn  GiiANfTR  Blocks. 

AUppo  sireett   from    Man  ton    avenuei  to   a  point 

opposite  the  property  of  the  JltveraUle  MiUj^^  .      SU579  01 

Charifs  xLreeU  from  Randall  aiiuare  to  near  Ash- 
burton  street ^ 8*875  ^3 

Sie^tuiA  xtrttU  from  easterly  side  of    Cliarlea   to 

Hewes , ^B  la 

10,K43  17 


To  BR  Bbotjout  to  GriAl>R. 

JlHniingiQn  aiaemie,  from  Cranaton  street  to  Ob  am- 
bers  , , S3,030  47 

Mtlroxe   utreeU  from  Adelaide   avenue  to   Roger 

WiUiamji *.-.** 2,442  40 


4,4T1  87 


GnADB  AND  Ptrr  it?  Good  Co?fDmoK* 

Promenade  itretit  from  Holden  to  Tlemlock ^.i  tl,riA|  55 

Take  Poa^sKssioif,  ORADfc   anmi   Put  i^  Oood 

CONUITION. 

llarrU  apenwe,  from  Aconi  street  to  Kinsley  ave- 
nue....   IMS  24 

Cos  STRUCT  CriASNKL  KOK  STonM   WaTKU. 

VaH  AtrttU  across  Daufortli  on  to  the  land  owned 

by  tbeolty \\\  m 

Bills  deposited  witli  the  city  treusiu'er 
fur  collect  it  in  fnnii  Jaminry  t  to  Man-h 
31,  181*4,  incbisiw,  uini>injtLHl  in      .     .  *(j18  tJO 

Ah  ftilloWii : 

Lal>or  aiiil  materials — Sn45  GO 

Street  sweepiiigs 2t>0  00 

Jlaniire  from  bam 62  00 

Cbopping  bloclcs*- . -. * * 6  00 

saiB  m 
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During  the  quarter  coupons  from  bills 
collected  have  been  returned  by  the  city 
treasurer  and  receipted  for,  amounting  to  9l,3S3  3 

As  follows : 

Labor  and  materials $1,067  39 

Street  sweepings 200  00 

Manure  from  bam 62  00 

Chopping  blocks 6  00 

tusam 

SIDEWALKS  AND   C  URBING. 

The  expenditures  on  account  of  sidewalks  and 
curbing  [from  January  1  to  March  31,  181U,  in- 
clusive, were  (for  granite  curlring)      .         .         .      5^200 

Curbing  bills  deposited  with  the  city  treasurer 
for  collection  from  January  1  to  March  31,  1894, 
incliLsive,  amounted  to         ....         .  Ar)l,541 

During  the  quarter  coupons  from  bills  collected 
have  l)ecn  returned  by  the  city  treasurer  and 
receipted  for,  aniouiitiii^^  to  ....  •'?1».UV*') 

CITY    ENGIXEEK. 

Bills  approved  on  account  of  the  city  engineer's 
department   from   January  1   to  March  81,  ism, 
inclusive,  amounted  to         ....  .  •i'l^/.WK') 

Charged  as  follows  : 

Salary— city  ciiKineeer S  1,500  00 

Salaries  of  assistants 11,071  17 

Salaries  of  clerks 763  75 

Instruiueiits  and  repairs 289  50 

Supplies— drawing  materials,  etc  258  60 

Sundries 22  15 

S13,  »«  17 
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Bills  deposited  with  the  city  treasurer  for  col- 
lection from  January  1  to  March  31,  1894,  inclu- 
sive, amounted  to       .....         .         $84  59 

As  follows  : 

Measuring  subways  for  Providence  Telephone  Co. .        $69  35 

Drawing  paper 7  07 

Steel  tapes 4  17 

Set  of  sewer  diagrams 4  00 

•84  59 

During  the  quarter  coupons  from  bills  collected 
have  been  returned  by  the  city  treasurer  and 
receipted  for,  amounting  to         •         .         .         .         $85  10 

As  follows  : 

Measuring  subways  for  Providence  Teleplione  Co.  969  35 

Drawing  paper 7  24 

Set  of  sewer  diagrams 4  00 

Steel  tapes 4  00 

Blue  prints 51 

$85  10 

BRIDGES. 

March  2d,  the  oflfer  of  Frank  F.  Carjwntor  to  fimiiHli  and 
deliver  37,000  tVet,    H,  i\L,  of  spriitt-  plunk  \v;is  iKtt'jitt'd. 

DuHiig  the  iinarter  tht*  fullt>\vinj^  \v<»ik   was    t-iMUjilutetU 
niiinely; 

Feb       1,       1H*M,       WaitJilnt/tott  ftatt^  Drin^tvinf : — to  Feiii'c  up. 

Th(*  fiillowing  work  wtis  in  pmgi^ns  at  the  end  of  thequar- 
IcTt  tuituely : 
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No.  of  resolution.    Date  of  approTal. 

830.  Dec.     20,    1892,     Francin    $treet   hridye   over     ir^-ii- 

aHquatUi'ket  river. 
48.     Jan.     19,    1894,     New   City    YanU  HemlerifuH  ^^trert : 

— to  grade  mid  fence. 

The  following  work  had  not  commenced  Marcli  81,  1x1*4, 
namely : 

No.  of  resoltttioD.    Date  of  approval. 

831.  Dee.     20,   1892,      Oak  street  foot-hridye  over   raHn^^vl 

tracks. 

Bills  approved  on  acconnt  of  hridges  from  Jan- 
uary 1  to  March  31,  1894,  inclusive,  amounted  to    ^yj^-^x  .">*< 

Charged  lus  follows  : 

Acorn  street  bridge— to  build $       G  (if> 

Alwells  avenue  bridge 2  85 

Barn  expenses 46  28 

Building  at  city  yard ., 16  53 

Central  or  Red  bridge .*. 1,287  49 

Delaine  street  bridge 14  50 

Eagle  street  bridge 14  27 

Excliange  bridge 2  24 

Horses,  wagons,  harnes^es,  etc ly  S5 

Lumber,  liardware,  etc 15.3  n 

Park  street  bridge 1  W 

Point  street  bridge 248  94 

Kent  of  Iceeper's  liouse,  Washington  l)ridge 30  00 

Salaries— Central  or  Red  bridge 455  oo 

Salaries— Point  street  bridge i»78  25 

Salaries— Washington  l)ridge 500  :t8 

Sinitlifield  avenue  bridge 12  u> 

Sundries 275  o:i 

Tar  bridge,  Manton  avenue 2  .'V) 

Tools 2m  62 

Valley  street  l>ri<lge  -north  >pan 2  85 

Valley  street  l)ri<lge— south  span 1  0(» 

Washington  brld««'  near  Imlia  Point Iso  6S 

Washington  briilge    over  Providence  river— to  re- 
build   1,073  ii5 

Whelden  street  bridge 9  10 

$:.,5:«  58 
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Bills  approved  from  January  1  to  March  31, 
1804,  inclusive,  for  the  construction  of  the 
Francis  street  bridge  have  Ijeen  paid  from  the 
appropriation  for  filling  the  cove  basin,  to  the 
amount  of 5^35,901  95 

Bills  deposited  with  the  city  treasurer  for  col- 
lection from  January  1  to  March  81,  1894,  in- 
clusive, amounted  to  .....    $8,611  21 

As  follows : 

For  completing  the  construction  of  Wasliiugton 
bridge  over  Providence  river $8,609  21 

For  Hweepiugs  from  Washington '  bridge  near  India 
Point 2  00 

$8,611  21 

During  the  quarter  coupons  from  bills  collected 
(for  sweepings  from  Washington  bridge  near 
India  Point)  have  been  returned  by  the  city  treas- 
urer and  receipted  for,  amounting  to  .         .         .  ^2  00 

CONTINGENCIES. 

Bills  approved  on  account  of  contin- 
gencies from  January  1  to  March  81, 
1894,  inclusive,  amounted  to        .         .  *10,027  90 

Charged  as  follows : 

New  city  yard,  Henderson  street— to  grade  and 

fence $    892  89 

Bath  street— to  repair '. . . .  1,611  68 

Jewett  street— to  repair 2.944  90 

OkivJititiet—Ui  repair 3»s*^  r>J* 

Wo«t  Fwk  Htre*Jl— tij  rvpnU ,,..,.... T4;i  :u 

UOBERT  E.  SMiriK 

Vofumittfthnrr. 
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REPORT. 


Office  of  the  Department  of  Public  Works,       | 
City  Hall,  Providence,  R.  I.,  July  1,  1894.  i 

To  THE  Honorable  the  City  Council: 

In  compliance  with  the  requirements  of  Chapter  iv.  of  the 
ordinances,  the  Commissioner  of  Public  Works  respectfully 
presents  the  forty-sixth  quarterly  report  of  the  expenditures 
by  the  several  departments  under  liis  direction  and  control, 
with  statements  of  work  ordered  and  the  condition  and  cost 
of  same  for  the  quarter  ending  June  30,  1894. 

WATER   WORKS. 

May  19th,  under  authority  of  Resolution  No.  770,  ap- 
proved December  29,  1893,  the  land  known  as  the  Rhodes 
and  Chace  farms,  situated  in  the  town  of  Warwick,  was 
sold  to  People's  Trust  Company,  reserA^ing  the  low  land 
adjoining  the  river ;  and  also  a  street  sixty  feet  wide,  extend- 
ing to  the  Apponaug  road. 

Ma}'  7th,  the  oflfer  of  John  R.  White  &  Son  to  furnish  and 
deliver  at  Hope  Pumping  Station  the  following  coal  was  ac- 
cepted, viz.: 

300  tons  Anthracite  coal,  egg  size ; 
2tJ5  tons  Aiuhracite  coal,  s-tove  size, 

Amuttnt,  $2,41*7,50. 

Tlie  avenige  daily  consumption  of  w^ter  during  tU<?  liyit 
[quarter  was  9,992,892  gallons. 
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Water  pipers  were  laid  during  the  quarter,  as  follo^-s : 

In  Cnrleton  and  Meetlog  stref^t^;,  and  In  Cra&ston  atid  Wo<h]- 

bine  streets^  Town  of  Cranston. l,3i5.f>J  feec 

fl-ixca. 
In  AuiUerst*  Arcade,  Bnttey^,  Bnyd,  Brook,  Cnnton,  Cfdar, 
Cretgnton,  Dixon,  Elton*  Florenc**,  Frankfort,  Gratis, 
Hudaon,  Lardu  Mftcbell,  Nursery,  Public,  Kill,  Rutlnnd, 
Sawj^er,  Senter,  Ship,  tjuilth,  Soutli,  Stan  wood,  Wayn**, 
Wilcox^  Win?ilow  and  WcM>d  streets,  Adelphi,  CliavJii» 
Dnncfin,  Honiestead,  Hnntlngton,  Indiana,  Murris  and  . 
Plea^^ant  Yltw  avennes;  Ware  court  and  Roger  WiUUmi* 
imi'k;  in  Barrown  and  Princeton  streets.  Town  of  Johns- 
ton; and  in  Clarendon  and  Orchard  street^;,  Arnold,  Bay 
View^  Doric  and  Wheeler  avenues.  Town  of  Cranston  ^  *  *    l3,fWS.42  feet 


Total lB^2M.m  fei?L 

or  3.453  +  miles. 

Water  pipes  were  removed  during  the  quarter,  as  foUnws : 

6  IKCH. 

In  Wood  street,  Clmpin  and  Huntington  avenues €93vll  feeir 

or  ,181  -|-  miles* 

Statement  of    size^   and   lengths   of  pipB  laid  stince  the 

commencement  of  the  work  t 

36-lncli... ,.,..... 10,084.00  feeL 

30-lnch. , 59,S93.M  feet, 

24^inrh...... ..,.. 43,533.03  feet- 

20-lnf'h.. 9.626.59  feH- 

16-inC"h H  33,243.82  feet> 

12-lnrh 77,75*09  fe^t, 

10^1n"li........ - 14,ri&2.39  feet 

84n^-U ^ 229,60395  t^l. 

6-lni:h !>79,929,61  fe*t. 

Total 1,4^310.39  feet, 

or  276,201  —  miles. 

Thirty*three  fire  hydrants  have  bee!i  set  during  tfaeijcuirter* 
one  in  eaeh  of  the  following  locatirms : 
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Adelphi  avenue,  north  side,  208  feet  east  of  Taber  avenue. 

Alabama  avenue,  northeast  corner  of  Virginia  avenue. 

Brook  street,  west  side,  7  feet  north  of  Meeting  street. 

California  avenue,  northwest  corner  of  Virginia  avenue. 

Congress  avenue,  southwest  corner  of  Niagara  street. 

East  George  street,  north  side,  263  feet  west  of  Qano  street. 

Eddy  street,  east  side,  116  feet  north  of  Ohio  avenue. 

Fountain  street,  south  side,  opposite  east  line  of  Calender  street. 

Friendship  street,  northeast  corner  of  Eddy  street. 

Huntington  avenue,  northeast  comer  of  Noyes  avenue. 

Huntington  avenue,  east  side,  80  feet  north  of  Althea  street. 

Huntington  avenue,  northeast  corner  of  Chapin  avenue. 

Indiana  avenue,  north  side,  about  400  feet  east  of  Virginia  avenue. 

Laurel  Hill  avenue,  Johnston,  northeast  corner  of  Cleveland  street. 

Massachusetts  avenue,  north  side,  228  feet  east  of  Broad  street. 

Massachusetts  avenue,  north  side,  2.30  feet  west  of  Virginia  avenue. 

Massie  avenue,  southeast  corner  of  Broad  street. 

Morris  avenue,  east  side,  northeast  comer  of  Woodbury  street. 

Ohio  avenue,  north  side,  135  feet  east  of  Maryland  avenue. 

Ohio  avenue,  north  side,  553  feet  east  of  Maryland  avenue. 

Ohio  avenue,  north  side,  195  feet  west  of  Virginia  avenue. 

Oxford  street,  north  side,  opposite  east  line  of  Plum  street 

Pine  street,  north  side,  13  feet  northeast  of  Dorrance  street. 

Pine  street,  north  side,  124  feet  west  of  Eddy  street. 

Pleasant  View  avenue,  east  side,  about  140  feet  north  of  Lowe  avenue. 

Rutland  street,  north  side,  136  feet  east  of  Bucklin  street. 

Senter  street,  northwest  corner  of  Okie  street. 

Ship  street,  northeast  corner  of  Dyer  street. 

South  street,  soutli  side,  about  400  east  of  Eddy  street. 

Vermont  avenue,  north  side,  213  feet  west  of  Maryland  avenue. 

Washington  avenue,  north  side,  425  feet  east  of  Eddy  street. 

Washington  avenue,  northwest  corner  of  Maryland  avenue. 

Wheaton  avenue,  northwest  corner  of  Huntington  avenue. 

The  total  number  of  fire  hydrants  is  now  sixteen  hundred 
and  fourteen :  fifteen  hundred  and  sixty  flush  and  fifty -four 
post  hydrants. 

During  the  quarter  two  hundred  and  fifty-nine  water  me- 
ters were  set,  of  which  number  six  were  to  replace  other 
meters.     The  use  of  four  meters  was  discontinued. 

Tfie  following  watt*r  nitjteiii  were  in  Uiie  at  ihxt  t^lo^  of  the 
i^uarter : 
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Kl^D. 


Bill  &  Flttti  pitton.. 
Bali  &  Fltts,  rourj,^. 

F&les,  Jenks  5t  SouiPp. 

Kftptunc!...,, 

TltoniMiti.. .......... 


SlJEE- 


Ji4n. 


5,|}|v 


2a 
4 


10,4»0 


K^ii.   I-Id.  I  L4-Id. 


ati      ua 


OAO 


23         20 
173.       77 


I 


Ml^       9M       170 


1« 


4i» 


t'ln,    i-ln.    A-m. 


J. 


i 


I     IJHX 


ly        J  7 


I    12.SS$ 


Thiiteeii  pluml>ei"s'  licenses  have  Ijeen  issued  during  the 
quarter,  making  the  total  iiuml^er  one  hunib'ed  and  three,  all 
o£  M'hieh  expire  December  SI,  1894, 

Eleven  hunflred  and  fifty-five  permits  to  do  plumbing  n^ork 
were  issued  during  the  quarter* 

Two  hundred  and  eighty *foui"  applications  for  watt*r  were 
made  during  the  quarter,  making  tlie  total  nnnd:>er  June  30, 
1894,  nineteen  thousand  seven  hundred  and  thirty-nine. 

The  number  of  new  sen  ice  stops  ojiened  during  the  quar- 
ter was  two  hundj-ed  and  sixty-two. 

The  t4>tal  uumlwr  of  service  stops  ojtened  to  June  ^^0, 
1894^  inclusive,  wiis  eighteen  thousand,  nine  hundred  anil 
ninety-five*  The  nund>er  in  actual  use  June  30,  1804,  im^b 
Beventeen  thousand  seven  Imnth-ed  and  fortv-one. 


Tlie  amount  of  bills  approved  on  account  o(  water 
from  April  1  to  June  30,  1894,  incliusive*  waa: 
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For  construction  and  extension,     .  .            #30,889  73 

Classified  as  follows  : 

WorthingtoD  high  duty  pumpiDg  engine $14,011  00 

Cast  iron  water  pipe 7,425  89 

Laying  water  pipe 4,449  11 

Office  building  at  new  city  yard 1,423  90 

Laying  service  pipe 1,176  38 

Labor  on  and  carting  pipe 512  10 

Special  castings 338  67 

Removing  and  refitting  barn  at  new  city  yard 307  77 

Rent  of  wharf  and  pipe  yard 299  20 

Wharf  salaries 195  00 

Fire  hydrants,  boxes  and  covers 158  84 

Barn  expenses  ., 154  92 

Taps  and  stops 134  75 

Tools ,  113  00 

Horses,  wagons,  harnesses,  etc 66  70 

Watchman  at  city  wharf 57  50 

Experimental  tests  of  water  filtration 15  00 

$30,889  73 

For  maintenance, $25,047  85 

Classified  as  follows : 

Pettaconset  Pumping  Station. 

Coal  and  wood $3,614  15 

Engineers » 894  75 

Firemen 759  90 

Sundries 61 1  74 

Superintendence 299  00 

Labor  on  fuel 105  60 

Oil,  waste  and  packing 98  36 

Care  of  grounds 59  55 

Barn  expenses , 40  02 

Corliss  pumping  engine  and  house 32  18 

Lights 29  90 

Real  estaie , 20  OT 

WorUiington  pumping  engine 13  23 

Coroish  engine  bouse *..... 6  GO 


SOCKAKOf^SRT  EkBERYOIG. 

WntHimati ..*. |182  00 

3»UU<lf ifit - " , 163  25 


Amount  carried  Turuard fa,929  30 


Sfi.3^4  a'j 


^^  25 


Digitized  by 


Google 


8  •  CITr    DOCUMENT.  [XO-  22. 


Amount  brought  forward- S*'*,"^^  3ii 

Hope  PuiiriNO  Station. 

Coal  and  wood. .,,,..* $2J^7  30 

Eugliifer^s . , , 

FrieiiK^ii » , . . » 

Cnie  of  grounds*  * ,,..,.. 

IJghU 

Hope  pumping engluef  No,  1. .,^ ,. , , 

Suadries 

OU*  wflJite  and  imckiijg. 

Hope  pumping  engine.  No.  2 


57.'5  2a 

4"2flfiO 

134  75 

85  56 

72  53 

71  63 

5J)  m 

29  5*1 

Hope  nKSKRVoiK, 

Snnilrlea ^?71  M 

WaleJnnnn.. 2(H  75 


FjtL  ET    [I ILL  EkSKKVOIIL 

Siniilrteft.. i .         $4:il  5i 

Wateliinan 1m*^  0*1 


Pipe  Line  .\\d  SJekvick  Stopsi. 

Repnirs.. - ^um^  TS 

Su  t>eri  nteiidence— sftlarlea 8rtH  35 


MlTffcK  DEPAHTaiENT, 

WiUtM-  nietnr^ S5;196  65 

Setting  atid  reimldng  mt?U!rE} 1,305  9fT 


ML«iCKI,LANKOUS. 

Ckerka'  and  inspeetora'  flftlarlea ^xrm  91 

PreventUm  of  delilBniBnC  of  the  Pawtuxet. .........  42t>  G3 

Barn  expense*. 17r>  31 

Ilorni^s  ivngons,  liarnesse.s  etc.*,,.., ,.... ,. 1.^  tl7 

Aimlytses  of  water,.  — .....  —  * * .  .^ iwi  Ofl 

Sundries.  ..,,,.,,...,,.,♦ ,,,.  ,...^.v '—-'*•  -  t>4  10 

Real  estate  at  Pnwtnxet, f, 2K  9^ 

Pipe  3*ard,  ofllce  expenses ja  .*!* 

Public  drinking  fouutaiiu  and  truug1id-..««»»*t**'*  WSJ 


3,937  91 


I7tv  oa 


em 


2,827  CO 


n,sm  61 


J.T2*  it 
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The  amount  of  expenditures   from  April 
1  to  June  30,  1894,  inclusive,  was        .         .         $55,937  58 

The  total  expenditures  to  June  30,  1894, 
inclusive,  were *7, 930, 303  67 


Tiie  net  expenditure  for  construction  and  extension  from 
April  1  to  June  30,  1894,  Inclusive,  was $30,310  12 

The   net  expenditure   for  construction   and  extension    to 
June  30, 1894,  inclusive,  was $n,028,176  67 

Tiie  net  expenditure  for  maintenance  from  April  1  to  June 
30, 1894,  inclusive,  was 817,398  50 

Tiie  net  expenditure  for   maintenance  to  June   30,  1894, 
inclusive,  was 81,188,781  M 


Bills  deposited  with  the  city  treasurer  for 

collection,  from   April  1    to    June   30,  1894, 

inclusive,  amounted  to  .         .         .         .         .     '$55,148  18 

As  follows : 


Water 846,380  97 

Water  meters 5,002  50 

Setting  and  repairing  meters 2,201  25 

Rent  of  real  estate 177  00 

Permanently  closing  service  stops 65  00 

Penalties 36  00 

Examination  and  repairs  of  pipe  line 19  50 

Old  lawn  mower 1  00 

Liibnr  aiKl  tunterial,  laying  :*ei*vice  pipe»,  elUn* .....  .vjii  3ii 

Lrml  dtms- *.**.,.,...,,,.... ,... .  75  1*1* 

Out  Iran  water  £»lpt;* ^ ..,,.-..h *.**.».**.  7:^  l^i 

^5M4H  IB 


During  the  quarter  eon^wiift  from  IhIU  col- 
leeEed  liave  been  returned  lij  tliQ  city  treasurer 
loiil  receipttfti  for*  amaunting  ta       *        .        •     5*57.814  ^t8 
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As  follows  : 

Water $49,586  57 

Water  meters 5.517  50 

Setting  and  repairing  Dieters 1,855  35 

Itent  of  real  estate 201  00 

Permanently  closing  service  stops 55  00 

Penalties 38  (lO 

Examination  and  repairs  of  pipe  line 16  50 

Old  lawn  mower 1  00 

Labor  and  material— laying  service  pipes,  etc 3M  62 

Cast  iron  water  pipe 110  75 

Lead  dross 75  3S» 

$57,814  H8 


SEWERS. 

During  the  quarter  ending  June  30,  1894,  five  himibvil 
and  eiglity-one  i>ermits  were  issued  to  di-ain  layers:  four 
hundred  and  forty-one  for  new  work  and  one  hundi-ecl  ami 
forty  for  extension  and  i^epairs  of  drains. 

Four  drain  layers'  licenses  were  issued  during  tlie  (juarter, 
makiiit>f  the  total  nunilx»r  fifty-one,  all  of  wliirh  exjjire  D^-- 
rtMiiUM-81,  1894. 

Ai)ril  liTth,  the  offer  of  John  W.  Mathewson  \-  Snn  t'» 
furnish  granite  inha  stones  was  accepted.     Amount,  r-VJ^L 

May  'iSth,  tlic  offer  of  Mancliester  iV  Hudson  to  funilNh 
and  deliver  in  this  city  the  foUowing  sewer  material  \v.i< 
a(rci»ttMl,  viz.  : 

»>,<w>o  lineal  feet,  8-incli  straight  pipe; 
:r>0  pieces  H-inch  by  t>-iiich  brancli  pipe  ; 
20  pieces  s-incli  by  8-incli  brancli  pipe. 

June  7th,  the  proposal  of  J.  Frank  Head  \-  Co.  to  l.ty 
sewer  e<»nneetions  fn»m  sewer  to  inside  the  curh  line  of  Pine 
street,  from  I>eaeon  avenue  to  Broad  street,  was  aecei»ted. 

DiuiuLT  the  quarter  assessments  for  the  cost  of  (-onstruit- 
iipr  sewers  were  certified  to  the  eitv  treasurer,  as  foHows  : 
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Camp  street $2,556  29 

Aleppo  street 2,879  11 

Cedar  street 473  48 

East  avenue 3,420  18 

Sabin  street 1,984  44 

Hope  street 1,727  83 

Bowen  street 559  11 

Williams,  Fremont,  East  Transit  and  Preston  streets 6,403  75 

Hathewson  street 585  32 

Jillson  and  Eddy  streets 6,929  34 

Valley  street 8,233  02 

Robin  street,  Rej^ent  avenue  and  Cornell  street 3,016  69 

AUston  street  and  Regent  avenue 826  11 

Regent  avenue  and  Allston  street 1,659  90 

Oak,  Willow,  Hudson,  Wood,  Messer  and  Ellery  streets  and 

Chapin  avenue ' 19,872  15 

Superior  and  Wendell  streets 3,142  32 

Potter's  avenue  and  Laura  street 7,690  94 

Duncan  avenue 2,193  21 

Olney  street 861  30 

Wilson  street 374  35 

Logan  avenue SU  39 

Section  7,  Bartlett  street 172  80 

Total $76,372  98 


June  4tli,  contracts  for  the  construction  of  the  following 
sewers,  which  were  subsequently  executed,  were  awarded 
as  follows,  namely : 

[The  amounts  giren  below  are  what  are  estimated  will  be  paid  the  contractoni  for 
labor,  and  do  not  include  the  co^t  of  inspection  and  materials,  or  rock  excavation.] 

To  William  H.  Sherman. 


No.  of  resolution.    Date  of  approral. 

2itl.     Ma\       IH,     ]S'My     littnitff  ntf^n'f^ 


282. 


UM. 


LA- 


iaii^f       arenne 

Jaekmn  atu'.Hnt\  /row 
Potter* »  to  Huntlnit- 

Pramt"  a  i ? ph  iu\  fmm 
PamiUin  ft}  X^v^m,    . 


335  30 

400  8t> 
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Ko.  of  molntloi).    Date  of  approTal. 

28tJ.      May     18,     ISW,     Staniford  street,  from 

Boijman  to  Black- 
^tone 150O8  27 

287.        "         "  "        Whitmar^h  and  Broad 

streets 602  37 

To  George  R.  Newman  &  Co. 

No.  of  retolution.    Date  of  approral. 

283.     May      18,     1894,    Perrt/    aud    Howard 

rtreets^        .    '.     .     .  A404  75 

285.        ••         '•  '•       S*'Hth     Antjell     and 

Ea4t  Biter  iftreet*.    .  2,623  80 

289.        *•         ••  *'        Cnion    avenui\    from 

^leifser  street  to  Hunt- 
iniftfjn  avenue^       .      .  1,«>62  11 

To  Timothy  F.  Lyons. 

No.  of  re»olu:ioD.    Date  of  approval. 

:2^^.      May      IS.      1^1»4.    E>friir*>'nnndFnnxt 

str»ffs .'<o7  77 

.Iniii.*  'l^ih.  a  lontrart  for  tlie  constnietitni  «»f  the  follnwini: 
Si'Wfi.  wliicli  was  siil»stM[Ueiilly  t-xeciited,  was  awanltMl  an 
follows,   nanirly: 

To  Fi:Er>EKR'K  E.  Shaw. 

No.  i.«f  rf«<»I'.i!ion.     l>ate  0fappr0v.1I. 

str.*t .'<L11:"  n.; 

I)uiiiiL:  the  (juartcr  the  eniistriulion  of  the  followiiior  ^fw- 
ei*s  was  coiiiplete^l.  namely  : 
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No.  of  retolation.    Date  of  approral.  Date  of  completion. 

372.     June     16,     1893,    Wickenden,    South 

Main    and    Cratv- 

ford  streets,  .  .  April  19,  1894. 
546.     Sept.    23,        "       Jewett  and   Senter 

streets,  ....  June  7,  1894. 
599.     Oct.      20,        '^       Alma  street,  from 

Candace  to  Pekin,  June  25,  1894. 
602.         ^*         ''         "       Public  street,  from 

Prairie   avenue   to 

Ocean  street,    .     .  April  14,  1894. 

697.  Dec.       2,        *'       Harris  avenue, from 

Broadway  to  Grove 

street,     ....  June  13,  1894. 

698.  "         "         ''       Logan  avenue,  from 

Plain      street      to 
Ocean,    ....  April  20,  1894. 
52.     Jan.      19,     1894,    Canton  ami  Bergen 

streets,    ....  June  25,  1894. 

54.  *'         *'         ''        Douglas       avenue^ 

from  Whipple  street 
to  Orms,      .     .     .  May     8,  1894. 

55.  "         "         ''        Elm  wood      avenue 

and     Roger     WiU 

Hams  park,       .  .  June  12,  1894. 

56.  *'         '*         ''        Oln^g  street,  from 

Brent  on  avenue  east- 
erly  April  14,  1894. 

57.  ''         ''         *'        Oriole  avenue.  El- 

ton  street  and  AdeU 

phi  avenue,       .     .  May     8,  1894. 

58.  ''         "         '^       Potter's      avenue, 

Sherhurne  and 

Swan  streets,    .     .  April  16,  1894. 

59.  ''         ''         "'        Wilson  street,  from 

Harrison  to  Dexter,  April  23,  1894. 
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92,     Feb,     16,     1894,    Athnitk 


282,     May    18, 


287 


from    Broad  street 
to  ffamtlUou 

from  Gtino  to  Wfii/^ 
iuiifj  aremte^  . 
Jit  rk  son  avenue, 
from  Potter  »  to 
Hi(nthi*fttiu^ 
Whit  marsh  and 
Broad  street M^  . 


Dfttt  of  coniiiletioa^ 

June  22.  18fi4. 

May    15-  1H14. 

June  30,  18^, 
June  25,  18lH. 


At  tke  close  of  the  quarter  irork  upon  the  following  sew- 
ers of  the  improved  sewerage  !*3"steni  Wiis  in  prugress, 
namely ; 


Ko.  or  re»ol  nil  on .    Dat^  oTnp  pro  ^aL 

138.     Mar.    ^1,     18^13, 


5G4. 
504- 
564. 
664. 

564. 


Sept.  23, 


Norfolk  and   Stftthn  s^trerts,  JfHtft- 

in* ft  mi  fH'('niH\  Chambers  and  Bur^ 

11 H [ft OH  aitreetj^, 

S*'rffon  10,  AUtn'if  avenue  Dirt*ii*H, 

fSeett'itH  11,  Allen^^  arentfe  I}ieim*tH. 

Se  rt  i*i  n  1 2*  A  Uen  * »  ai*e  n  iw  Di  r  into  ft  * 

Stu'tion    13,    WmmtfBquatnvkt't   river 

I^i  vision* 

tSeefirm    14,    WfMnafi^uatueket  rirer 

Division^ 


Work  n})on  the  following  latenil  sewen*  way  in  iirogress 
at  the  close  of  the  quarter-  namely ; 

Ho.oi r*»ol Dtlon.    DAtcof approval. 

603.     Oct.     20,     1803,      \Voi/ne    street,  fnm  Ihmfhu  iirr- 

nne  tn  Cnndare  afreet, 
28S.     May     18,     1804,     Evrrfjreen  and  Foresi  */iwl«« 
280*        **  *'  '■*  Cuifih   itvnnH\  fr^>m  Me^urr  Mif^ff 

to  Hunt i Hi f ton  iteenu^t 
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Work  upon  the  following  sewei^,  completing  the  work 
nnlered  by  the  city  council,  liatl  not  commenced  June  30^ 
1^04,  namely : 

K Q.  of  rventutlo n<    Date  of  A fiproval . 

7t>0.     Deo.       2,     1803,      WrMtfi^ld    street,    from     Elmwooil 

a  want'  to  IlftrrifiOH  strett, 
ol.     Jan,      10,      1894,     AraJemi/    avenue^  from    Beaufort 

at r ret  to  Dover ^   and  from  Het/ent 

(tvt'uue  to  Camhridg^  street* 
2^1,     May     18*        '*         Buntett     street^     Atlantic     avenue 

ftttfi  Broad  »treeL 
2f^S,         "  *'  **         Peny  (tad  Howard  street  If* 

284,        "■         *'  *•         Prairie  avenue^  from  Pavilian  to 

L*t*jan. 

28'^,         Sfiiith  Auffell  and  East  Rivf^mtreets, 

2Stl,        *-         '^         ^*         St  an  [ford  street^  from  Bof/mnn  to 

Bhu'Htone, 
881.     June   22,  "         Athtnti^^  avenue^  from  Elmtmod  to 

Hamilton  street. 
882*        "         **  "         Salt i^hury  street^  from  Plain  street 

ahout  300/eff  westerly. 

The  amount  of  bilk  aj  (proved  on  account  of  sewers  from 
April  1  to  June  30,  1804,  ineUmive,  waa ; 

Fon  CoNaTKCCTiosi. 

Regular  appropriation $^,014  73 

Improved  sewerage  a  pproprtatioii  >.»>»,...,«.  ^  *  ^ ,,.  ^   l3J^.86d  90 

$194,884  62 

Charged  as  follows : 

Matertals * ,...,  tST,133  if 

Contract  reserratlom .-...- 11,827  «> 

Si^lams  of  a&sisiLimt  engineers* ,.-,,_-, ^  '..i .  ^ .  ^  ^ ^ ^ - ^      3,092  50 

Cli^rks*  salaries,  *  * 959  00 

Addittonal  catch-basins.  * SWM  02 

S«milrles— improved  sewerage  system 717  14 

JUtiouut  carritKl  forward * 946,132  S3 
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Amount  brought  forward ^48,132  83 

Testing  cement 357  29 

Sundries 247  34 

La}ing  drains  to  curbstone 227  31 

Watchman  at  city  wharf 70  00 

Tools 33  36 

Sewer  in  Alma  street,  from  Candace  to  Pekin 392  31 

Sewer  in  Atlantic  avenue,  from  Broad  street  to  Ham- 
ilton   ■  1,12329 

Sewer  in  Camp,  Xorth  and  North  Main  streets 28  00 

Sewer  in  Canton  and  Bergen  streets 2,220  32 

Sewer  in  Douglas  avenue,  from  Whipple  street  to 

Onus 1,931  83 

Sewer  in  Kast  Manning  street,  from  Gano  to  Waj*- 

land  avenue 751  04 

Sewer  in  Elmwood  avenue  and  Roger  Williams  park.  14,120  32 

Sewer  in  Evergreen  and  Forest  streets 2,205  00 

Sewer  in  Harris  avenue,  from  Broadway  to  Grove 

street 2,380  93 

Sewer  in  Jackson  avenue,  from  Potter's  to  Hunting- 
ton   321  07 

Sewer  in  Jewett  and  Senter  streets 4.202  »o 

Sewer  in  Logan  avenue,  from  Plain  street  to  Ocean..  2!i0  97 

Sewer  in  Oliiey  street,  from  Breuton  avenue  easterly.  688  03 
Sewer  in  Oriole  avenue,  Elton  street  and  Adelphi 

avenue 1,991  46 

Sewer    in    Potter's  avenue,  Sherburne  and  Swan 

streets 2,038  42 

Sewer  in  Public  street,  from  Prairie  avenue  to  Ocean 

.-treet :.i»i»  4.:» 

»Sewer  in  Union  avenue,  from  Messer  btreet  to  Hunt- 
ington avenue G^S7  70 

Sewer  in  Wayne  street,  from  Douglas  avenue  to  Can- 
dace  street 34.')  5t» 

Sewer  in  Wliitmarsh  and  Broad  streets «Ki3  -13 

.Sewer   in   Wickenden,  South  Main  and  Crawford 

streets 7^2  0!» 

Sewer  in  Wilson  street,  from  Harrison  to  Dexter 214  S4 

Sewer  in  Allen's  avenue  Division,  Section  10 3,N»l»  2:> 

Sewer  in  Allen's  avenue  Division,  Section  11 2o,3ja  31 

Sewer  in  Allen's  avenue  Division,  Section  12 37.0 i4  .'U 

Sewer  in  Dorrance  street,  from  Cove  to  Dyer 012  7'S 

Sewer  in  Norfolk  and  Station  streets 4,*.K'i  3S 

Sewer  in  Woonasciualucket  river  Division,  Section  13.  7tM»  oi.i 

Sewer  in  Woonaxiuatucket  river  Division.  Section  14.  13,:*^;  33 

(iradiug  Norfolk  street,  from  Oak  to  Cranston ti.2o3  40 

S11M,.^4  »;2 
For  iiiaiiiti'iiaiict'  .....         >«t»,440  o^ 
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Charged  as  follows : 

Cleaning  basins  and  sewers $2,068  05 

Repairing  basins  and  sewers 1,496  86 

Inspection  of  connections 792  16 

Cleaning  and  repairing  old  drains 558  33 

Tools 499  89 

Salary— superintendent 390  00 

Horses,  wagons,  harnesses,  etc 299  57 

Barn  expenses 256  60 

Cleaning  private  connections 43  20 

Sundries 31  72 

Filling  cisterns,  etc 10  00 

$6,446  38 


The  net  expenditure  for  construction  of  sewers  to  June  30, 
18W.  inclusive,  was $4,717,026  85 

The  net  expenditure  for  maintenance  of  sewers  to  June  30, 
1894,  inclusive,  was 417,407  20 


Bills  deposited  with  the  city  treasurer  for  col- 
lection from  April  1  to  June  30,  1894,  inclu- 
sive, amounted  to       .....         .       $193  19 

As  follows  : 

Cleaning  private  connections $65  50 

Use  of  engine 34  00 

Filling  cisterns,  etc 20  25 

Cleaning  sewers 14  40 

Labor  sinking  artesian  wells 12  15 

Old  water  gate  frame 1  75 

Sewer  material 28  89 

Laying  drains  to  curbstone 16  25 


$193  19 

During  the  quarter  coupons  from  bills  collected 
have  lx.*en  returned  by  the  city  treasurer  and  re- 
eeipted  for,  amounting  to   •         .         ,         .         .       #103  19 

Ad  follows : 
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Cleaning  private  connections S65  50 

Use  of  engine 34  00 

Filling  cisterns,  etc 20  25 

Cleaning  sewers 14  40 

Labor  sinking  artesian  wells 12  15 

Old  gate  water  gate  frame 1  75 

Sewer  material 28  80 

Laying  drains  to  curbstone 16  25 

S193  19 

HIGHWAYS. 

Forty-two  permits  to  open  streets  wei'e  issued  during  tlie 
quiu-ter. 

April  9th,  the  proposal  of  J.  William  iloore  to  funii>li 
such  concrete  work  as  may  1^  required  for  the  year  181«4  \v;is 
accepted  and  a  contract  sul)8cquently  executed. 

Statements  have  l^en  prepared  of  the  cost  of  curljstniitT^ 
set,  ascertained  by  the  commissioner  and  certilied  to  the 
lx)ard  of  aldermen  for  approval,  as  follows  : 

Duncan  avenue,  from  North  Main  street  to  Knowles Sl,iV'J  :,o 

Laura  street,  from  Broad  to  Hamilton • 014  44 

North  street  (now  Kochamheau  avenue),  from  North  Main  street 

to  Swan  Point  road <i,4:U  'V- 

Pavilion  avenue,  from  Prairie  to  Eddy  street 2,r;v.  IT 

Total Sl^KW'  !•'» 

DuiinLT  the  (inarter  slalfnieiits  of  the  tost  of  coiu-irTin-j 
sidewalks,  with  tht*  trn  jut  ccntnin  added  to  rover  the  « iM 
of  assessiiiijf  and  eolleeliiiu^.  were  eertitied  to  the  asses>ni-s  ni 
taxes,  viz.  : 

Elniwood  avenue,  from  Bridgham  street  to  Lexington  avenue ^.'^^  M 

Earl  .street,  from  Elniwood  avenue  to  its  westerly  termination 47  »-» 

Wesleyan  avenue,  from  P^linwood  avenue  to  Broad  street ihO  "JT 

North  Main  street,  we>t  side,  from  Steeple  to  Elizabeth »»  ;'•'• 

Barn»'s  >treet,  from  Prosj)eot  to  'I'hayer .'1  v- 

Pleasant  street,  from  North  Main  to  Camp 77  iM 

Camp  street,  from  Olney  U\  Doyle  avenue 3«»s  4S 

i'uu^ilon  street,  from  Jenekes  to  Ilalsey .V>  :4 

Westminster  .street,  from  Jackson  to  Greene 2^  i« 

Total 51,173  tV4 
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During  the  quarter  tlie  following  work  was  completed : 
Sidewalks  to  be  Curbed  and  Gutters  Paved. 

Date  of  order. 

June  15,    1893,     North  street^  from  North  Main  to  Swan 

Point  road. 
Sept.  21,       *'         Balch  street^  from  Pacific  avenue  to  Jack- 

san, 
'•       ''*'        ''         drove  street^  from  Harris  avenue  to   Valley 

street, 
''      "        "^         Hamburg  avenue^  from  Burrington  street  to 

Pacific  avenue. 
'*      '*•        '''         Langdon  street^  fr&m  Sherman  to  Hagan. 
'*•      *'        '*         Pacific   avenue^  from   Hamburg    to   Balch 

street, 
''      "        '*         River  street,,  from  Grove  to  the  Woonasqua- 

tucket  river, 
''      *'        *'         Congdon  street y  from   Halsey  to  the   north 

side  of  Hidden, 
Oct.     19,      *"*         Arnold  street^  from  Hope  to  Brook, 
■  ^^      '^        *'         Duncan  avenue^  from  North  Main  street  to 

Knoivles, 
*'      •'         *'         Adelphi  avenue^  from  Elmgrove  to    Wag- 
land . 
*'      ^'         '*         Blackstone     street,,    from     Friendship     to 

Prairie  aveyiue, 
'^      '^         "''         Quaid  street^  from  bend  in  said  street  to 

Halves  street, 
^^      *'         *'         Superior   street^  from    Cranston  to    Wen- 
dell, 
''      '*•         *'         Wendell  street^  from  Cranston  to  Messer, 
"      '*         '*         Inkerman  street^  fro  771  Ca7idace  to  Pekin, 
*'      '"         ''         Hawes  street^  fro77i  Charles  to  Black, 
Nov.     16,      '*         Pavilion    ave7iue^  fro77i  Prairie   to    Eddy 

street, 
'*      '^         ''         Pearl  st7*eet^  fro7n  Prairie  avenue  to  Bea- 

C071, 
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Due  of  order. 

Nov*   16,    1893,      Coni/reis   avenue ^  from    MelruM    §treet    fn 
£1  m  wood  aveinte. 
"^      ^^         ''*■         JJaura  street ^  from  Broad  to  ffamiUon, 
Dec-  21,       *'         Oajjip  street y  from  £v€r0reen  to  Sochtmtlfifu 
aveime* 
"  Carleton   street^  from    Beaufort   to  C%ilk~ 

stane  aveuue, 
^*  Cedar    »treeU    fr^m     Bra^oti    avmue    H 

Acorn  stretit. 
**         Elti^n    »treet^    fro'm    Ehn^^rovt    aveuut   to 

Wayland, 
^^  Varrimfton    avenue^  from    Camp    ^trrft    f^ 

Ea^t  avenue.. 
''         Jj^ale   fitreet^  fromAtweW^  artnue  to  Wtfi 

Exchange  street. 
**         JRedwini/  sti*eet^  from   Elm  wood   avenue  t0 
the   land  of  f/y/  jY.    1\.  K  H.  ^  R.  E- 
K  Co. 
Feb,  15,     1894,     liochamheau    avenue^  from  Ohny   street  to 
Blacks  ton  e  b^uhva  rd . 
'*     '''  *'*'         Hehne  street^  from  Harris  avenue  to  Valley 

street, 

^*     *'  *'  JVinshw  street^  from^  Wef/ho»»et   to   Br^wL 

A[>i%  19,     1894,      Tremont  Btreetjfrom  Charles  to  Ashburton. 

May  17,        '■'         America   street^    from    Africa   to   Attri'irf 

avenue- 

'  ^     *  *  ' '         JTunttnt/ton  avenue^  from  McBonough  gfrett 

to  Union  avenue, 
**     '*  ***        Breston  street^  from  Ive9  (q  GanQw 


To  Construct  Chaicnel  foe  Stobm  Wateb- 

No .  of  rciol u (loD .    Drnit  0^  app rof  %L 

331.     June    6,     1893,     J 'ale  »trett  acriom  Pat^oriA  «fi¥iif 

on  to  the  land  nemnl  A^  tMf  c*£f^« 


^^^..CZnr\a}{ 
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To  Grade  and  Put  in  Good  Condition. 

No.  of  resolation.    Date  of  approval. 

693.     Dec.      2,     1893,     Promenade  street,  from  ffolJen   to 

SemloeJc. 

To  Grade. 

49.       Jan.        19,     1894,     Huntington  avenue,  from  Cranston 

street  to  Chambers, 

To  Repair. 

77.  Feb.       2,.      1894,     Bath  street. 

78.  ''  ''  ''        Jeivett  street. 

79.  ''  ''  ''         Okie  street. 

80.  ''  '"  ''         West  Fark  street. 

To  BE  Paved  with  Granite  Blocks. 

265.     May      17,      1893,     South  Main  street,  from  Planet  to 

James. 
631.     Nov.        3,  ''         Jackson  street,  from    Westminster 

to  Carpenter. 
182.     Mar.      30,      1894,     Olnei/  street,  from  end  of  present 

pavement  to  Camp. 

To  Curb. 

692.     Dec.        2,      1893,      Goddard  street,  adjoining  Candaee 

street  school  estate. 

To  Concrete  Sidewalks. 

210.     April        6,     1894,      Common   street,  from    Carroll   to 

Mulberry. 
257.     May         6,        '*•         North  Main  street,  west  side,  from 

Steeple  to  Elizabeth. 
257.        *'  ''        *'         Earl  street^  from  Greenwich  to  its 

westerly  termination. 


Digitized  by 


Google 


22  CITY    DOCUMENT.  [No.  22. 

No.  of  resolatiou.    Date  of  approTal. 

257.     May         5,     1894,      Grreenwich  street^  from  BruhjhaM 

to  Lexington  avenue. 
257.        *•  "        '•         Fountain   street^  from  Jach^jn  '•» 

Carpenter. 
257.        -•  '*       *"  Barnes   street^  from   ProifpM  f'> 

Thayer. 
257.        "  '•        '•  We^leyan  avenue^  from  Elnuruni 

to  Broad  street. 
257.        "  *'        '•  Camp  street^  from  Olney  to  DvtfU 

avenue. 
257.        "  "        •'         Pleasant  street^  from  North  Mini 

to  Camp. 
257.        '•  "        *'  Confftlon   street.,  from    Jenrh*  U 

Halsey. 
'liiTk,        ••  •'        *•  Westminster   street^  from   Gre*ny 

to  Jackson. 

To  Takk  Possession  and  Ukmove  OnsTiircTioNs. 

Date  of  order. 

May     17,    1^04,      Trrmnut  nfre*'t.  frotn  Chitrh:i<  ta  A»thf>ifrf'n. 
Tln'  fnllowiiio-  work  was  in  progress  June  30,  1804,  viz.  : 

SlDKWALKS    TO    i;K    (   rKIiFJ)    AND    (iTTTKIlS    PaVKD. 

l);it«.-  of  ortlt-r. 
Ort.       r,»,     1M»-),        A'hiilr<if  str*'rt,rrn,n    WhlpjJr  fn  Mnfr,y  :— 
ill  JH'orrss. 

N.>v.    111.       ••  X//'////   strrrt,  frnin  Philn  to  U,hft/ : — cuiIh 

iiiLT  si'i. 
I)»*r.    'Jl.       •'  ,/r/rtff  sfrt,f.fr',ni  Sfttftr  t't  its  trtsf*rfi/t*i'' 

/fUtfifffui  : — ill  process. 
S,  „f,  r  sfftrf./rnnf  Stnifh   to   Wtst  P^irk  :— 

iH-arly  ccunplctiMl. 
Mav     IT.    1>^'.M.      niiiitln;it'>n  (tff  H)n\  fro)ti  Cransfnn  atr*' t  to 

'f,t>'ks>iH  ifrritftf' : — in  process. 
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Dmte  of  order. 

May    IT,  1894,     3IiteheU  afreet ^  from  Broad  to  Mdrose  : — 
in  process. 

To  Take  Possession,  Grade  and  Pit  in  Good  Conditiok- 

Sept .   7 ,     1893,     IlftrrU  arv n ft e ,  fro m  A. corn  %t ree t  tv  A7 / 1 ^h^ 
avtnue  : — in  pi'oceiSii, 

To  Grade. 

Ko^  of  rtiolulion.    BiXe  of  npprovnL 

60.     Jail.     19^     1894^     Norfolk  ktrcfit,  from   Oak  Ui  Cram- 
tun  : — ui  proeeaii-        , 

To  WiDEK  Roadway, 

629,     Nov,     3,     1893,     Clemency   strftft^  from    We»tmimter 

to    WitMntjton  : — in  procejia. 

To  Pate  with  Brick  or  Trinidad  Asphalt, 

181.     Mcb.  30,     1894,      Chnmiftf    stn-ct,  from    Wr»f}nhti*tt^r 

to  Wmltuif/ttMi : — -ill  pruceiis. 

To  Grade  and  Pi  t  in  Condition. 

7 0 •     Feb,     2 ,     1894,     £h t ek^ft oi i  ^  fto  u^rr ft  r*  L  fro m  Ilf* vh a m - 

heau  arvHUif  to  £aist  :~in  process. 
355.     June  12,         '*         Uddt/  street^  from  Pavilion  avenue 

to  the  Railroad  hridfje  : — in  process- 

The  following  work,  ordered  by  the  Ixnird   of  akk^niieu 
and  city  council,  liad  not  commenced  June  30, 1894,  viz.  : 

Sidewalks  to  be  Ctrbed  and  Gutters  Paved. 

Hats  of  order* 
Dee.    21,  1892^      Caulofiatrvf^f^from  Il*'tjent  avenue  to  Chalk- 
»t&nr. 
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Date  or  order. 

Dec.     21,  1898,     Bt'tyen     »treet^    from   Megeut     avenue    to 

May     17,  1894,      Union  avenue^  from  Me^^er  street  to  the  citg 

line. 
June    21,       '*        Addplii  amnue^  from  Taher  to  Elnujr&tt. 

Orioh  avenue^  from  Butler  to  Grand. 

HofVftrd  street^  ,/V*>>J*  Westminster  to  Brond- 

TV*  if/. 

3Ielrose  street^  from  Adelaide  avenue  t^  Irr^ 

imf  street. 
^*-        '■*■        '*         II  If  ll  and   street^  from    Elm  wood  avenue  /'> 
I        BuckUn  street. 

To  Take  Possession  akb  Remove  OBSTBrcTioxs, 

May    17,   1804,      Waterman  street^  from  Bene  ft  street  iA^ut 

2(ii}feet  so n th easte rlf/ , 
June    21,       **         Williams  ittrect^  from  South  Main  to  ffftpe. 

To  BE  Paved  with  Graxite  Blocks, 

Ko.  or  rtAolutlou^    Diit«  oriipprc^Tml. 

760.     Dec.       22,     1893,     Bast   street,  from.    Tochrotton   fa 

IVivkenden ;  and  Wiekenden 
street^  from  the  west  side  ffBf^p€ 
street  to  the  east  side  of  EaM  wtrtet. 

To  BE  Paved  witk  Ghanlte  Blocks,  and  CrRBED. 

780.     Dec.        3,      1892,      Gai^pee  street^  from  Cote  to  Prom- 
enade, 

To  Pa\'e  with  Brick  or  Tn^TDAB  .^sfhalt- 

183.     Meh,      30,     1894,     Pin^  afreet^  fnym  Beiu^^n  nfrrmmf 

to  Broad  MtreeL 
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Bills  approved  on  account  of  highways  from   April  1 
June  30,  1894,  inclusive,  amounted  to  : 


to 


Regular  appropriation $36,:392  69 

Special  appropriation 62,508  29 

Special  credit  appropriation 16,367  99 

Classified  as  follows : 

Cleaning  streets $15,265  06 

Repairs  on  unpaved  streets 6,890  00 

Bam  expenses 2,662  92 

Blacksmith  and  wheelwrigiit  shop 1,915  64 

Crushed  stone— material  and  labor *  1,767  83 

Jlepairs  on  paved  streets 1,527  84 

Steam  rollers— repairs  and  supplies » 1,511  48 

Tools,  Implements,  etc 1,069  37 

Horses,  wagons,  harnesses,  etc 834  37 

Salaries— superintendent  and  clerks 741  00 

Building  driveways,  etc 535  83 

Labor  on  materials 335  54 

Sundries 283  56 

Watchman  at  city  yard 204  75 

Repairs  on  stone  crushers 157  81 

Watering  streets 133  49 

Watchman  at  city  wharf » 66  00 

Removing  snow  and  Ice 53  00 

Repairing  sidewalks  and  driveways  opposite  public 

buildings 43  85 

Fencing  streets— material  and  labor. 18  63 

Office  expenses— city  yard 14  32 


New  Work— Building  and  Rebuild- 
ing Streets,  Etc. 


«115,268  97 


35,972  29 


Sidewalks  Curbkd  and  Gutters  Paved. 

Adelphi  avenue,  from  Elmgrove  to  W^yland 

Admiral  tttreeU  from  Whipple  to  Mowry 

America  atreet,  from  Africa  to  Atwell's  avenue 

Affifihl  ,H(rf:i-f,  fi'cuti  llnpv  to  Bfook * 

Butch  ^irtrl.  fr«m  Pat' i fie  nveuite  to  Jricksun.* . . . , . 
Jicr^f^n  Ufeni,  from  Regent  avenue  to  Chalks  tone  <  ■ 
Biack*tfpnt    Hreet^    from    Frlendf^hlp    to   Praliie 


A m mm t cnnivd  for vtn td * 


$357  92 

2,573  81 

369  46 

1,548  20 

71  m 

m'6  60 


5,(iOO  ti3 
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A  cosine  brcm^hc  forward 

K'l''  I-  *£r-£*u  from  ETergreen  to  Rochanib«au  ave- 
nue   

C;  -."rrva  #frfief,  from  Beaufort  to  Chalkstone  ave- 
nue  

C'ir^nj:rri  are^mte,  from  Camp  ^ineet  to  East  ave- 
Lil't 

C'i-l'ir  *.:•*■??.  frxn  BravtoQ  avense  to  Acorn  street. 

CoTvj-h-^  ^'r>:,  fr:iu  IIaI?er  u  north  side  of  Hid- 
den 

0;ayr^«  .:«■.■-■?,  from  >lrlrc>e  street  to  Elmirood 
avenue 

£^3  'i  *:r^rC,  from  A:weLL*s  avenaeto  West  Exchange 
TJiree: 

D  ii':  zii  'Zrr.'.\.^^  fn>m  Xorth  Main  street  to  Kno«  le*. 

El  j'i   *•  -e* :,    from    Pavilion   avenue   li>    railn:<id 


$41^7312 


El 

Gr 

U: 

H 
Hi 
U. 


3/ 

V 


H  «:"■:>-,  fr«>m  ELni£r»>ve  avenue  to  Way  land  - 
r<f  jiTrr  ^:.  ffom  Harris  avenue  to  Valley  street- . 
.^'  V  -"-n'l-:-,  fn:-m  Harrington  street  t"  Pacido 

aven  .:e  

:•?.*  y'-'i-  r.  fn>ra  Cnarles  t^  Blaok 

•  .^r-a:^  fr»>m  Harris  avenu.»  to  Vallrv  street 
:  :r.j  :o  --■;'-?'*'.- -r,  f  r:  s:  C  ran !i:c  n  st reet  t.>  J  ack- 

j.n  avenue 

■:■:    .:.;        -r-.-.e,  ir:ni   M^non-.u^ri   >:ree:   :•• 

Tn:  tiAven.r 

'.-  .z  .  ?• -r^r,  f r  u.  < •  ind.i.>*  ::•  Pekia 

:"  *"•:•',  t:::..  Sr-'-rr  :■•  lis  "^r^terlv  :»-r'.;iiu.i- 


.■:    1 :  :    H  \-.  !  :■  :.  .. . 


.  Ml  -.- 


$i>.<>l2» 

i^y* « 

2.8S3  01 

!!.21»i  ri3 

I/O?  TO 

1.4««« 

:4.3  *^ 

^126  it- 

cw  r. 

i!02  .',-5 

2»  *' 

!•»»  :• 

4X4  *v 

1.3.0  44 

?»  y. 


:   -  N   V.N 


:  :.-..:.-  :     r.  iiy  -::-rr: 

:.^-4  *." 

■-  A  -:   .V  :    br\:  :.  *::t^: 

>'  ij 

:■<'.''■.:.      .       ... 

\^i'-  :•■ 

.  .  -A. :  -::— :  :■■  IT  •  i--  . 

.if  ;-. 

:           ..:  v-:  .-  :     :.\:.i  •■: 

:  H   I.   :.  •:      .. 

>4:  ;." 

:    '.V  .  •:  ■>  ^  .\:_  ke:  :.  tt. 

J*.^  'V 

:  .  :    :v-.:  I'ir^      

?■  •   "> 

:   ■.^:   :.  :    W-riA-.. 

14  •    . 

.  :    r.  .  .; 

"x    -*- 

.■:..  ■-  -    A'       .::  :.  ... 

V"  :-' 
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AmouDt  brought  forward $83,137  01 

Pavk  with  Granite  Blocks. 

Charles  street,  from  Randall  square  to  near  Ash- 
burton  street 81,169  44 

Jackson  street  from  Westminster  to  Carpenter 5,496  09 

Olney  street,  from   present  end  of   pavement  to 

Camp 1,397  20 

South  Main  street,  from  Planet  to  James 1,492  90 

9,555  63 

Pave  with  Brick  oh  Trinidad  Asphalt. 
Clemence  street,  from  Westminster  to  Washington.  245  43 

To  BE  Brought  to  Gicade. 

Huntington  avenue,  from  Cranston  street  to  Cham- 
bers        $5, 857  05 

Melrose   street,  from  Adelaide  avenue  to  Roger 

Williams 613  60 

6,470  65 

To  Grade  and  Build. 

Blackstone  boulevard,  from  Rochambeau  avenue 

to  East 6,943  69 

Grade  and  Putin  Good  Condition. 

Academy  avenue,  from  Chalkstone  to  Smith  street.        8258  01 

Promenade  street,  from  Holden  to  Hemlock 6,200  12 

6,458  16 

Take  Possession,  Grade   and  Put  in  Good 
Condition. 

Harris  avenue,  from  Acorn  street  to  Kinsley  ave- 
nue  178  50 

Construct  Channel  for  Storm  Water. 

Vale  street,  across  Danforth  on  to  the  land  owned 

by  the  city 241  90 

Huu^  Storm  Sewer. 

Tkr^mh  land  qf  Rttrrsidc  MiH§,    from  Aleppo 

^trviit  to  ibo  Wooua»i|iiaUieket  irlf  if r. , .  3A  oo 
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Attioant  brotigli 

Camp  street^  from 

niie  ,.......-. 

Cfitleton  Mtrcett  tcoi 

line ...*. 

Currinffton  acfjiwc,  fnmi 

nue,  ,...,*.♦, 
C^^tfar  atreH,  from  Brajl 
Conydon  slreeit  front  U 

den 

Conyress  atenue^  from  \ 

n  venue ....,,.,. 

BnlettifeH,  ffoiti  At  well' 

street .,.,.,, 

Dttn€an  atenviet  tnmi  N<^ 
^lifii^  street,   from   Pa 

EHon  slrevi^  trom  Elmgt 
Grope  utreci^  from  llarri 
Hnmhttti/  acenutt  from  I 

nveniit**-*** 
nawrn  ^irert^  from  I'lmr 
llelme  utrert,  frurn  Harr 
I^u«e^n!7'<^n  crr<fuuf,  frail 

son  avetine.. 
Hufitiwjtou    tixtnm,  tn 

ir»ian  avenue  ...*. 
Inkcnnaa  sltrcU  from  ' 
Jewcti  Mtrett,  from  Seul 

tiari..*. 

Lnntjdon  »lre^t,  from  Shi 
Xrt^irfi  pfr(?^(»  froni  Broii^ 
Mitrhefl  atrfet,  f f «tm  Bra 
JVori/i  j^frceti  fruni  Nortli 
J*rtcl/fc  apenue,  tcmu  Bn 

/'^f<r^  ^Irt^f  f,  f  roni  Pr»lri 
PrfAlon  MirtrU  trmn  Ih\ 
Qmthl  aintU  from  IhmhI 
//**t^p|'|l;/ ^frcr^  fnnn  El 
11,.^  X.  V,X   H.iui.1 
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Bills  deposited  with  the  city  treasurer 
for  collection  from  April  1  to  June  30, 
1894,  inclusive,  amounted  to         .         .  ^509  56 

As  follows : 

Labor  and  materials $211  78 

Discharging  curbing  at  city  wharf 138  58 

Old  scrap  iron 66  80 

Old  harnesses 50  00 

Street  sweepings 32  40 

Removing  trees 10  00 


$509  56 

During  the  quarter  coupons  from  bills 
collected  have  been  retm-ned  by  the  city 
treasurer  and  receipted  for,  amounting  to  $493  76 

As  follows  : 

Labor  and  materials $249  98 

Discharging  curbing  at  city  wliarf 84  58 

Old  scrap  iron 66  80 

Old  harnesses 50  00 

Street  sweepings 32  40 

Removing  trees 10  00 


$493  76 


SIDEWALKS   AND   CURBING. 

The  cxjiuiKUtuR^.s  on  aoctnmt  of  sidewalks  mid 
curhiag  fn»in  April  1  to  June  30,  1894^  iBcla- 
MVi\  iiinnnntet^  t<>       ,         .         ,         .         «         *  #24^106  4U 

Cliar^n?<l  as  f ollow^^ : 

Granite  eurbing ^..*..,»b« •*..».« *.»«.« 

Concreting  liidt^Wftlks *,****, ^w»        li*i 

Goddrtrd  fttrevt,  mljolniug  Caatjaoe  str«*ft  mhoQl 


f  HIOS  DO 
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Curbing  bills*  deposited  with  the  city  treasurer 
for  collection  from  April  1  to  June  30,  1894, 
inclusive,  amounted  to $11,323  66 

During  the  quarter  coupons  from  bills  collected 
have  been  returned  by  the  city  treasurer  and 
receipted  for,  amounting  to  ....  $6,978  84 

CITY  ENGINEER. 

Bills  approved  on  account  of  the  city  engineer's 
department  from  April  1  to  June  30,  1894,  in- 
clusive, amounted  to $14,189  43 

Charged  as  follows : 

Salary— city  engineeer S1.500  00 

Salaries  of  assistants 11,130  75 

Salaries  of  clerks 763  75 

Horse  ear  tickets,  etc 452  00 

Supplies— drawing  materials,  etc 288  22 

Sundries 30  21 

Instruments  and  repairs 24  50 

$14,189  43 

Bills  deposited  with  the  city  treasurer  for  col- 
lection from  April  1  to  June  30,  1894,  inclu- 
sive, amounted  to       .....         .         $31  53 

As  follows : 

Measuring  subways  for  Providence  Telephone  Co. .  $15  63 

Set  of  sewer  diagrams 13  00 

Lists  of  intentions  to  build 2  00 

Tracing  paper,  etc 90 

$31  53 

During  the  quarter  coupons  from  bills  collected 
have  been  returned  by  the  city  treasurer  and 
receipted  for,  amounting  to         •         .         .         .         S31  53 
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As  follows  : 

Measuring  subwaj's  for  Providence  Telephone  Co.  $\o  fi3 

Set  of  sewer  diagrams 13  00 

Lists  of  intentions  to  build 2  oo 

Tracing  paper,  etc 90 


$31  53 

BRIDGES. 

April  17th,  the  proposal  of  Evei*son  &  Liddle  to  constniet 
a  luixsoniy  arch  bridge  and  retaining  walls  at  Stevens  stiver, 
over  the  Moshassuck  river,  was  accepted  and  a  contract 
subsequently  executed.     Amount,  '^9,320. 75. 

ilay  8th,  the  proposal  of  Xeheniiah  KimlxiU,  of  Bridgeton, 
K.  I.,  to  construct  abutments  and  wing  walls  for  bridge  at 
Charles  street,  over  the  West  river,  was  accei>ted  and  a  eon- 
tmct  subsequently  executed.     Amount,  «2,22o. 

^lay  22d,  the  proposal  of  K.  F.  Hawkins,  of  SimngtiekL 
^lass.,  to  furnish  iron  supei-structure  of  Charles  street  bridge, 
over  the  West  river,  was  accepted  and  a  contract  sulxie- 
(piently  executed.     Amount,  «1,223.09. 

June  -0th,  the  ])r()posal  of  Daniel  F.  (Jrady  to  fuini>li 
cmuivte  work  at  tlie  Francis  street  bri(l<^c  was  acccptnl  ami 
a  contract  sn])sc(jucntly  executed.      Amount,  •'^3,»')0:2j;r>. 

.June  i^Stli,  tlie  offer  of  Smitliticld  Granite  Conqany  !«» 
funiisli  and  deliver  l,()oO  s()uare  yards  l>lock  juivini,^  for 
Francis  street  l)ri<lgc  was  accepted. 

The  following  work  was  in  progress  at  the  end  of  the  ipiai- 
ter,  naniely  : 

l>att»  of  n[>i>rovul. 

ifstjinffttrkit  rtf'tr, 

— 1«>  gra<le  and  fence. 

rift  r. 


No.  of  rv 

^olutl«iU, 

s:;o. 

l)c.-. 

4^. 

Jmii. 

'I'll. 

April 
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The  following  work  had  not  commenced  June  30,  1894, 
namely : 

No.  of  redolutiou.    Dale  of  approval. 

831.     Dec.     20,   1892,      Oak  street  fooUbrithje^  over   railroad 

tracks. 
215.     April  17,    1894,     Stevens  street  bridr/e,   over  the  Mo- 

shassuck  river. 

Bills  approved  on  account  of  bridges  from  April 
1  to  June  30,  1894,  inclusive,  amounted  to    .       .    $5,989  49 

Charged  as  follows : 

Acorn  street  bridge— to  repair $1  22 

Barn  expenses 70  09 

Ce n t  ra  1  or  Red  bridge 269  62 

Charles  street  bridge— to  rebuild 935  97 

Crawford  street  bridge 47  06 

I>elaine  street  bridge 1  23 

Eagle  street  bridge 1  21 

Gaspee  street  bridge 1  27 

Horses,  wagons,  harnesses,  etc • 130  00 

Lumber,  hardware,  etc 62  84 

Park  avenue  culvert 35  99 

Park  street  bridge 1  45 

Point  street  bridge 1,226  21 

Kent  of  keeper's  house,  Washington  bridge 30  00 

Salaries— Central  or  Red  bridge 458  78 

Salaries— Point  street  bridge 983  50 

Salaries— Washington  bridge 481  11 

Stevens  street  bridge— to  rebuild 1  45 

Sundries 47  65 

Tools 47  99 

Valley  street  bridge— north  span 4  90 

Valley  street  bridge— south  span 3  67 

Veazle  street  bridge 367  57 

Wanskuck  bridge 5  18 

Washington  bridge  near  India  Point 773  53 

BUb  approved  twm  April  1  to  June  30^  liS94, 
meltmive.  fur  the  con  i*t  met  ion  of  llit*  FraiH  i?? 
8tie<it  liridgt^,  Imve  Imt^u  i>aid  from  X\n^  iii>pro[pn*i- 
lion  lor  fiULiig  the  eove  basin,  to  the  amount  of   ,  §1  KM*iO  IH 


Digitized  by 


Google 


32 


CITY  DOCUMENT. 


[No.  22. 


J 


Bills  deposited  with  the  city  treasurer  for  col- 
lection from  April  1  to  June  30,  1894,  inclusive, 
(for  old  lumber  from  various  bridges)  amounted 
to 


^3  50 


During  the  quarter  coupons  from  bills  collected 
have  been  returned  by  the  city  treasurer  (for  old 
lumber  sold)  and  receipted  for,  to  the  amount  of 


3  50 


CONTINGENCIES. 

Bills  approved  on  account  of  contin- 
gencies from  April  1  to  June  30,  1894, 
inclusive,  amounted  to         .         .         .  $8,381  02 

Charged  as  follows  : 

New  city  yard,  Henderson  street— to  grade  and 

fence $306116 

Bath  street— to  repair 1.220  44 

Jewett  street— to  repair 1,911  97 

Okie  street— to  repair 2,653  56 

West  Park  street— to  repair 2,288  89 

S8,381  02 

ROBERT  E.  SMITH, 

Commh%ioner. 
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REPOKT. 


Office  of  the  Department  of  Public  Works, 
City  Hall,  Providence,  R.  I.,  October  1,  1894 

To  THE  Honorable  the  City  Council: 


.1 


In  compliance  with  the  requirements  of  Chapter  iv.  of  the 
ordinances,  the  Commissioner  of  Public  Works  respectfully 
presents  the  forty-seventh  quarterly  report  of  the  expenditures 
by  the  several  departments  under  his  direction  and  control, 
with  statements  of  work  ordered  and  the  condition  and  cost 
of  same  for  the  quarter  ending  September  30,  1894. 

WATER  WORKS. 

August  18th,  the  following  communication  was  received, 
namely : 

Warwick  Town  Clerk's  Officb,  | 
Apponaug,  R.  I.       i 

*'  On  consideration  of  the  petition  of  Henry  C.  Budlong  for  tlie  town  to 
exempt  the  City  of  Providence  from  taxation  of  water  mains  to  be  placed 
by  said  city  in  the  town,  it  is  voted  and  resolved  that  the  Providence  Water 
Works  shall  be  exempt  from  taxation  for  all  pipes,  hydrants,  or  Implements 
ased  for  the  purpose  of  laying  or  repairing  or  keeping  in  repair  said  pipes 
or  hydrants,  provided  said  Providence  Water  Works  shall  put  In  the  Paw- 
toxet  water  to  all  persons  in  said  town  of  Warwick  upon  the  same  con- 
ditions and  upon  the  same  terms  as  they  do  In  the  City  of  Providence." 

Warwick  Clbbk's  Office,     ) 
Apponaug,  R.  I.,  Aug.  16,  1894. ) 

I  certify  the  foregoing  to  be  a  true  copy  of  a  vote  passed  by  the  Town 
Council  of  Warwick  at  its  meeting  held  Aug.  13,  1894. 
Attest: 

James  T.  Lockwood, 

Town  Clerk. 
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July  17th,  the  offer  of  Chapman  Valve  Mfg.  Co.  to  fur- 
nish and  deliver  six  6-inch  post  hydrants  was  accepted. 

August  28th,  the  proposals  of  The  Thomas  Philliijs  Co., 
L.  H.  Tillingliast  &  Co.,  and  New  England  Plumbing  Suj^ 
ply  Co.  to  furnish  f-inch  lead  pipe  were  accepted  for  8,000 
pounds  each. 

August  29th,  the  offer  of  S.  Frank  Chase  to  furnish  and 
set  up  one  Barstow  Bay  State  furnace  at  office  building  at 
pipe  yard  foot  of  Henderson  street  was  accepted. 

The  average  daily  consumption  of  water  during  the  quar- 
ter was  11,133,567  gallons. 

Water  pipes  were  laid  during  the  quarter,  as  follou^'s  : 

12-INCH. 

In  New  Gaspee  street 692.82  feet 

lO-INCH. 

In  New  Gaspee  street .87  feet 

8-INCH. 

In  Admiral,  Francis  and  Promenade  streets,  Euclid,  Mas- 
sie  and  Union  avenues;  in  Hartford  avenue,  Town  of 
Johnston;  and  in  Cranston,  Narragansett  and  School 
streets.  Dyer  and  Wayland  avenues.  Town  of  Cranston. .     8,G4l  65  fe^i. 

6- INCH. 

In  Althea,  iJartlett,  IJrook,  Conanicut,  Cushlng,  Eiswald, 
Emerson,  Faith,  Frankfort,  Hilton,  Irving,  Langdon, 
Manhattan,  Melrose,  Merchant,  Mitchell,  Peace,  Pratt, 
Promenade,  Kidge,  Smith,  Spooner,  Staniford  and  Tell 
streets,  Adolpiii,  Atlantic,  Butler,  Euclid,  Huntington, 
Massie,  Oriole,  Reynolds,  Stamford  and  Wheaton  ave- 
nues, and  Dyerville  road;  in  Harrison,  Lexington,  North 
and  Whiteliall  streets,  Linwood  and  Webster  avenues. 
Town  of  Johnston;  and  in  IHllwood  street,  Dyer,  Grand, 
Linwood,  Norton,  Roger  Williams  and  Webster  avenues. 
Town  of  Cranston 13.;r:«.i*s  feet. 


Total 22.712  3'J  fef t. 

or  4.302  —  miles. 
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Water  pipes  were  removed  during  the  quarter,  as  follows : 

In  Aliens  avenue 43.20  feet, 

or  .008  +  miles. 

Statement  of  sizes  and  lengths  of  pipe  laid  since  the 
commencement  of  the  work : 

3ft.Incli 10,084.00  feet. 

30.inch 59,898.04  feet. 

24-Inch 43,553.03  feet. 

20-inch 9.826.59  feet. 

16-Inch , 83,343.82  feet. 

12-inch 78,446.91  feet. 

10-inch 14,658.13  feet. 

S-inch 238.245.60  feet. 

6-inch 993,263.39  feet. 

Total 1,481,009.51  feet, 

or  280.494  +  miles. 

Eighteen  fire  hydrants  have  been  set  during  the  quarter, 
one  in  each  of  the  following  locations : 

Aborn  street,  west  side,  opposite  Mason  street. 

Admiral  street,  north-east  side,  opposite  Chad  Brown  street 

Burrington  street,  north-west  corner  of  Jackson  avenue. 

Oalder  street,  west  side,  about  432  feet  south  of  Potters  avenue. 

Chambers  street,  west  side,  about  453  feet  south  of  Potters  avenue. 

Cushing  street,  north  side,  about  368  feet  west  of  Thayer  street. 

Elm  street,  south-east  corner  of  Eddy  street 

Elmwood  avenue,  north-west  corner  of  Blssell  street. 

Exchange  place,  at  the  northerly  corner  of  McNeal  lane. 

Hartford  avenue,  Johnston,  south  side,  opposite  Bowlet  street 

Hartford  avenue,  Johnston,  south  side,  opposite  Hedley  street. 

Hartford  avenue,  Johnston,  south-east  corner  Old  Killingly  road. 

Irving  street,  north-east  comer  of  Emerson  street 

Manhattan  street,  north  side,  about  230  feet  west  of  Langdon  street 

Sabin  street,  north  side,  about  15  feet  east  of  Mathewson  street 

Smith  street,  south-east  corner  of  River  avenue. 

»tfi iiif  ard  aveuuts  60uth-east  potner  ti£  ^uvvyf  r  i&treet. 

Union  avenue,  north  side^  about  UO  feet  east  of  Linwoo;!  nverjiie. 

The  total  number  of  fire  hydnintJs  Ls  now  sixteen  hundred 
and  thirtj-tw*i :  fifteen  huntb'ed  and  seventy-eight  flimh  and 
fifty -four  poiit  Vijdmnts, 
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Duidng  tlie  quartet  two  hiiiitlred  and  eighty-two  water  me- 
ters were  set,  of  which  numher  thirty-two  were  to  replace 
other  meters.     The  use  of  eleven  meterB  was  tiiseontinued, 

.  The  following  water  meters  were  m  use  at  the  close  of  %ht 

quarter : 


KiJio. 


Ball  k  FkU,  pi»toD.. 
Ball  L  FUti,  fat^ry,.. 

Crown,**.,*-*. 

Fale«,  Jenka  &  Sone.. 
Thomson,, ',^...'P<,. 

Tridtnt *,.*.. 

Worlhlngt  on., -,.*.,. 


#tf>ln. 


a.OlH 


e.on 


UW3 
2 


io,ro* 


Af'in. 


6i\ 


663 


2M 


i'ln. 


I 

63 


1^281      Sftfi 


li  to- 


42 


174 


iiu. 


17 


ft^ln* 


4  111.     A-is.       ^ 


-.*...l .....      3H»* 


10, ejr& 


I 


1 

4           4    IJfti 
.J !« 

i! 1      i 


1? 


i\ltjt» 


Thi'ee  plumbers'  licenses  have  been  i*^ued  during  the 
quarter,  making  the  total  number  one  hundred  and  six,  all 
of  which  expire  Decem!)er  31,  1894. 

Nine  hundred  and  ninety-two  permita  to  do  plunibijig  work 
were  issued  during  the  quai-ter. 

T^vo  Imncb-ed  and  ninety  applications  for  water  weft* 
made  during  the  q nailer,  making  the  total  number  Sejiteni- 
ber  30,  1894,  twenty  thousand  and  twenty-nine* 

The  numl}er  of  new  sei-vice  stops  opened  during  the  qua\r- 
ter  was  tln*ee  hundred  and  eiglit. 

The  total  number  of  service  st^jB  opened  to  Septemljer  34), 
1894,  hielusive,  was  nineteen  thousand,  thi^e  hundrtxl  itnd 
threi^.  The  numlier  in  actual  use  September  30,  1894, 
eighteen  thousand  and  fifty^seven. 


M„;.;,„^u,,r^r 


ik 
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The  amount  of  bills  approved  on  account  of  water  works 
from  July  1  to  September  30,  1894,  inclusive,  was : 

For  con-jtruction  and  extension      .  .  114,130  26 

Classified  as  follows  : 

Cast  iron  water  pipe $4,933  28 

Laying  water  pipe 4,100  94 

Laying  service  pipe 1,063  31 

Service  pipe 1,015  15 

Nagle  pumping  engine,  Hope  Station 968  17 

Labor  on  and  carting  pipe 607  98 

Fire  hydrants,  boxes  and  covers 330  92 

Special  castings 248  86 

Wharf  salaries 195  00 

Barn  expenses 176  93 

Office  building  at  new  city  yard 167  06 

Experimental  tests  of  water  filtration 109  80 

Watchman  at  city  wharf ; 56  00 

Stop  valves 55  32 

Horses,  wagons,  harnesses,  etc 45  65 

Tools 45  49 

Worthington  high  duty  pumping  engine 10  00 

Sundries 40 

814,130  26 

For  maintenance '$26,862  71 

Classified  as  follows : 

Pettacx)nset  Pumping  Station. 

Coal  and  wood $4,439  73 

Engineers 952  85 

Sundries 830  00 

Firemen 785  20 

Cornish  engine  house *     665  50 

Superintendence 299  00 

Worthington  pumping  engine 136  99 

Labor  on  fuel 124  65 

Oil,  waste  and  packing 97  43 

Lights 68  04 

Care  of  grounds 58  50 

Biirij  exi>eDseii  ,*,,,*...*...,* .►*..*....,...  m  01 

CttrMfts  rumping  enghi*?  and  lmu!*H . .--... 25  m 

K>*al  e*tat€.,. .,. 23  25 

Cpnilsh  pumping  engine ♦ 12  2ti 

S8,556  48 


Amouuiciu^rled  forward , . »i  > » ■  < .. < S8,556  48 
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Amount  brought  forward S8.556  48 

SOCKANOSSRT  KeSERVOIB. 

Watchman $182  00 

Sundries 73  74 


Hope  Pumping  Station. 

Hope  pumping  engine.  No.  2 $3,525  44 

Engineers 575  25 

Firemen 518  60 

Care  of  grounds 148  75 

Liglits 87  40 

Sundries 68  12 

Oil,  waste  and  packing 66  27 

Hope  pumping  engine,  No.  1 42  55 


HoPB  Reservoir. 

Sundries $230  00 

Watcliman 201  75 


Fkuit  Hill  Reservoir. 

Sundries S706  2j^ 

Watchman 201  75 


Pipe  Link  and  Skkvk'k  Stops. 

K»*pairs Sl,>*22  ,^l 

Siiperinteiuiencf— ^alaru'-^ vis  iin 


Mktei:  Depaktment. 

Wiitor  inet»'r«< S2,'»T7  02 

.St'ttiiii:  ami  repairinj;  iiu^ter-i l,:v,7  lr> 


Miscellaneous. 

ChMk"-'  ami  iiiNpfotiUs'  --alarit^s S2,r.i«3  in 

'IVl.-).!i..rie  liri»'- l,ns<»  rt« 

I'n-v.-iitioii  nf  .l..Mr.«Mnt'iit  ff  t!».*  I*awtu.\et 4:^»  62 

Siii.lii.'N ir,7  o:^ 

Il.irii  i-xp»-n-»*- IW  7*< 

AiKi!y-<*^  nf  wixwr i*)  rt) 

lI(.r-<--.  w;«:;nn>.  l:aiin*>>t'-.  ♦•t<' 15  •»! 

I'll"-  y.iiil.  ••fti''«'  ('\'i.»'n-i«>> ♦>; 


255  74 


5.032  38 


431  75 


913 'C 


2,oi*'  .4 


4.;U1  l^ 
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The  amount  of    expenditures   from  July 
1  to  September  30,  1894,  inclusive,  was       .         $40,992  97 

The  total  expenditures  to  September  30, 
1894,  inclusive,  were  ....    $7,971,296  64 


The  net  expenditure  for  construction  and  extension  from 
July  1  to  September  30, 1894,  inclusive,  was $13,247  68 

The  net  expenditure  for  construction  and  extension  to 
September  30, 1894,  inclusive,  was $a,041,424  25 

The  net  expenditure  for  maintenance  from  July  1  to  Sep- 
tember 30, 1894,  inclusive,  was $19,997  46 

The  net  expenditure  for  maintenance  to  September  30, 1894, 
inclusive,  was $1,208,779  01 

Bills  deposited  with  the  city  treasurer  for 
collection,  from  July  1  to  September  30, 1894, 
inclusive,  amounted  to $57,128  36 

As  follows : 

Water.. $49,967  17 

Water  meters 4,711  60 

Setting  and  repairing  meters 1,602  30 

Examination  and  repairs  of  pipe  line 54  66 

Permanently  closing  service  stops 40  00 

Penalties 40  00 

Rent  of  real  estate 31  25 

Labor  and  material,  laying  service  pipes,  etc 658  98 

Manure  from  barn 12  00 

Discharging  cargo  of  water  pipe 10  50 

$57,128  36 

During  the  quarter  coupons  from  bills  col- 
•  lee  ted  have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to       .         .         .      $55,720  88 

As  follows  : 

2 
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Water 

Watarineten «,TBOS 

Settliig  and  Impairing  meters MISiD 

Benlof  real  estate IWSO 

Penalties «iSO 

Permanently  dosing  service  stops SSSO 

Xiamlnatimi  and  repairs  of  pipe  line ISIO 

Labor  and  material-'^ajlng  senrlee  pipes^  ete saoci 

HanorefromtMmi..... ••• ISiD 

Disdiarglngearao  of  water  pipe « 1010 


The  amount  of  bills  approved  on  account  of 
water  works  for  the  fiscal  year  ending  Septem- 
ber 80,  1894,  indusive, 


For  construction  and  extension                •  .   9184,019  44 
Classified  as  follows : 

Worthington  high  daty  pnmplng  engine 9Wttl  9i 

Cast  Iron  water  pipe 41,800  01 

Laying  water  pipe l^SOin 

Fire  hydrants,  boxes  and  oovers 8»5i8  00 

Laying  servioe  pipe 4^190  SO 

Special  castings 4,201  0 

Stop  valves 3,126  93 

Labor  on  and  carting  pipe 2,114  M 

Experimental  tests  of  water  filtration 1,911  30 

Office  building  at  city  yard 1,500  96 

Service  pipe l,40tt  50 

Taps  and  stops 1,240  68 

Rent  of  wharf  and  pipe  yard 1,019  20 

Nagle  pumping  engine  at  Hope  Station 966  17 

Wharf  salaries 780  00 

Barn  expenses 695  18 

Fruit  Hill  reservoir,  for  construction 669  53 

Fruit  Hill  reservoir,  for  repairs 624  98 

Tools 53ft  OS 

Horses,  wagons,  harnesses,  etc 435  Oi 

Sundries 343  67 

Removing  and  refitting  baru  at  new  city  yard 307  77 

Watchman  at  city  wharf 160  00 

8131.019  44 

For  maintenance #99,997  01 
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Classified  as  follows : 

Pbttaconset  Pumping  Station. 

Coal  and  wood $14,683  34 

Firemen 3,215  30 

Engineers 2,936  60 

Sundries 2,862  31 

Saperintendence 1,196  00 

Cornish  engine  house 763  37 

Labor  on  fuel 395  25 

Worthington  pumping  engine 378  46 

Oil,  waste  and  packing , 360  96 

Corliss  pumping  engine  and  house 334  03 

Lights 190  40 

Bam  expenses 155  94 

Care  of  grounds 138  90 

Real  estate 124  17 

Cornish  pumping  engine 45  11 


SOCKANOSSBT    ReSBBVOIU. 

Watchman .^ $755  00 

Sundries \ 371  91 


HoPB  Pumping  Station. 

Hope  pumping  engine,  No.  2 $3,555  84 

Coal  and  wood .' 2,511  88 

Engineers 2,301  00 

Firemen 1,857  10 

Lights 429  64 

Care  of  grounds 371  88 

Sundries .' 253  57 

Oil,  waste  and  packing 157  08 

Hope  pumping  engine,  No.  1 134  18 


Hope  Resebvoir. 

Watchman $819  00 

Sundries 599  83 


F»uiT  Hill  Rkskrvoir. 

Sun^^Srles .,. ?2,315  M 

Waiclmmo - 7K>  75 


Amount  carded  forward.  *  * $*5,ot3  74 


$27,780  14 


1,126  91 


11,572  17 


1,418  83 


3,tl5  m 
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Amount  brought  lorwiird J45.013  :i 

Pipe  Line^akd  Seiivicb  Stops. 

Repairs , SW,3SS  70 

SaperiiitendeDce— salaries B,43S  35 


M£TEE    DePAKTMEXT. 

Water  nielers. $10,046  67 

SettJ tig  and  repairSng  metarS' » .*.......      6,2S4  98 


MlBGELLANEOUS. 

Clerks*  and  inspectors'  anladea 3I1>296  73 

Town  tif  Cran&ton,  tax. 4joo  13 

Prevention  of  defilement  of  the  Pa wtii  set ij^i  81 

Telephone  lines- 1,060  00 

Barn  expenses 694  M 

Town  of  North  Providence,  tax 400  00 

Analyses  of  water 387  05 

Sundries , 313  35 

Horses,  wagons,  hamesseSi  et£. 271  04 

Pipe  yard,  office  expenses. 7S  72 

Real  estate  at  Pa wtuxet. * 63  9S 

Public  drinking  fountalna  and  troughs.  *,,,.,.,*..  r ,  44  14 

Town  of  Lincoln,  tax. . « IB  90 

Thawing  services — — ..... —  2  00 


11,700  95 


22,ISl  O 


'  21,100  ^ 

SEWERS, 

D  tiring  the  quarter  ending  September  30,  1894,  four  hun- 
dred and  eighty- four  i>erniib*  were  issued  to  drAin  lavem: 
three  bundled  and  ftfty-four  for  new  work  and  oae  hundred 
and  thirty  for  extension  and  repairs  of  drains. 

One  dnuTi  layer's  Heense  \vm  i^ued  during  the  quartan 
making  the  total  number  fifty-two,  all  of  which  expire 
Deeember  31,  1894. 

July  2d,  the  offer  of  James  C.  Goff  in  furun^h  fotir  tkou- 
sand  lineal  feet  6-inch  sewer  pipe  w^us  uceepled. 
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September  10th,  the  proposal  of  The  Holly  Manufacturing 
Company,  of  Lockport,  N.  Y.,  to  furnish  and  erect  three 
triple-expansion  sewage  pumping  engines  with  four  Babcock 
and  Wilcox  boilers,  in  the  Aliens  avenue  sewage  pumping 
station,  for  the  sum  of  one  hundred  thousand  dollars,  was 
accepted  and  a  contract  was  subsequently  executed. 

During  the  quarter  assessments  for  the  cost  of  construct- 
ing sewers  were  certified  to  the  city  treasurer,  as  follows  : 

Oriole  avenue,  Elton  street  and  Adelplii  avenue 82,972  12 

Wickenden,  South  Main  and  Crawford  streets 5,480  92 

East  Manning  street,  from  Gano  to  Way  land  avenue 1,169  36 

Mitchell  street,  from  Broad  to  Melrose 4,058  56 

Public  street,  from  Prairie  avenue  to  Ocean  street 2,101  40 

Balch  street.  Pacific  avenue  and  Hamburg  avenue 3,361  24 

Potters  avenue,  Sherburne  street  and  Swan  street 7,181  28 

Douglas  avenue,  from  Whipple  street  to  Orms 3^699  45 

Total $30,027  33 

July  5th,  a  contract  for  the  construction  of  the  foUoAving 
sewer,  which  was  subsequently  executed,  was  awarded  as 
follows,  namely : 

CTbe  amoants  giren  below  are  what  are  estimated  will  be  paid  the  contractor*  for 
labor,  and  do  not  inolnde  the  cost  of  inspection  and  materials,  or  rock  excavation.] 

To  George  R.  NEw^LA:^^  &  Co. 

No.  of  resolntlon.    Date  of  approval. 

51.     Jan.     19,     1894,      Academy       avenue^ 

from  Beaufort  street 
to  Dover^  and  from 
Regent  avenue  to 
Cambridge  street^     .        $2,797  53 

July  30th,  contracts  for  the  construction  of  the  following 
sewew  were  awarded  and  subsequently  executed,  namely  ; 
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To  George  R.  Newman  &  Co. 

No.  of  resolatlon.    Date  of  approval. 

382.     June     22,     1894,  SiUisbury  street,  from 

Plain  street  westerly,  $353  70 

402.     July       3,         **     RutlaM  street,  from 

Elmwood  avenue  to 
Bucklin  street,       .     .  313  83 

419.  "        11,         *'     G-esler     street,    from 

Courtland  to  Almy,   .  736  89 

To  Timothy  F.  Lyons. 

No.  of  resolution.    Date  of  approval. 

401.     July       3,     1894,  Althea    street,    from 

Cranston  to  DexUr.    .        $2,078  66 

420.  •'        11,         ''     Howard    and     Perry 

streets,        Broadway, 

Eden  and  Bell  streets,         4,935  36 

421.  '*         '*  "     Meeting   street,    from 

Thajfer  to  Brook,  .     .  2o«»  ♦>! 

422.  **  *•  ''      Orchard     and     Fruit 

i<treets, 1,0^3  55 

423.  "•         '*  ''      llolet      street,    from 

Orms  street  northerly,  4<^9  34 

During  the  (|iiaitor  the  construction  of  the  following  sew- 
eis  wius  coinj)lete(l,  namely  : 

So.  of  resolution.    Date  of  approval.  I>ate  of  completion. 

o<;4.     Supt.     2:5,     1893,     Sn-timi  12,  Aliens 

a  re  nit  e  Division,   .   Aug.  11,  1894. 
f;0:5.      Oct.      20,      1S!»:],      Wayne  street, from 

lJou(/lai<  avenue  to 

Candaee  street,     .     July  19,  1694. 
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No.  of  Fetolatlon. 

Date  of  approval 

I. 

Date  of  oompletion. 

700. 

Dec. 

2, 

1893, 

Westfield      street, 
fromElmwood  ave- 
nue   to     ffarrison 
street,    .... 

July  27,  189-1. 

51. 

Jan. 

19, 

1894; 

Academy    avenue, 
from         Seaufort 
street     to     Dover, 
and  from  Regent 
avenue     to     Cam- 
bridge street,    . 

Aug.  25,  1894. 

281. 

May 

18, 

i( 

Burnett  street,  At- 
lantic avenue  and 
Broad  street,    .     . 

July  23,  1894. 

283. 

4i 

H 

(( 

Perry  and  How- 
ard streets,  .     .     . 

July  26,  1894. 

284. 

i( 

44 

ii 

Prairie       avenvs, 
from   Pavilion    to 
Logan,  .... 

Aug.  4,  1894. 

286. 

64 

i^ 

a 

Staniford     street, 
from    Bogman    to 
Blackstone, 

Aug.  14,  1894. 

288. 

i4 

ii 

a 

Evergreen        and 
Forest  streets,  :     . 

Aug.  15,  1894. 

289. 

i( 

i( 

a 

Union         avenue, 
from  Messer  street 
to  Huntington  ave- 
nue,   

July  14,  1894. 

381. 

June 

22, 

a 

Atlantic      avenue, 
from  Elmwood  to 
Hamilton  street,  . 

Sept.  8,  1894. 

382. 

(( 

(( 

a 

Salisbury     street, 
from  Plain  street 
about      300     feet 
westerly,     .     .     . 

Sept.  7,  1894. 
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No.  of  resolution.    Date  of  approval.  Date  of  eompletioB. 

402.     July      3,      1894,     Rutland       street, 

from  Elmwood  ave- 
nue    to     Bucklin 

$treetj  ....  Sept.  3,  1894. 
421.       *'         11,       ''         Meeting        street, 

from     Thayer    to 

Brook,  ....  Aug.  17,  1894. 
423.       ''         ''         ''  J^olet  street,  from 

Orms  street  north- 

erly      about     350 

feet, Aug.  22,  18^4. 

At  the  close  of  the  quarter  work  upon  the  following  sew- 
ers of  the  improved  sewerage  system  was  in  progi-ess, 
namely  : 

No.  of  resolatlon.    Date  of  approral. 

138.  Mar.  21,  1893,  Norfolk  and  Station  streets,  Hunt- 
ington avenue.  Chambers  and  Bur- 
rington  streets. 

5(34.      Sept.    28,  '*  Section  10,  Allans  avenue  iJiviiti'm. 

5H4.  '*       ''  *'  Section   11,  Aliens  avenuf  JDirij^oti. 

564.  i*       *^  *^  ASection   13,    Wofrnattrjuaturktt  rior 

Division, 

504.  "'       *"  ''         Section    14,    Woonasquati  rket  riv^r 

Division. 

Work  upon  the  following  hiteml  sewei's  was  in  pii>gress 
at  the  close  of  the  (piarter,  namely  : 

No.  of  reHOlutlon.    Date  of  ftpproviil. 

2^5.      May     IH,      1894,      South  Aniielhtml  Eat^t  liiv*r  i<fn*fi. 
401.      July       i>,  '"  AUhea    street,     from     Cran»f"i\    ^' 

Derter. 
420.        *'        11,  •*  Hntiuo'tl  ami  Perrg  streets,  Bnt'ti- 

irag  an^l  Eden  strei'i. 
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Work  upon  the  following  sewers,  completing  the  work 
ordered  by  the  city  council,  had  not  'commenced  September 
30,  1894,  namely : 

No.  of  resolution.    Date  of  approval. 

419.     July     11,     1894,      Gealer   street^  fram  Courtland   to 

Almy. 
422.       ''         ''         ''         Orchard  and  Fruit  streets, 

520.  Sept.    25,       '^         Med  way  street^  from  Gano  to  near 

Iiks. 

521.  ''         ''         "-         Canal   and   South    Water    streets^ 

etc.y  Improved  Sewerage  System. 

The  amount  of  bills  approved  on  account  of  sewers  from 
July  1  to  September  30,  1894,  inclusive,  was : 

For  Constkuction. 

Regular  appropriation $36,572  52 

Improved  sewerage  appropriation 135,796  19 

$172,368  71 

Charged  as  follows  : 

Materials $14,177  37 

Contract  reservations 7,395  (K) 

Salaries  of  assistant  engineers 2,643  75 

Sundries,  improved  sewerage  system 1,376  57 

Clerks'  salaries 1,058  83 

Additional  catch-basins 494  31 

Testing  cement 409  20 

Sundries 151  23 

Watchman  at  city  wharf 72  00 

Tools 21  15 

Sewer  in  Academy  avenue,  from  Beaufort  street  to 
Dover  and  from  Regent  avenue  to  Cambridge 

street 3,538  21 

Sewer  in  Alma  street,  from  Candace  to  Pekin 100  48 

Sewer  in  Althea  street,  from  Cranston  to  Dexter. ...  1,719  58 
Sewer  in  Atlantic  avenue,  from  Broad  street  to  Ham- 
ilton   336  35 

Sewer  in  Atlantic  avenue,  from  Elmwood  to  Hamil- 
ton street 1,651  31 

Amount  carried  forward $35,145  34 

3 
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AiD'.unl  brought  forward $35,145  M 

Sewer  in  Burnett  street,  Adelaide  avenne  and  Broad 

street 2,023  17 

Sewer  in  Canton  and  I^rgen  streets 473  67 

Sewer  in  Evergreen  and  Forest  streets 4,oa5  31 

Sewer  in  Harris  avenue,  from  Broadway  to  Grove 

street 280  28 

Sewer  in  Howard  and   Perry    streets,    Broadway, 

£<J(-nand  Bell  streets 2,483  51 

Sewer  in  Jackson  avenue,  from  Potters  to  Hunting- 
ton   187  78 

Sewer  in  Jewett  and  Senter  streets 60  35 

Sewer  in  Meeting  street,  from  Tliayer  to  Brook 298  74 

Sewer  in  Perry  and  Howard  streets 571  56 

Sewer  in  Prairie  avenue,  from  Pavilion  to  Logan 853  74 

Sewer  in  Rutland  street,  from  Elmwood  avenue  tu 

Bucklin  street 309  15 

Sewer  in  Salisbury  street,  from  Plain  westerly 340  56 

Sewer  in  S^iuth  Angell  and  East  River  streets 1,720  76 

Sewer  in  Staniford  street,  from  Blackstone  to  Bog- 
man  725  44 

Sewer  in  Union  avenue,  from  Messer  street  to  Hunt- 
ington avenue 1,713  48 

Sewer  in  Violet  street,  from  Orms  northerly 435  69 

Sewer  in  Wayne  street,  from  Douglas  avenue  to  Can- 
dace  street 781  78 

Sewer  in  Westfield  street,  from  Elmwood  avenue  to 

Harrison  street 903  65 

Sewrr  In  Whltmarsh  and  Hroad  streets 11  S-J 

Sewrr  in  Aliens  avenue  Division,  Section  10 IX.VM  44 

Srwer  in  Allnis  avenue  Division,  Section  11 34,4»ii>  01 

Sewer  in  Aliens  avenue  Division,  Section  12 14,749  17 

Si'wer  ill  Norfolk  and  Station  streets (VMio 

Sewer  in  Woonasquatucket  river  Divisi«)n,  Section  13.  .'U.MJi  4'A 

Sewer  in  \Voonas(iuatucket  river  Division,  Section  14.  1<.>,.'R»7  I^s 

(irading  Norfolk  street,  from  Oak  to  Cranston 2S,"»  »ii.» 

S172.3«W  71 

For  niainU'iiaiice          .....  •'?lM.l-'.'»  -4 

Cliari^t'tl  as  toll(»ws  : 

Clt'anint:  l^a>in«^  an<l  sewer^ ?3,ri«»0  41 

llepaliinj:  l).l^iM<^  and  sewers 1,913  2j< 

Old  freiijlit  hous,' at  city  yard l.«nn"»  ••«) 

liispt'i'linn  o{  connections \^V)  <■> 

Tools 7W  40 

Anu>unt  carried  forward S^.226  21 
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Amount  brought  forward $8,226  21 

Cleaning  and  repairing  old  drains 763  38 

Salary,  superintendent 390  00 

Horses,  wagons,  harnesses,  etc 370  35 

Barn  expenses 271  43 

Telephone  lines 44  12 

Cleaning  private  connections 37  40 

Sundries 19  35 

Filling  cisterns,  etc 13  00 

S10,135  24 

The  net  expenditure  for  construction  of  sewers  to  Septem- 
ber 30,  1894,  inclusive,  was S4,889,286  11 

The  net  expenditure  for  maintenance  of  sewers  to  September 
30, 1894.  inclusive,  was $427,466  19 

Bills  deposited  with  the  city  treasurer  for  col- 
lection from  July  1  to  September  80,  1894,  inclu- 
sive, amounted  to $196  95 

As  follows  ; 

Cleaning  sewers,  etc $72  60 

Cleaning  private  connections 63  25 

Filling  cisterns,  etc 6  00 

Old  manhole  frame  and  cover 2  25 

Laying  drains  to  curbstone 48  50 

Repairing  sewer  in  Grove  street 3  45 

Testing  cement 90 


$1%  95 

During  the  quarter  coupons  from  bills  collected 
have  been  returned  by  the  city  treasurer  and  re- 
ceipted for,  amounting  to    .         .         .         .         .       8129  10 

As  follows : 

nnCttfi prtvutfi countietioiiH ^ $^7  on 

Clettoliigsnt^veni.,.,. ..^^ ^,.».<. >  U  CK> 

FlUtng  fl^t^niHi  *3tc '*  iJ  fjo 

OJd  manliijl**  Iraui^  iwid  cover .  -  -  ■-  2  15 

IfUylntrilniLu.^  tiMMtrb^tonc! « «*  4>i  SO 

lU'priiriHissitw^r  In  Urav«  J!itr«<ei- * ,  3^ 

Te4tI«K  e*3ii«jit    .                                *■**■ 90 


S13  10 
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The  amount  of  bills  approved  on  aeconnt  of  sewen  for  the 
fiscal  year  ending  September  80,  1894,  inclusive, 

Fob  CovsiBUonov. 

Begalu  ftpproprlftUon 1906^519  48 

Improved  aewenge  ftpproprlation 408,111  St 


Charged  as  follows : 

Materials. •8r,8U  19 

Contract  retervfttions 80^888  00 

Salaries  of  assistant  engliieers 1Q318  98 

Sundries,  improYtfd  sewerage  system 0,495  0* 

Clerks',  salaries. a^esi  79 

Sondries. IJBBO  85 

Additional  catch-basins 1,818  85 

Testing  cement 1^200  u 

Bent  of  wbarf  and  pipe  yard 750  00 

Watchman  at  city  wharf 954  oo 

Laying  drains  to  curbstone 997  81 

Tools 96  18 

Sewer  in  Academy  aYenue,  from  Beaufort  street  to 
Dover  and  from  Regent  avenue  to  Cambridge 

street 8^088  91 

Sewer  in  Adelplil  avenue,  from  Elmgrove  to  Way- 
land 31  63 

Sewer  in  Alma  street,  from  Candace  to  Pekin 492  79 

Sewer  in  Althea  street,  from  Cranston  to  Dexter. . .  1,719  58 
Sewer  in  Atlantic  avenue,  from  Broad  street  to 

Hamilton 1,459  61 

Sewer  in  Atlantic  avenue,  from  Elmwood  to  Ham- 
ilton street 1,651  Hi 

Sewer  in  Balch  street.  Pacific  and  Hamburg  ave- 
nues   3,315  07 

Sewer  in  Bowen  street,  from  Brook  to  Thayer 513  85 

Sewer  in  Burnett  street,  Adelaide  avenue  and  Broad 

street 2,023  17 

Sewer  in  Camp  street,  from  near  Grandview  to 

Cypress 906  83 

Sewer  in  Camp,  North  and  North  Main  streets 13,673  72 

Sewer  in  Canton  and  Bergen  streets 2,723  99 

Sewer  in  Cedur  street,  from  Tefft  to  Acorn 7  03 

Sewer  in  Douglas  avenue,  from  Whipple  street  to 

Orms 1.931  83 

Sewer  in  Duncan  avenue,  from  Knowles  street  to 

North  Main 1,26156 

Amount  carried  forward 8196,997  88 
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Amount  brought  forward $198,997  88 

Sewer  in  Eagle  street,  from  Harris  avenue  to  tlio 

river 78  40 

Sewer  in  East  avenue,  from  Pleasant  street  to  Olney  6,250  44 
Sewer  in  East  Manning  street,  from  Gano  to  Waj*- 

land  avenue 751  04 

Sewer  in  EUdy  and  Ashmont  streets 89  11 

Sewer  in  Elmwood  avenue  and  Roger  Williams  park  14,464  69 

Sewer  i"n  Evergreen  and  Forest  streets 6,300  40 

Sewer  in  Federal  street,  from  Sutton  to  Vinton 125  98 

Sewer  in  Fountain  street,  from  Jackson  to  Aliorn.-  1,773  32 

Sewer  in  Grove.  Helme  and  River  streets 1,903  04 

Sewer  in  Harris  avenue,  from  Broadway  to  Grove 

street 2.661  21 

Sewer  in  Hope  street,  from  Thayer  to  Lloyd 1,937  63 

Sewer  in  Howard  and  Perry  streets,  Broadway,. 

Eden  and  Beli  streets 2,483  51 

Sewer  in  Inkerman  street,  from  Candace  to  Pekin..  474  44 
Sewer  in  Jackson  avenue,  from  Potters  to  Hunt- 
ington   » 508  85 

Sewer  in  Jewett  and  Senter  streets 4,263  15 

Sewer  in  Jillson  and  Eddy  streets 6,563  38 

Sewer  in  Lilac  street,  from  Cranston  to  Salem 1,333  61 

Sewer  in  Logan  avenue,  from  Plain  street  to  Ocean  2iK)  97 

Sewer  in  Meeting  street,  from  Thayer  to  Brook 298  74 

Sewer  in  Mitchell  street,  from  BroJid  to  Melrose  . . .  1,407  45 
Sewer  in  Moore  street,  from  Updike^to  Elmwood 

avenue 597  14 

Sewer  in  Olney  street,  from  Brenton  avenue  easterly  1,350  83 
Sewer  in  Oriole  avenue,  Elton  street  and  Adelphl 

avenue 1,991  46 

Sewer  in  Pacific  street,  from  Broad  to  Hamilton —  103  79 

Sewer  in  Perry  and  Howard  streets 671  56 

Sewer  in  Plain  street  and  Thurbers  avenue 7,336  80 

Sewer   in    Potters  avenue,  Sherburne  and  Swan 

streets 2,383  00 

Sewer  in  Potter  street,  from  near  Weybosset  to 

Pine 271  80 

Sewer  In  Prairie  avenue,  from  Pavilion  to  Logan. . .  853  74 
Sewer  in  Public  street,  from  Prairie  avenue  to  Ocean 

s  t  ree  t 5<)9  45 

Sewer  in  Rhodes  and  Eddy  streets 5,944  63 

Sewer  in  Rutland  street,  from  Elmwood  avenue  t/> 

Uucklin  hUf el. ,.  3iiH  hi 

iB^yvev  In  SSnlbbiiry  ?*tret?U  from  Plniu  westerly. . , » .  Hii^  :tt\ 

rer  ItJ  8outh  Ang<*U  Aud  Esi-^t  RivKr  streets* .  h  ,  ► .  I.T^o  "<► 
vcrhi  Stftiilfoi'd  ^trt'ft,  from  Blackstone  to   Brtg- 

limn. ,  * rj."?  J4 

Sftwo' \n  ^npvttinr  und  Wendell streiJis 5h  flfi 

Stti'ftr  Iti  U»Uki  aveiitie.  ft^Mi  MeeiM?r  strict  to  Hunt- 

lu^t^n  {ivv'ti»i-S.«  —  ...*,...,,,,.*» ..«,.,  2,4f)l  1^ 

|iiilifitf4irtM  fi>rw4T4*--.ff-<.rf^.<p .-  3^$0^l4  U 
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Amount  bnmglit  formad IMLHT  IS 

Sewer  In  Violet  street,  from  Orms  street  Bortheilj. .  4M  9i 
Sewer  In  Wayne  street,  from  Dooi^  avenue  to  Can- 

dace  street MSr  95 

Sewer  in  Wnstfleld  street,  from  Ehnwood  aTenne  to 

Harrison  street MS6i 

Sewer  in  Wbttroarsh  and  Broad  streets..... MB  li 

'  Sewer  In  Wlckenden,  South  Kain  and  Crawford 

streets. MM  99 

Sewer  in   Williams,   Fremont,  East  Transit  and 

Preston  streeto STM 

Sewer  in  Wilson  street,  from  Harrison  to  Dexter. ...  tl4  8A 

Sewer  in  Aliens  ayenue  Division,  Seetlon  la nj9B  m 

Sewer  in  Aliens  avenue  Division,  Section  U UJKL  87 

Sewer  in  Aliens  avenue  Division,  Section  IS. 79,T0a  m 

Sewer  in  Aleppo  street,  from  Xanton  avenue  to 

westerly  termination 4^057  M 

Sewerin  Canal  street  and  Canal  avenue 6flB 

Sewer  in  Dorrance  street,  from  Cove  to  Dyer a.2n  4S 

Sewer  in  Oaspee  and  Cove  streets SQ^MS  18 

Sewer  in  Norfolk  and  Station  streeto 49^113  81 

Sewer  in  Promenade   street,   from   Rathbone   to 

Gaspee Xmo^ 

Sewer  in  Tockwotton  stjeet,  or  land  owned  by  the 

city,  from  Gano  easterly  to  Seekonk  river 78  87 

Sewer  In  Valley  street,  from  Eagle  to  Kathbone 97  91 

Sewer  in  Wooiiasquatacket  Kiver  Division,  Section 

-   13 32,68943 

Sewer  in  Woonasqua tucket  River  Division,  Section 

14 32,703  93 

Grading  land  on  Aliens  avenue  fur  pumping  station.  1.708  MO 

Grading  Norfolk  btreet,  from  Oak  to  Cranston 13,176  34 

$006,731  09 

For  maintenance 831,243  1 

Charged  as  follows : 

Cleaning  basins  and  sewers $12,139  06 

Repairing  babins  and  sewers 5,988  77 

Inspection  of  connections 3,882  04 

Cleaning  and  repairing  old  drains 2,306  17 

Tools 1,063  81 

Salary,  superintendent 1,^60  00 

Horses,  wagons,  harnesses,  etc 1,128  15 

Barn  expenses 1,115  83 

Old  freight  house  at  city  yard 1,000  00 

Cleaning  private  connections 188  80 

Su ndrifs 188  30 

Telephone  lines 46  12 

Filling  cisterns,  etc 36  05 

$31,243  10 
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HIGHWAYS. 

Twenty-three  permits  to  open  streets  were  issued  during 
the  quarter. 

July  23d,  the  proposal  of  Narragansett  Improvement  Com- 
pany to  lay  a  Trinidad  Lake  asphalt  pavement  in  Pine 
street,  from  Beacon  avenue  to  Broad  street,  was  accepted 
and  a  contract  subsequently  executed. 

September  10th,  the  offer  of  A.  J.  Wellington,  Manager 
for  Gates  Iron  Works,  to  reconstruct  and  improve  the  plant 
of  the  Gates  stone  crusher  now  located  on  the  Cove  Lands 
and  change  same  to  the  new  city  yard,  foot  of  Henderson 
street,  was  accepted. 

September  12th,  the  proposal  of  Fred  B.  Hoiton  for  build- 
ing a  three-story  brick  barn  at  the  comer  of  Eddy  and  Hen- 
derson streets  for  the  sum  of  twenty-two  thousand  and  fifty 
dollars  was  accepted,  and  a  contract  was  subsequently  exe- 
cuted. 

During  the  quarter  the  following  work  was  completed  : 

SroEWALKS   TO   BE   CURBED   AND   GUTTERS   PaVED. 
Date  of  order. 

Oct.     19,  1893,     Admiral  Btreet^  from  ^Vliipple  to  3Iowry. 
Nov.   16,       *'         Swan  street^  from  Plain  to  Eddy. 
Dec.    21,       '^         Jewett  street^  from  Senter  to  its  tvesterly  ter- 
mination. 

''       ''        ''         Senter  street,  from  Smith  to  West  Park. 

'*       *'*'        "  Canton  street,  from  Regent  avenue  to  Chalk- 

St07l£. 

*'       *'        ''         Bergen     street,    from   Regent     avenue    to 
Chalkstane. 
May     17,  1894,      Union  avenue,  from  Messer  street  to  the  city 
line. 
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Date  of  order. 

May     17,  1894,     Huntington  avenue^  from  Crantfton  street  to 
Jackson  avenue. 
**        '"        '*         Mitchell  street^  from  Broad  to  Melrose, 
June    21,       '*        Ad elphi  avenue^  from  Taher  to  Elnvjrore, 
'*        *'        *^         Oriole  avenue^  from  Butler  to  Grand. 
''        *'        '^         Melrose  street^  from  Adelaide  avenue  to  I n^ 
ing  street. 
*'        "■'         Rutland   street^  from    Elmwood  avenue  to 
Bucklin  street. 

To  Take  Possession  and  Remove  OBSTRrcTioNs. 

May    17,  1894,      Waterman  street^  from  Benefit  street  aUmt 

200  feet  southeasterly. 
July     2,        "         Admiral  street.,  from  Wliipple  to  Motcry. 
*'•       *'        "^  Clemence  street.,  from  Westminster  to  Wojfh- 

ington. 

To  Widen  Roadway. 

Xo.  of  resolution.    Date  of  approval. 

029.     Nov.     3,     1893,      Clem e nee   street^  from    Westmimtf^r 

to    Washington. 

To  Pave  with  Biuck  or  Trinidad  Asphalt. 

181,     Mch.  30,     1894,      Clemence    street^  from    Westminister 

f't   Wttnh ington, 

'l\>  GiiADE  a:^i>  Trx  IN  GoOB  CoKDlTiOK. 

'6'^^K     Awnv  1-.     11^1*4,     Ethfy  nttY<*f^  /mm  J^miimu  Hftmm 

t<}  (ht  rmlpMMil  Bridffi* 

SmEWALKS  TO  Bl  CTRUED. 

453,     Aug.     6.    1SI»4.     *SVeii*iftitf   ^trtet, 

eMat€ :   mid  in    C  :, 
adjoining  tchmd  €Mfi»ie* 
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The  following  work  was  in  progress  September  30,  1894, 
viz.  : 

SroEWALKS  TO  BE  CURBED  AND  GUTTERS   PaVED. 
Date  of  order. 

June   21,    1894,     Howard  street^  from  Westminster  to  Broad- 

way  : — curbing  set. 
Sept.     6,       '*         Atlantic   avenue^  from   Melrose   street    to 

Hamilton : — in  process. 
'"      20,       "         Staniford  street^  from  Blackstone  to  Wil- 

lard  avenue  : — in  process. 

To  Take  Possession,  Grade  and  Put  in  Good  Condition. 

Sept.  7,     1893,     Harris  avenue^  from  Acorn  street  to  Kinsley 
avenue  : — nearly  completed. 

To  Grade. 

No.  of  resolution.    Date  of  approyal. 

50.     Jan.     19,     1894,     Norfolk  street^  from   Oak  to  Crans- 
ton : — in  process. 

To  Grade  and  Put  in  Condition. 

76.     Feb.       2,     1894,     Blackstone  boulevard^  from  Rocham- 

beau  avenue  to  East : — nearly  com- 
pleted. 

To  be  Paved  with  Granite  Blocks. 

780.     Dec.        3,      1892,      Gaspee  street^  from  Cove  to  Prom- 

mmU  - — in  [rrocesw. 

To  Bt7iLD  Baen,  Setf  up  Stone  Chushkc,  ETi\ 

JT+     Ang-       ♦»»      1894,      Viiy    Yard^  Henderson  ^treel : — 

in  process. 
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2G  CITY    JJOCUMEKT.  [Xo,  24, 

The  following  work*  ordered  by  tlie  board  of  aldennen 
and  city  council,  liad  not  commenced  Septeinber  30.  1^(4, 
viz. : 

Sidewalks  to  be  CtrRBEO  axd  GrrxEfis  Paved* 

Date  of  order. 

Sept.   20,   18tM,     Aithea  f^freet,  from  Bejrttr  to  Orm^^n. 
'^        '*        ''  V/titdt'»  street^  from  Led*je  to  ffa^an. 

*'       ''       *'         Forest  street^  from  Camp  to  Iv^. 
•'        '^        *'         iSoHtk  street^  from  Eddy  to  the  rtrer* 
'*        '*■       **         Promenade  Ureet^  from  Guspee  to  rttilrmd 
abtitmotts. 

To  Take  Possession  and  Removt:  OusTBrrrioKft, 

June    21,   181^4,      Williams  street^  from  South  Main  to  Hopt. 

To  BE  Paved  witk  Granite  BLocits,  and  CrouEi*. 

No.  of  reflolutlon.    Diiic  of  upproiml. 

7G0.     Dee.       22,     181*3,     EaM   street,  from    Tocktrottm  ^^ 

}Vivkenden ;  and  WaktHden 
street^  from  the  we^t  side  tf  M^^^^^ 
street  to  the  east  side  of  Emt  street, 

515.  Sept.  25*  ISm,  Promenade  street^  from  the  rail- 
road hrldf^e  to  Gaspee  afreet. 

51G.  *'        *'  "         Jtiehmond    street^  from    Ship   f« 

PiHllt, 

To  Pave  with  Brick  or  Teentd-^o)  Asphalt* 

No.  of  resolution.    Dnte  of  ipprornL 

183.     Mch.       30,     ItjM,     Pine   street^  fr^m  Beae^m  aitmui 

to  Broad  street. 

To  Bring  to  Sub-Geaiie. 
517.     Sept.     25.      1S04,     Ahi**M     strteU    f^m     Camp    Itj 


J 
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To  Bring  to  Sub-Grade  and  Put  in  Good  Condition. 


518. 
518. 
518. 
518. 
518. 
518. 
518. 
518. 
518. 


Sept.     25,      1894, 


New    York   avenue^    from   Eddy 
street  to  Maryland  avenue. 
Indiana  avenue^  from  Eddy  street 
to  Maryland  avenue, 
Ohio  avenue^  from  Eddy  street  to 
Maryland  avenue, 
California    avenue^    from     Eddy 
street  to  Maryland  avenue, 
Vermont  averme^from  Eddy  street 
to  3Iaryland  avenue. 
Washington  avenue^  from   Broad 
street  to  Maryland  avenue, 
Massachusetts  avemie^  from  Broad 
street  to  Maryland  avenue, 
Virginia  avenue^  from  Neiv  York 
avenue  to  Montgomery  avenue, 
Maryland  avenue^  from  New  York 
avenue  to  Montgomery  avenue. 


To  Concrete  Sidewalks. 

537.     Sept.      27,     1894,     Pitman  street^  from  Gano  to  Way- 

land  avenue, 
537.  '^         *'         ''         Hayivard  street^  from  Linden  to 

Pearl, 
537.         '^         '*         ^^         Diamond  street^  from  Cranston  to 

Superior, 
537,  •'  **  **         Daholl  »fret>f.frtinf  Ptthh'r  if*  FJm- 

ST*  "         **         **  PuUic  Htret^t^  from  Bnnui  ^t  Elm- 

wmd  avtnue. 
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CITT    D0CnifS2fT. 


Bills  approved  on  account  of  highwaya  hom  July  1  to 
September  80,  1894,  inclnBive,  amounted  to : 

Begnlar  ftpproprlatioii $S^flBO  8ft 

Speelftl  Appropriation flK,40ilS 

Special  credit  Appropriation 18,107  IT 


Classified  as  follows : 


Cleaning  streets...... fiMAl  90 

Repairs  on  anpaved  streets. 4.140  08 

Bepairs  on  paved  streets. 9^885  19 

Bam  expenses 9^882  88 

Blacksmith  and  wheelwright  shop l,m  Tft 

Tools,  implements,  etc 1,000  81 

Salaries— superintendent  and  clerks 741  80 

Sundries 829  08 

Steam  rollers— repairs  and  supplies 819  97 

Building  drivewajrs*  etc 008  8 

Bepaini  on  stone  crushers 419  88 

Horses,  wagons,  harnesses,  etc 319  90 

Watering  streets 208  74 

CruHhed  stone— material  and  labor 908  80 

Watchman  at  city  yard 90ft  75 

Labor  on  materials 153  31 

Kemoving  stone  crusher  and  highway  buildings  to 

new  city  yard 133  26 

Watchman  at  city  wharf 66  00 

Telephone  lines 44  12 

Fencing  streets— material  and  labor 84  11 

Office  expenses— city  yard 5  67 


832,812  21 


New  Work— Building  and  Kebuild- 
IXG  Streets,  Etc. 

Sidewalks  Cukbkd  and  Gutfers  Paved. 

Adelphi  avenue,  from  Taber  to  Ehngrove 8l,3:37  75 

Admiral  street,  from  Whipple  to  Mowry 6,516  47 

America  street,  from  Africa  to  At  wells  avenue 260  79 

Atlantic  acenne,  from  Melrose  street  to  Hamilton..  132  43 

Jialch  street,  from  Pacific  avenue  to  Jackson 47  78 

Bergen  street,  from  Regent  avenue  to  Clialkstone. .  2,812  30 

Amounts  curried  forward 811,107  53 


832,312  21 
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Amounts  brought  forward Sll,107  52       1^32,312  24 

Camp  atreeU  fiom  Evergreen  to  Roclmmbemi  ave- 
nue^..   631  m 

Vantonstrectt  from  Regent  aveoue  to  Chalki^toEieH .  2,iKS0  Tft 

C ft  rleton  atreet,  from  Beaufort  to  Chalks  to  tie  Ave- 
nue   283  03 

Cedar  iitreet,  f  rotii  Bray  ton  n  venue  to  Acorn  street,  443  20 

Confjilou  Mri^eU  from  Hal^ey  to  nortb  side  of  11  lU- 

deu.. ,,.,..,,  49:5  7G 

Confjre^  asenuBt  from  Melrose  street  lo  Elm  wood 

rtvenue. 707  4* 

Dai€  uttrett,  from  Atwells  avenue  to  West  Excliango 

street.- - *.■-  l^  11 

EUoH  9trecU  from  E  bug  rove  avenue  to  Wayliind  .-  stMj  H 

Helttte  utreet^  from  Harris  avenue  to  Valley. street.  isu  71 

Hnwiird    atrteU  from  Westminster  lo  Drondway- .  425  63 

Hunting  ton  arenue,  from  Cranston  street  to  Jack- 
son avenue-  ,»„,,„,.., .,  ^  ,.-..*.,.* ,  2,120  57 

Huaiinfjton    ai^enue,  from   McDonougti   £ttreet   to 

Union  avenue * ...  * 1.537  70 

Jewelt  »ireetf  from  Seiiter  to  its  westerly  tenuhin- 

tbn , 1,283  tsa 

3fetrose  »tre€U  from  Adelaide  avenue  to  Irving 

Hireet J,7ii.'i  9.1 

MUcfitH  »tTr.el,  from  Broad  Uj  Mel  ro«ie 2,\m  73 

North  fttrcet,  from  North  Main  to  Swan  Point  road.  1*074  iK> 

Orioie  aseaue,  from  Butler  to  Grand —  1,7-IS  m 

Predion  Hrcf^i,  tro\n  Ives  to  Gano  — .. ..--...  Gil  40 

Medx^inif  »treet.  from  Ehnwond  avenue  to  land  of 

the  N.  Y.,  N.  H.  and  H,  R.  R.  Co m  07 

Ruthtnd  Htr^et,  from  Elmwood  avenue  to  Bueklln 

street , Onci  <U 

Serif er  street,  from  Smith  to  West  Park 97*  y5 

Sfajii/ord  Afrtetf  Itoin  Blackstout*  to  Willard  ave- 
nue, * . , m  no 

Swan  street,  from  Plain  to  Eildy 1,054  2U 

Tremont  atreeU  from  Charles  to  Asliburton  — . . . .  230  24 

Union  cfufrtuc,  from  Messer  street  to  city  line. . 6,03;^  02 

Wittshw  Ureei,  from  Weybosset  lo  Broad  — 314  15 

* 31>,250  42 


Pave  with  GRA^ftxK  Blocks. 

^Tuckson  sireetf  from  Westminster  to  Carpenter. .  -.      $1,300  ^ 
iSouth  Main  stn^ct,  from  PlfiJict  to  James 2%  9G 


l,r»87  81 


A luotmt  curried  forward... ^ -.*-  $73^150  47 
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CITY    DOCCMEST. 


[No.  24. 


Amount  brought  forward 

Pave  with  Bkicks  ou  Tuixidad  Asphalt. 

Clemencc  street,  from  Westminster  to  Washington.      Sl,845  M 
Pine  street t  from  Beacon  avenue  to  Broad  street.. .  77  W 

To  BE  Brought  to  Gkade. 

Huntington  avenue^  from  Cranston  street  to  Cham- 
bers  

To  Gkade  and  Build. 

Blackstone  boulevard^  from  Uocliambeau  avenue 
to  East 

Gkade  and  Putin  Good  Condition. 

Eddy  street,  from  Pavilion    avenue    to    railroad 
bridge 

Take  Possession,  Grade   and   Put  in  Good 
Condition. 

Harris  avenue^  from  Acorn  street  to  Kinsley  ave- 
nue  

Take  Possession. 

Watf.rmfoi  street,  from  Benefit  to  a  point  200  feet 
soutlieasterly 


S73,i:»  47 


1,9SM 


2ii,0s4  37 

117  flO 
y.l« 


I  Jills  (l(*|M»sittMl  with  tin*  city  tivasiiier 

for   cnlUTtioll    tVnin    July   1    to    SfptrllllHT 

.•»<L  IM14.  iiiclusivi-.  Miiioiiiiti'd  to  . 


<ln.o7T  '^\^ 


As   t*nlln\V> 


riiiuii  Kailr(»a(l  Co.,  for  '^ranitf  Mocks,  vtc 

Lal»nr  an<l  iiiattMiaK 

DNchaDiiii;:  cMiibiii^i  at  city  wIimiI  . .   

Maniir*'  from  l>arn 

I'-t'i'f  >|»iiMkliii;;cait 


8*^.1  **.«■» 

•JO 

l»:i'j 

'♦4 

so 

•J.-) 

r.2 

(n\ 

,'» 

JMI 

Sl«'.«>77 

:vj 

l)nrin<_l- llif  «|iiarifr  muiHui.s  tVoiii  hills 
cnlliM-WMJ  \\:i\{'  lirt'li  ITt  liriH'(l  hy  tluM'ity 
tira^iirri'  and  itMt-ij.ird  loi',  aincHintiiii^^  to 


■^l.lnn  :,:» 
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As  follows  : 

Labor  and  materials $892  34 

Manure  from  barn 123  00 

Discharging  curbing  at  city  wharf 80  25 

Use  of  sprinkling  cart 6  00 


81,100  59 


Rills  approved  on  account  of  highways  for  the  fiscal  year 
ending  September  30,  1894,  inclusive,  amounted  to: 


Regular  appropriation S179.501  84 

Special  appropriation 230,370  81 

Special  credit  appropriation 36,847  76 


I 


Classified- as  follows  : 

Cleaning  streets $52,610  20 

Repairs  on  unpaved  streets 24,827  93 

Crushed  stone— material  and  labor 21,400  60 

Repairs  on  paved  streets 12.098  89 

Removing  snow  and  ice 11,761  65 

Barn  expenses 10,608  04 

Screening  gravel 8,759  82 

Blacksmith  and  wheelwright  shop 7,732  01 

Too1j»,  implements,  etc 6,839  10 

Steam  rollers— repairs  and  supplies 3,708  80 

Salaries— superintendent  and  clerks 2,964  00 

Horses,  wagons,  harnesses,  etc 2,715  17 

Labor  and  materials 1,957  09 

Stone— paving  and  crosswalk 1,788  58 

Repairs  on  stone  crushers 1,734  41 

Sundries 1,487  12 

Building  driveways,  etc 1.376  60 

Watchman  at  city  yard 819  00 

Watchman  at  city  wharf 488  10 

Watering  streets 367  40 

Fencing  streets— material  and  labor 176  64 

liemoviiig  atone  crusher  and  highway  buildings  to 

new  city  yard    ..,---►,. VAl\  1*m 

Olrtwj  ^'Xpetises,  city  yard UT  43 

KepAlrfiiic  sldewnlks  and  driveways  op^>odte  public 

bulUllag^.^^^  —  ,,**,..*. 57  52 

TtlephoRd  lines ,. 44  12 

I  forward*.*^*.^. .*** 


$446,720  41 


$175,573  iiS 
$17S,5T3  m 
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84  OiTT  DOOUJISHT.  [Hatt. 


AiDoiiDts  broui^t  forwud*  • 

Whipple  tirtet,  from  Admind  to  Dongiu  i 

Whuhw  9ir$§t,  from  Weyliosart  to  Broad 1.1€8  • 

IFood  ifreei,  from  Ifesaer  to  Blleiy iTIfli 


FAYC  with  GSAinTB  BUHJKM. 

Aleppo  tireet^  from  Maihton  ATeniie  to  poliit  om>o- 

sito  property  of  tbe  RlTanlde  milli tMT  U 

•Otiiiai«<re«t»  from  Bowen  to  Smith.....* Mtt  Ot 

Oftorlet  MtrM,  from  Bandall  sqnan  to  Mar  Aih- 

barton  stroet. . . .  .^ lO^OBBflr 

Crawford  •freeC,  from  Sooth  Ifoin  to  South  Water.  1,C80  eo 

Jaekmm  »tr€et,  from  Westminster  to  Csfpenter .  •  • .  4^TW  M 

(Mji^  tireet,  from  present  end  of  pavement  to  Camp  MVT  90 

Page  street,  from  Weybosset  toPine 10(16 

/ftmaira<n<tree<»  from  Planet  to  James 1,719  86 

SUveM  Ureei,  from  easterly  side  of   Cbarto  to 

Hewes. M06S6 

IFestmiiuter  and  Wsydosset  streets 6  40 

Vfidkendtfii  street*  from  Transit  to  Brook 40  16 


Patc  with  Bbicks. 

Eagle  etreet,  from  Harris  avenae  to  Kinsley 61,406  88 

Harknese  court,  from  Pine  street  to  Weybosset. ...  Ill  77 

Hathewson  Btreet^  from  Washington  to  Gove 1,202  85 

Weybosaet  street^  from  Custom  House  to  Post  Office 

court 8  96 


Pave  with  Bricks  or  Trinidad  Aspualt. 

Clemence  street,  from  Westminster  to  Washington.     62,090  97 
Pine  street,  from  Beacon  avenue  to  Broad  street. . .  77  00 


mmn 


2.7319 


2,167! 


To  BK  Built. 
Elmvsood  avenue,  from  Lexington  to  railroad  bridge  489  ' 

To  BE  Brought  to  Grade. 

Butler  atenue,  from  its  southerly  tenninus  to  North 

street $719  17 

IJuntinyton  avetiuc,  from  Crauston  street  to  Cham- 
bers         7,888  47 

Mdrose  street,  from  Adehiide  avenue  to  Koger  Wil- 
liams         3,056  00 


ll,6SSi 


Amount  carried  forward $SKS;18DI 
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Amount  brought  forward 

To  Grade  and  Build. 

Blaekatone  boulevardt  from  Rochambeau  avenue 
to  East 

To  Grade  and  Put  in  Good  Condition. 

A  cademy  avenue,  from  Chalkstone  to  Smith  street.  $7,089  57 
Eddy  street,  from  Pavilion  avenue  to  the  railroad 

bridge 1,643  20 

Gordon  avenue,  from  Colfax  street  to  Public 910  63 

Promenade  street,  from  Holden  to  Hemlock 14,279  32 

Take  Possession,  Grade  and  Remove 
Obstructions. 

Bueklin  street,  from  Daboll  to  Cromwell $890  07 

Harris  avenue,  from  Acorn  street  to  Kinsley  ave- 
nue   940  74 

Take  Possession. 

Waterman  street,  from  Benefit  to  a  point  200  feet 
southeasterly 

Macadamize. 
Smith  street,  from  River  avenue  to  the^city  line — 

To  Repair. 

Sixth  Police  District,  sidewalks  around  poles  of 

police  signal  system $27  00 

JStewart  street,  from  Westminster  to  Broad 536  68 

Construct  Channel  for  Storm  Water. 

Vale  street,  across  Danforth  on  to  the  land  owned 
by  the  city 

EtJif.D  STOitM  Seueji. 

nr^agh    Imnd   qf  Riiseritide  MUU,  from  Ali*^|>po 
§Vt9«i%  to  WdonASfiiiAtuckei  Hver.  — .  ^ .  ^  .««*«« . 


$382,180  80 


33,028  26 


23.922  72 


1,830  81 


261  60 


2,052  88 


563  68 


1,788  49 


IpOni  17 
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SIDEWALKS   AND   CURBING- 

The  expenditures  on  accmmt  of  sidewulki*  ami 
curbing  from  July  1  to  September  30,  1814, 
inclusive,  amounted  to        ....         .   $2*562  IZ 

Charged  as  follows : 

Granite  curbing , . $2,nz  13 

Setting  curbing  on  S^tanlford  street,  BdJrUtilns 
school  estate,  and  on  California  avenue,  adjoin- 
Ing  school  estate — .  * 3S0  W 

$2,562  13 

Curbing  bills  de]>osited  with  the  city  treasurer 
for  collection  from  July  1  to  Septemljer  30,  1894, 
inclusive,  amounted  to ^1*696  !*> 

During  the  quarter  coupons  from  ourhing  bills 
collected  have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to  -         ,         *         .  $3,669  IT 

The  expenditures  on  account  of  si<le walks  and 
curbing  for  the  fir^cal  year  ending  September  30, 
1894,  inclusive,  amounted  to       ,         .         .         ,  ^ol,4£*l  ^) 

Classified  as  follows  : 

Granite  curbing , ?49«333  Si 

Concreting  sidewalks. l.Sil  44 

Setting  curbing  on  ^inulford  street,  adjoining 
school  estate,  and  on  Cnllfornin  avenue,  adjoin- 
ing school  estate < 350  0(i 

Setting  curbing  on  Goddard  street,  adjoining  Can- 
dace  street  school  estate «.,  ^ ......,«,,.,,.. ,  166  73 

$51,491  3U 

CITY  ENGINEER, 

Bills  approved  on  account  of  the  city  engintter^a 
department  from  July  1  to  SeptemlxT  -iO,  18&4v 
inclusive,  amountorl  to         ,         ,         *         ,         .  flSilM  *4 
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Charged  as  follows : 

Salary— city  englneeer $1,500  00 

Salaries  of  assistants 11,633  00 

Salaries  of  clerks 763  75 

Instruments  and  repairs 531  53 

Horse-car  tickets,  etc 452  00 

Supplies— drawing  materials,  etc 156  13 

Telephone  lines 82  06 

Sundries 32  90 

Horse  hire,  bam  expenses,  etc 6  87 

$15,158  24 


Bills  deposited  with  the  city  treasurer  for  col- 
lection from  July  1  to  September  30,  1894,  inclu- 
sive, amounted  to       .....         .  $4  78 

As  follows  : 


Tracing  paper $3  60 

Field  books 1  18 


S4  78 


During  the  quarter  coupons  from  bills  collected 
have  been  returned  by  the  city  treasurer  and 
receipted  for,  amounting  to         ...         .  #4  78 

As  follows  : 

Tracing  paper $3  60 

Field  books 1  18 


$4  78 


Bills  approved  on  account  of  city  engineer's 
department  for  the  fiscal  year  ending  September 
80,  1894,  inclusive,  amounted  to  .         .         .'$57,490  92 
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Charged  as  follows  : 

Salary— city  engineer $0,000  00 

Salaries  of  assistants 44,895  59 

Salaries  of  clerks 3,055  oo 

Horse-car  tickets  etc 1,464  00 

Supplies— drawlnfi:  materials,  etc 942  03 

Instruments  and  repairs 860  88 

Sundries 161  99 

Telephone  lines 82  06 

Horse  hire,  barn  expenses,  etc 29  37 

$57,490  92 


BRIDGES. 

September  4th,  the  offer  of  the  Rhode  Island  Concrete  Co. 
to  lay  asphalt  concrete  at  Charles  street  bridge  over  the  West 
river  was  accepted. 

During  the  quarter  the  following   work   was   completed, 
viz.  : 

No.  of  resolullou.    Date  of  approval. 

221.     April   20,   1894,      Charles  street  Iridije,  over  the   We^t 

river. 

The  following  work  was  in  progress  at  the  end  of  the  quar- 
ter, namely: 

Xo  tji  r*  AiPlntliMi,     lint*' ftf  dpproifiil, 

M\K     Dei'.     20,    181)2,     Fratwh    strtH   Mittff^  vprr   FTwfi- 

tii<ifiA  at  u  ckH  rilHT* 

1 H .     Mux,     \\\   1 81)4 ,     Nnv  Oift/    Vtud^  ilimfertim  €fmi : 

— to  gmde  niifl  fence- 
lil-V      Ajuil   17,         *'       $Ster*t'ntf  Mtr^ff   hriiitfr^   yiff  iA§ 

ghamiLck  riter. 

The  following  work  Imd  not  commenced  Sll^Bfluli^  1*^ 

18f*4,  namelv : 
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No.  of  resolution.    Date  of  approval. 

831.     Dec.      20,      1892,      Oak  street  foot-bridge^  over  railroad 

tracks, 
511.     Sept.       25,     1894,     Red     bridge^    over    the    Seekonk 

river. 

Bills  approved  on  account  of  bridges  from  July 
1  to  September  30,  1894,  inclusive,  amounted  to   813,835  86 

Charged  as  follows  : 

Acorn  street  bridge— to  repair $1  30 

Atwells  avenue  bridge 49  82 

Barn  expenses 78  88 

Branch  avenue  bridge 2  50 

Building  at  city  yard 2  75 

Central  or  Red  bridge 67  25 

Charles  street  bridge— to  rebuild 3,743  10 

Crawford  street  bridge 17  36 

Delaine  street  bridge 33  61 

Eagle  street  bridge 1  30 

Exchange  bridge 1  79 

Gaspee  street  bridge 62  33 

Geneva  bridge 3  76 

Ilawlcins  street  bridge 75 

Horses,  wagons,  harnesses,  etc 10  00 

Lumber,  liardware,  etc 11  94 

Nash  Ijine  bridge 41  94 

Parle  street  bridge 15  79 

Point  street  bridge — * 270  64 

Randall  street  bridge 107  88 

Rent  of  Iceeper's  house,  Washington  bridge 30  00 

Salaries— Central  or  Red  bridge 461  50 

Salaries— Point  street  bridge .' 1,029  00 

Salaries— Washington  bridge 610  16 

Smith  street  bridge 1  15 

Smithfield  avenue  bridge 6  75 

Stevens  street  bridge— to  rebuild 6,739  96 

Sundries 161  12 

Telephone  lines. ......,,, , . . , ,  76  Ofi 

1m>U ...*.*..*.,,...., , 1^3  21 

Valley  stiuet  bridgif—north  ^pan > .  Dri 

T»lby  strtwt  brld^*^— *oiith  span ......  ^  .,.*...,*,,* «  2  22 

Voaile  »f4'i'iH  brltlge ♦ . . , , , . , x  m 

Wa'?ihiniiruri  brM>ft^  m*itr  India  Polttt,. ,,,.,.♦.  ifly  84 

We#t  lElvftr  »tf<H»t  brlUge.-. .,».,.*..., «..  (1  00 

W1iel4«i3 8tr««i  htl^g^.,, ...,,  75 
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BlUb  deposited  with  the  eity  troatoer  for  oot- 
lection  from  July  1  to  September  80, 1894,  inelii- 
sive,  (for  old  lumber  from  yarioos  bridges) 
amounted  to *       15  IB 

During  the  quarter  coupons  from  bills  odlleoted 
(for  old  lumber  sold)  have  been  letumed  faj  tbe 
city  treasurer  and  receipted  for,  to  the  amount 
of 16  iB 

Bills  approved  on  account  of  bridges  for  the 
fiscal  year  ending  September  80, 1894,  inolasiTe, 
amounted  to.     .  986,682  SI 

Charged  as  follows : 

Aeoni  street  bridge— to  build $$m 

Acom  street  brldse— to  lepeir sn 

Atwellsavenue  bridge 010 

Barn  expenses nsST 

Branch  avenue  bridge 1:!8  S5 

Branch  avenue  culvert 70 

Building  at  city  yard »  S5 

Cemetery  street  bridge 4  06 

Central  or  Red  bridge 1,708  43 

Charles  street  bridge— to  repair 4  71 

Charles  street  bridge— to  rebuild 4,679  07 

Crawford  street  bridge 78  47 

Delaine  street  bridge 6S  71 

Eagle  street  bridge 21  99 

Exchange  bridge 4  OS 

Gaspee  street  bridge 76  86 

Geneva  bridge 3  76 

Hawkins  street  bridge 3  45 

Horses,  wagonn,  harnesses,  etc 191  61 

Lumber,  hardware,  etc S74  59 

Mill  street  bridge 7  92 

Nash  lane  bridge 43  32 

Park  avenue  culvert 35  99 

Park  street  bridge 80  11 

Point  street  bridge 2,154  58 

Randall  street  bridge 107  88 

Rent  of  keeper's  house,  Washington  bridge 120  00 

Salaries— Central  or  Red  bridge 1,851  28 

Salaries— Point  street  bridge 8,997  00 

Amount  carried  forward $15^965  13 
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Amount  brought  forward $15,965  13 

Salaries— Washington  bridge 1,987  65 

Smithstreet  bridge 1  15 

Smithfield  avenue  bridge 22  22 

Stevens  street  bridge— to  rebuild 6,741  41 

Stevens  street  bridge— to  repair 19  26 

Sundries 611  48 

Tar  bridge— Manton  avenue 9  71 

Telephone  lines 76  06 

Tools 513  63 

Valley  street  bridge— north  span 8  70 

Valley  street  bridge— south  span 6  89 

Veazle  street  bridge 387  06 

Wanskuck  bridge 6  88 

Washington  bridge,  near  India  Point 1,654  40 

Washington    bridge,    over     Providence     river— to 

rebuild 7,618  99 

West  River  street  bridge 10  37 

Weybosset  bridge • 2  56 

Whelden  street  bridge 18  98 

335,562  53 


CONTINGENCIES. 

Bills  approved  from  July  1  to  September  80, 
1894,  inclusive,  for  grading  and  fencing  new  city 
yard,  Henderson  street,  have  been  paid  from  the 
appropriation  for  contingencies  to  the  amount 
of .     $549  26 

Bills  approved  for  the  fiscal  year  ending  Sei>- 
tember  30,  1894,  inclusive,  and  paid  from  the 
appropriation  for  contingencies,  amounted  to     .     $22,386  75 


Charged  as  follows : 

Bath  street— to  repair $2,832  12 

Jewett  street— to  repair 4,856  87 

Okie  street— to  repair 6,488  65 

West  Park  street— to  repair 3,032  23 

Building  wharf  at  new  city  dock 3,428  57 

Grading  and  fencing  new  city  yard,  Henderson 

street 1,748  31 

$22,386  75 
6 


Digitized  by 


Google 


42  CITY  DOCUMENT.  [No- 1 


FILLING   COVE   BASIN. 

Bills  approved  tiiul  jjaitl  from  the  appropriation 
for  lilliii<r  the  cove  basin,  from  July  1  to  Septem- 
ber 30,  1894,  inclusive,  amounted  to  .         .  .    83,852 

( 'liarged  as  follows  : 

Franci-i  street  bridge— to  build 82,715  97 

Gaspee  street,  from  Cove  to  Promenade 1,136  95 


.] 


83.852  92 


Bills  approved  tor  the  fiscal  year  ending  Sei>- 
temln-r  :]0,  ISIU,  imlusive,  for  account  of  filling 
the  cove  basin,  amounted  to         .  .  .  .$60,660  89 

Charged  as  tnUows  : 

FrancN  street  bridge— to  build $59,523  91 

Gaspee  street,  from  Cove  to  Promenade 1,136  93 


8(30,660  99 

ROBERT  E.  SMITH, 
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Office  of  the  Department  of  Public  Works, 
City  Hall,  Providence,  R.  I.,  January  1,  1895 

To  THE  Honorable  the  City  Council: 

In  compliance  with  the  requirements  of  Chapter  iv.  of  the 
ordinances,  the  Commissioner  of  Public  Works  respectfully 
presents  the  forty-eighth  quarterly  report  of  the  expenditures 
by  the  several  departments  under  liis  direction  and  control, 
with  statements  of  work  ordered  and  the  condition  and  cost 
of  same  for  the  quarter  ending  December  31,  1894 : 

WATER  WORKS. 

December  4th,  the  offer  of  the  Coffin  Valve  Company,  of 
Neponset,  Mass.,  to  furnish  and  deliver  in  this  city  the  fol- 
lowing water  gates,  fire  hydrants,  etc.,  was  accepted, 
namely : 

5  2^-inch  water  gates ; 
15  4-inch  water  gates; 
60  6-inch  water  gates ; 
15  8-inch  water  gates ; 
60  6-inch  fire  hydrants ; 
60  hydrant  boxes,  frames  and  covers ; 

5  hydrant  boxes  with  street  sprinkler  covers. 

Amount,  $7,205.00.  ^ 

December  8th,  the  offer  of  John  W.  Lyon  to  furnish  and 
deliver  taps  and  stops  of  various  sizes,  for  the  year  1895,  was 
accepted.     Amount,  11,140.25. 

December  11th,  the  proposal  of  Fuller  Iron  Works  to  fur- 
nish special  castings,  service  boxes  and  castings  for  sewers 
required  during  1895,  was  accepted  and  a  contract  subse- 
quently executed. 

December  12th,  the  offer  of  The  Thomas  Phillips  Co.  to 
furnish  and  deliver  thirty  thousand  pounds  lead  pipe  of  vari- 
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ous  sizes  and  sixteen  thousand  pounds  pig  lead,  Anchor 
brand,  was  accepted.     Amount,*  $1,609.80. 

December  12th,  the  offer  of  L.  H.  Tillinghast  &  Co.  to 
furnish  and  deliver  thirty  thousand  pounds  lead  pipe  and  six- 
teen thousand  pounds  pig  lead,  Anchor  brand,  was  accepted. 
Amount  $1,609.80. 

December  12th,  the  offer  of  The  Congdon  &  Carpenter 
Co.  to  furnish  and  deliver  six  hundred  pounds  pig  tin  was 
accepted.     Amount,  $87.60. 

December  28th,  the  offer  of  Warren  Foundry  and  Machine 
Co.,  of  Phillipsburg,  N.  J.,  to  furnish  and  deliver  about  466 
tons  of  cast  iron  water  pipes  was  accepted  and  a  contract  sub- 
sequently executed.     Amount,  $9,690.51. 

December  29th,  the  proposal  of  The  Pomroy  Coal  Co.  to 
furnish  the  teams  required  for  teaming  at  the  city  pipe  yard 
during  the  year  1895  was  accepted. 

The  average  daily  consumption  of  water  during  the  last 
quarter  was  9,385,686  gallons,  and  the  average  daily  eon- 
sumption  for  the  year  1894  was  9,904,434  gallons. 

Water  pipes  were  laid  during  the  quarter,  as  follows  : 

12-INCH. 

In  Harris  and  Kinsley  avenues 2,407.86  feet 

8-INCH. 

In  Frost  and  Pontiac  streets,  Harris  and  Maryland  avenues, 
and  in  Old  Killingly  road,  town  of  Johnston 2,196.46  feet. 

6-INCH. 

In  Aldrich,  Autumn,  David,  Dixon,  Eiswald,  Eilery,  Gray, 
Jastram,  Jewett,  Langdon,  Ledge,  MacOregor,  Montgom- 
ery, Nashua,  Nebraska,  Pitman,  Polk,  Prosper,  Ridge, 
Sawyer,  Spruce,  Stevens,  Udell,  Wadswortb,  Wendell, 
Wilcox  and  Windmill  streets,  Indiana,  Lenox  and  Stam- 
ford avenues,  new  city  yard  and  Eaton  court;  In  Randall 
avenue,  town  of  Johnston ;  and  in  Appleton,  Barrett,  Bea- 
con, Benedict,  Berkeley,  Crawford,  Gordon,  Lowell, 
Wayne,  Wessex  and  Winthrop  streets,  Burnham,  Cres- 
cent, Doric,  Wellington  and  Wentworth  avenues,  town  of 
Cranston 15,860.85  feet 

Total 20,464.17  feet, 

or  3.876  —  miles. 
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Statement  of  sizes  and  lengths  of  pipe  laid  since  the  com- 
mencement of  the  work : 

36-inch 10.084.00  feet 

30. inch 69,893.04  feet. 

24-Inch 43,553.03  feet. 

20-Inch 9,f526.59  feet. 

16-inch 33.243.82  feet. 

12-Inch 80.854.77  feet. 

lO-inch 14.653.13  feet. 

8  inch 240,441.06  feet. 

6-inch 1 .009,124.24  feet. 

Total 1,501,473.68  feet, 

or  284.370+  miles. 

Twenty  fire  hydrants  liave  been  set  during  the  quarter, 
one  in  each  of  the  following  locations  : 

Aldrich  street,  north  side,  about  386  feet  east  of  Broad  street. 

Angell  street,  north-west  corner  of  Grand  avenue. 

Atlantic  street,  north  side,  240  feet  west  of  Hamilton  street. 

Barrows  street,  Johnston,  north-east  side,  opposite  north-east  line  of 
Harlan  street. 

Eden  street,  east  side,  about  310  feet  south  of  Bell  street. 

Eiswald  street,  east  side,  about  4^3  feet  north  of  Grove  street. 

Elm  street,  Cranston,  east  side,  about  445  feet  north  of  Governor  street. 

Harris  avenue,  north  side,  about  580  feet  west  of  Kinsley  avenue. 

Langdon  street,  east  side,  opposite  south  line  of  Udell  street 

MacGregor  street,  north  side,  about  400  feet  west  of  Langdon  street. 

Old  Killingly  road,  Johnston,  east  side,  about  440  feet  south  of  Hartford 
avenue. 

Pavilion  avenue,  north  side,  14  feet  east  of  Ocean  street 

Pontiac  street,  east  side,  85  feet  south  of  Reservoir  avenue. 

Roger  Williams  avenue,  Cranston,  north  side,  about  700  feet  east  of  Dyer 
avenue. 

Snow  street,  easterly  side,  9  feet  north  of  Westminster  street 

Snow  street,  easterly  side,  20  feet  southerly  from  present  line  of  Wash- 
ington street. 

Spruce  street,  north  side,  about  132  feet  east  of  Brayton  avenue. 

Staniford  street,  north-east  corner  of  WiUard  avenue. 

Union  street,  east  side,  about  9  feet  north  of  Washington  street. 

Wilcox  street  north-east  side,  about  242  feet  south-east  of  Cross  street 

The  total  number  of  fire  hydrants  is  now  sixteen  hundred 
and  fifty-two:  fifteen  hundred  and  ninety-six  flush  and 
fifty-six  post  hydrants. 
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During  ihe  quarter  two  hundred  and  seventy-nine  w«to 
meters  were  set,  of  which  number  eighteen  were  to  rephce 
other  meters.     The  use  of  three  meters  was  disoontinDed. 

The  following  meters  were  in  use  at  the  close  of  the 
quarter: 


Sub. 

KUID. 

X-lo. 

\4nJ  14n. 

1 

li-ln. 

8.1b. 

84.. 

44n. 

•Jb. 

1 

Ball  &  FIttA.  niiton 

8.071 

1- 
017;     148 

,..*.*^        88 

88 
19 
81 

0 
8 
88 

Ball  k  Fltts.  ratanr 

8 
11 

8 
10 

...... 

Crown.***  •••••••••••••  •*•.*.* 

0,«4« 

006.      ITS 
!         1 

7;m 

1 

FaIm.  Jenks  k  Sou. 

Tbomton.  ••*.•••*.•*■••■•*•••* . 

1.00S 
8 

1 
8U        87 

1 

48 

17 

5 

4 

4 

UB 

Trident 

s 

Wortliincton..  •■■*...■ 

1 
1' 

1 

1 

4 
1 

• 

10,917 

1,511       401 

175 

49|        19 

17 

w» 

Two  plumbers'  licenses  have  been  Issued  during  the 
qujirter,  making  the  total  number  one  hundred  and  eight,  all 
of  which  expire  December  31,  1894* 

Nine  hundred  and  tliirteen  permits  to  do  plumbing  work 
were  issued  during  the  (luailer* 

One  hundred  and  ninety-five  applications  for  water  were 
made  during  the  quarter,  making  tlie  total  number  Decem- 
ber 31,  189-1,  twenty  thousand,  two  hundred  and  twenty-four. 

The  number  of  new  service  stoi)S  opened  during  the  quar- 
ter was  two  hundi-ed  and  seventeen. 

The  total  number  of  service  stops  oixiued  to  December  31, 
1894,  inclusive,  was  nineteen  thousiuid,  five  Iiundred  and 
twenty.  Tlie  numlxfr  in  actual  use  December  31,  1894,  was 
eighteen  thousand,  one  Imnch^ed  and  fifty-two. 
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The  receipts  for  water  each  year  since  the  commencement 
have  been  as  follows  : 


Year. 

Amount. 

Year. 

Amoant. 

1872 

$41,003  51 
97,386  09 
132,052  39 
165,144  71 
183,868  73 
200,039  39 
218,883  33 
229.551  78 
247.705  06 
260.530  87 
269,318  77 
283.632  80 

1881 

$302,368  86 
313,561  21 
328,084  67 
889,513  60 
846,781  58 
877,497  97 
401.140  86 
404,553  84 
409,421  21 
427,546  51 
482.383  97 

1873 

1885 

1874 

1886 

1875 

1887 

1876 

1888 

1877 

1889 

1878 

1890 

1879 

1891 

1880 

18»i 

# 
1881 

1803 

1882 

18M 

1883 

The  amount  of  bills  approved  on  account  of  water  works 
from  October  1  to  December  31,  1894,  inclusive,  was: 


For  construction  and  extension 


$26,468.93 


Classified  as  follows  : 

Worthington  high  duty  pumping  engine $14,339  25 

Laying  water  pipe 5,459  31 

Service  pipe 2,257  46 

Laying  service  pipe 1,254  86 

Cast  iron  water  pipe 1.165  23 

Special  castings 471  93 

Nagle  pumping  engine,  Hope  Station 366  76 

Barn  expenses 214  05 

Labor  on  and  carting  pipe 208  65 

Keeper's  house,  Fruit  Hill  Reservoir 197  46 

Wharf  salaries 195  00 

Taps  and  stops 147  30 

Tools 114  04 

Horses,  wagons,  harnesses,  etc 57  63 

Watchman  at  city  wharf 20  00 

$26,468  93 


Digitized  by 


Google 


12 


CITY    DOCUMEXT, 


[No.  13*  ; 


For  maintenance 
Cla^igad  aa  follaiTB ; 


Coal  and  wood •-..•,,  $4353  19 

Engineers ..*..».. *^  »«*.#.««•>«  lift  S 

Sondite TKfi 

FlremeD..... ••..•....••.•• •.•%••,••..  019  M 

Cornish  engiiM house 6Wit 

Snperlntendaiee StM 

GkuiisspQiiiping  engine  and  house. ••..  mil 

LnhoronfneL, 17418 

Oil,  wtsle  end  pe^dng. iSflg 

Beeleetete 98  81 

Lights. *....: 49  49 

Barnezpenses ••...  49  S9 

Worlhingion  pumping  engine -^^99 


SocxAVoesKr  IteManrmB. 


Watchman. 
Sundries . . . 


Hops  Pumphto  Statiok. 


Eugineers 

Firemen 

Lights 

Hope  pumping  engine,  No.  2. . 

Care  of  grounds 

Sundries 

Coal  and  wood 

Hope  pumping  engine.  No.  i. 
Oil,  waste  and  packing 


Hope  Resrbvoib. 


Watchman . 
Sundries — 


§19199 
889 


$575  25 

418  GO 

97  T5 

73  01 

47  30 

16  25 

1  25 

50 


$201  75 
4  G3 


Wi9ii 


19DS 


1.289  44 


Sundries . . . 
Watchman.. 


Fkuit  Hill  Reserv^oir. 


Amount  carried  forward. 


$505  24 
204  75 


709  89 


$1U15  86 
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Amount  brought  forward $11,615  66 

Pipe  Line  and  Sebvicb  Stops. 

Repairs $2,.339  27 

Superintendence— salaries 872  19 

3,211  46 

Meter  Department. 

Water  meters $5,059  60 

Setting  and  repairing  meters 1^318  92 

6.378  52 

Miscellaneous. 

Town  of  Cranston  tax $6,839  08 

Clerics'  and  inspectors'  salaries 2,997  80 

Prevention  of  defilement  of  the  Pawtuxet 468  95 

Town  of  North  Providence  tax 400  00 

Barn  expenses 208  56 

Analyses  of  water 105  oO 

Sundries 61  13 

Pipe  yard,  office  expenses :«  95 

Town  of  Lincoln;  tax 18  90 

Horses,  wagons,  harnesses,  etc 75 

11,134  12 

$32,339  66 

The  amount  of  expenditures   from  Octo- 
ber 1  to  December  31,  1894,  inclusive,  was      .     $58,808  59 

The  total  expenditures  to    December  31, 
1894,  inclusive,  were  ....    *8, 030, 105  23 

The  net  expenditure  for  construction  and  extension  from 
October  1  to  December  31, 1894,  inclusive,  was $25,592  92 

The  neti  expenditure  for  construction  and  extension  to 
December  31. 1894.  Inclusive,  was $6,067,017  17 

The  net  expenditure  for  maintenance  from  October  1  to  De- 
cember 31, 1894,  inclusive,  was $24,852  07 

The  net  expenditure  for  maintenance  to  December  31, 1894, 
inclusive,  was $1,233,651  08 

Bills  deposited  with  the  city  treasurer  for 
collection  from  October  1  to  December  31, 
1894,  inclusive,  amounted  to  .         .         .         .     $60,422  20 
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f  As  follows  ; 

Water ..,,  $d],7i}0  m 

Water  meters... ,-*• £,314  00 

Settitjgand  ritpsiriog  meteri *. .,. ..  3;<I9I  W 

Kent  of  real  estate ,,,..,.,,.. .,.^  aST  IS 

Permatieatly  dosing  service  stops.  * .  - mm 

ExamloaUon  and  repairs  of  pipe  line< , ^  > . . .  SS  00 

PenaltieH 24  OO 

Xjftbor  and  niAterLal,  laying  service  pip^s,  etc. .*...*.  Mn  IS 

Use  of  bolstiog  engine. .,,.....,. 112  Oti 

Setting  np  drmking  trough  for  town  of  Jolmston  . . ,  HO  OS 

Old  brass. , .* 77  4S 

Old  rope  and  rubber «  «$ , 


During  the  quarter  coupons  from  bilk  col- 
lected  have  been  returned  by  the  cily  treasure 
and  receipted  for,  amounting  to       .        .         .     $61^400  86 

As  follows : 

Water m»jm9i 

Water  meters ft.210  75 

Setting  and  repairing  meters 1,M3  SB 

Rent  of  real  estete 168  00 

Permanently  closing  service  stops 90  00 

Examination  and  repairs  of  pipe  line 56  16 

Penalties 24  00 

Labor  and  material,  laying  service  pipes,  etc 593  31 

Use  of  hoisting  engine 112  00 

Setting  up  drinking  trough  for  town  of  Johnston —  80  05 

Old  brass 77  48 

Old  rope  and  rubber 8  46 

$61,400  86 

SEWERS. 

During  the  quarter  ending  December  31,  1894,  three  hun- 
dred and  sixty-two  permits  were  issued  to  drain  layers  :  two 
hundred  and  fifty-one  for  new  work  and  one  hundred  and 
eleven  for  extension  and  repairs  of   drains. 

Four  drain  layers'  licenses  were  issued  during  the  quarter, 
making  the  total  number  fifty-six,  all  of  which  expire 
December  31,  1894. 
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October  30th,  the  offer  of  Frederick  E.  Shaw  to  extend 
Section  10  of  the  improved  sewerage  system,  to  the  new 
sewage  pumping  station  at  Ernest  street  was  accepted. 

December  27th,  the  proposal  of  John  W.  Mathewson  & 
Son,  of  Greenville,  R.  I.,  to  furnish  and  deliver  one  hun- 
dred and  eighty  sets  granite  catch-basin  inlet  stones  was 
accepted  and  a  contract  subsequently  executed.  Amount, 
$1,161.00. 

December  27th,  the  proposal  of  Manchester  &  Hudson  to 
furnish  and  deliver  two  hundred  flagstones  for  catch-basins 
was  accepted  and  a  contract  subsequently  executed. 
Amount,  $900.00.     • 

December  27th,  the  proposal  of  Winslow  &  Company, 
proprietors  of  Portland  Stone  Ware  Co.,  of  Portland,  Maine, 
to  furnish  and  deliver  vitrified  sewer  pipe,  etc.,  was  accepted 
and  a  contract  subsequently  executed.     Amount,  $4,772.34. 

December  29th,  the  proposal  of  Herbert  R.  Horton  to  fur- 
nish the  cement  required  during  the  year  1895,  delivered  on 
the  work,  was  accepted  and  a  contract  subsequently  exe- 
cuted. 

Sewers  Built,  in  Miles,  to  December  31,  1894. 


Built 

Built 

Total  to 

ITBMS. 

Kind. 

Previous  to 

During 

Dec.  31, 

mi. 

18M. 

1894. 

Under  regular  appropriation 

Under  regular  appropriation 

Under  improTed  sewerage  appro- 

Brick 

28.868 

1.960 

30.348 

Hoe 

86.016 

8.115 

93.161 

Brick  and  Pipe 

15.260 

2.988 

18.238 

Total  miles  of  sewers 

128.664 

13.083 

141.747 
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During  the  quarter  assessments  for  the  cost  of  construct^ 
ing  sewers  were  certified  to  the  city  treasurer,  as  follows : 

Promenade  street,  from  Rathbone  to  Gaspee $5,563  36 

Canal  street  and  Canal  avenue 3,189  58 

Jewett  and  Senter  streets 7,629  24 

Westfield  street,  from  Elmwood  avenae  to  Harrison  street 1,966  36 

Alma  street,  from  Candace  to  Pekin 1,087  08 

Wayne  street,  from  Douglas  avenue  to  Candace  street 1,887  99 

Canton  and  Bergen  streets 5,3C2  21 

Atlantic  avenue,  from  Broad  street  to  Hamilton 4,035  27 

Jackson  avenue,  from  Potters  avenue  to  Hamilton  street 1,616  18 

Burnett  street,  Adelaide  avenue  and  Broad  street 5.422  62 

Elmwood  avenue  and  Roger  Williams  Park 9,564  68 

Broad  street,  from  Lenox  avenue  to  Thurbers 76  60 

Total $47,341  17 

October  1st,  a  contract  for  the  construction  of  the  follow- 
ing sewer,  which  was  subsequently  executed,  was  awarded 
as  follows,  namely : 

[The  amoants  given  below  are  what  are  estimated  will  be  paid  the  contractors  for 
labor,  and  do  not  include  the  cost  of  inspection  and  materials,  or  roclc  exearatlon.j 

To  George  R.  Newman  &  Co. 

No.  of  resolution.    Date  of  approval. 

520.     Sept.    25,     1894,      Medway  street^  from 

Gano  to  near  Ive%^  $503  40 

October  23d,  contracts  for  the  construction  of  the  follow- 
ing sewei-s  were  awarded  and  subsequently  executed,  namely : 

To  Timothy  F.  Lyons. 

No.  of  resolution.    Date  of  approval. 

564.  Oct.     19,     1894,     AhhoU    street,    from 

Camp  to  KnowleSy     .  $5  05 

To  George  R.  Newman  &  Co. 

No.  of  resolution.    Date  of  approval. 

565.  Oct.     19,     1894,     Benevolent        street^ 

from      the      summit 

near   Cooke  to  Hope^  412  40 
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No.  of  resolation.    Date  of  approval. 

566.  Oct.     19,     1894,     Butler  avenue^  from 

Angell       street       to 

South  Angell,      .     .  1436  60 

To  William  H.  Sher^lajn. 

No.  of  resolatloo.    Date  of  approTal. 

563.     Oct.     19,     1894,      Wendell  and  Ellery 

streets,       ....  |971   30 

To   E\rERSON    &   LiDDLE. 
No.  of  resolation.    Date  of  approval. 

567.  Oct.     19,     1894,     Eddy     and     Broad 

streets,       ....        $5,253  50 

November  13th,  a  contract  for  the  construction  of  the  fol- 
lowing sewer,  which  was  subsequently  executed,  was  awarded 
as  follows,  namely : 

To  George  R.  Newman  &  Co. 

No.  of  resolation.    Date  of  approval. 

592.     Nov.      7,      1894,     Ives      street,     from 

Medway     to    Water- 
man,       1316  20 

November  22d,  a  contract  for  the  construction  of  the  fol- 
lowing sewer  was  awarded  and  subsequently  executed, 
namely : 

To  George  R.  Newman  &  Co. 

No.  of  resolation.    Date  of  approval. 

618.     Nov.     20,     1894,     Stewart  street,  from 

Broad  to  Conduit,    .  |263  60 
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During  the  quarter  the  construction  of  the  following  sew- 
ers was  completed,  namely : 

No.  of  resolution.    Date  of  approval.  Date  of  oomplcUoa. 

564.     Sept.     23,    1893,     Section  11,  Aliens 

avenue  Division^  .  Nov.  3,  1894. 
564.        '*         ''         ''         Section  13,    Woon- 

asquatucket     river 

Division^  .  .  .  Oct.  6,  1894. 
564.        ''         '*         ''         Section  14,    Woon- 

asquatucket     river 

Division^  .  .  .  Dec.  24,  1894. 
285.     May     18,     1894,     South  Angell  and 

East  River  streets^  Oct.  23,  1894. 
401.     July       3,        ''         Althea  street^  from 

Cranstonto Dexter^  Oct.      8,   1894. 

419.  July     11,     1894,      Qesler  street^  from 

Courtlandto  Almy^  Oct.   24,  1894. 

420.  ''         ''         ''         Howard  and  Perry 

streets^    Broadway 

and  Eden  street^  .  Nov.  20,  1894. 
' '         Orchard  and  Fruit 

streets,  ....  Oct.  18,  1894. 
*'         Medway        street, 

from  Gano  to  near 

Ives,  ....  Nov.  16,  1894. 
'*  Wendell  and  Ellery 

streets,  ....  Dec.  3,  1894. 
*'         Abbott  street,  from 

Camp  to  Knowles,  Jan.  1,  1895. 
''         Benevolent     street, 

from   summit  near 

Cooke  to  Hope,  .  Nov.  19,  1894. 
566.         '*        "         *'         Butler  avenue,  from 

Angell    street      to 

South  Angell,       .  Dec.     1,  1894. 


422. 

44 

44 

620. 

Sept. 

25, 

563. 

Oct. 

19, 

564. 

44 

44 

565. 

44 

44 
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Ko.  of  resolution.    Date  of  approval.  Date  of  completion. 

592.     Nov.      7,     1894,     Ives   street,    from 

Medivay  to  Water- 

man,       ....  Nov.  24,  1894. 
618.        "-       20,        ''         Stewart         street, 

from      Broad      to 

Conduit,      .     .     .  Dec.     8,  1894. 

At  the  close  of  the  quarter  work  upon  the  following  sew- 
ers of  the  improved  sewerage  system  was  in  progress, 
namely : 

No.  of  resolation.    Date  of  approval. 

138.  Mar.  21,  1893,  Norfolk  and  Station  streets,  Hunt- 
ington avenue.  Chambers  and  Bur- 
rington  streets. 

564.     Sept.    23,        ''         Section  10,  Aliens  avenue  Division. 

Work  upon  the  following  lateral  sewer  was  in  progress 
at  the  close  of  the  quarter,  namely  : 

Xo.  of  reeolation.    Date  of  approval. 

567.     Oct.     19,  1894,     Eddy  and  Broad  streets. 

Work  upon  the  following  sewers,  completing  the  work 
ordered  by  the  city  council,  had  not  commenced  December 
31,  1894,  namely : 

No.  of  resolution.    Date  of  approval. 

521.     Sept.    25,     1894,      Canal   and   South    Water    streets, 

etc.,  Improved  Sewerage  System. 

*'  Barton  street,  from  Broadway  to 
Westminster  street. 

''         Brattle  street,  from  Waldo  to  Lilac. 

'*  Pomona  avenue,  from.  Academy  to 
Pemherton  street. 


616. 

Nov. 

20, 

617. 

4( 

4i 

619. 

4« 

(( 
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^  'mIIs  approved  on  iiccount  of  sewei-s  from 

\      ^  n-  31,  1894,  inclusive,  wiis  : 

.     N  % 

V  \  <^ 


822,505  30 
80,391  46 


$5,444  21 

.at  engineers 2.(560  25 

-  s 925  08 

.eservations 903  00 

j8,  improved  sewerage  system 786  31 

.iing  cement 377  95 

Additional  catcli-basins 343  59 

Sundries 221  76 

Watctiman  at  city  wliarf 54  00 

Tools 70 

Sewer  in  Abbott  street,  frum  Camp  to  Knowlun 2,548  73 

Sewer  in  Althea  street,  from  Cranston  to  Dexter —  569  21 
Sewer  in  Benevolent  street,  from  summit  near  Cooke 

to  Hope 463  51 

Sewer  In  Burnett  street,  Adelaide  avenue  and  Broad 

street 19  62 

Sewer  in  Butler  avenue,  from  Augeli  street  to  South 

A  n  gel  1 426  30 

Sewer  in  Eddy  and  Broad  streets 4.934  02 

Sewer  in  Gesler  street,  from  Courtland  to  Almy 739  82 

Sewer  in  Howard  and  Perry  streets,  Broadway,  Eden 

and  Bell  streets 2,771  79 

Sewer  in  Ives  street,  from  north  side  of  Medway  to 

Waterman 370  66 

Sewer  in  Medway  street,  from  Gano  to  near  Ives —  649  27 

Sewer  in  Orchard  and  Fruit  streets 1,130  71 

Sewer  in  South  Angell  and  East  River  streets 2,0.')8  72 

Sewer  in  Stewart  street,  from  Broad  to  Conduit 313  31 

Sewer  in  Wendell  and  Ellery  streets l  ,047  61 

Sewer  in  Aliens  avenue  Division,  Section  10 15,121  75 

Sewer  in  Aliens  avenue  Division,  Section  11 17,123  37 

Sewer  in  Norfolk  and  Station  streets 8,502  75 

Sewer  in  Woonasquatucket  river  Division.  Section 

13 12,062  44 

Sewer  in  Woonasquatucket  river  Division,  Section 

14... 19,293  45 

Grading  Norfolk  street,  from  Oak  to  Cranston 1,062  87 


$102,896  76 


$102,896  76 
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For  maintenance #8i349  08^ 

Charged  as  foUom^s : 

CleanlniEtttisln&  and  sewen.. p«.  ia.lKll  in 

Repairing  ba^Ena  and  aewfrrft... ...,.,.,,.,.„...  2;A4$I  Pit 

lDfi|)ectJon  of  connectioQ^ ««««•««  S9S  16 

Cieatibg  mtid  re|>al Hug  old  d  rain^ *  i  .j. . .  iSOi  41 

Salary,  superiniejadent. * ,..,-..  jVU  m 

Barn  ex|>en£e&^  .>-.-. ,.,.-*.,..,..,,.,..«.•,•«.*,  aS  78^ 

Toob -. aoSM 

Ilor^s,  wagoiijj,  baroesiies,  ele,....*.... .,,,..  SUt  SI 

Old  freight  lioy^ji^  at  city  yard .*  IH  OO 

Cleaning  private  coimectlotia — « - • $4  ill 

Sundries ...«<.  lH  07 


The  nH  expendllore  for  oonstniettoB  of  muvws  to 
SI,18M.liieluiilve.wa8....'... $%jm^n»m 

The  net  ezpendlUire  for  nuUnteiuniee  of  seivcft  to  Beeeatfior 
81«  18M^  lneliul?e»  was.... .....,••....•••... -  iMyM  IT 


Bills  deposited  with  the  dty  treasmer  for  col- 
lection from  October  1  to  December  81,  1894, 
inclusive,  amounted  to        .         .         .         .         .   91,081  55 

As  follows : 

Cleaning  private  connections $89  25 

Sewer  uiateriul 992  20 

¥1,061  55 

During  the  quarter  coupons  from  bills  collected 
have  been  returned  by  the  city  treasurer  and  re- 
ceipted for,  amounting  to #1,149  40 

As  follows : 

Cleaning  private  connections $95  50 

Repairing  sewer^ 69  35 

Resetting  basin  liead 2  25 

Sewer  material 992  ao 

$1,149  40 
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HIGHWAYS. 

Four  permits  to  open  streets  were  issued  during  the  quarter. 

November  5th,  the  proposal  of  the  New  England  Steam 
Brick  Company  to  pave  Exchange  street  and  a  portion  of  Ex- 
change place  with  vitrified  paving  brick  for  the  sum  of  $2.49 
per  square  yard,  guaranteed  for  a  term  of  ten  years,  was  ac- 
cepted. 

December  1st  the  offer  of  A.  J.  Wellington,  of  Boston, 
Mass.,  to  furnish  a  new  No.  5  Gates  Crusher,  with  engine 
and  boiler  complete,  and  to  take  in  part  payment  therefor  a 
No.  4  Gates  Crusher,  a  Fuller  Jaw  Crusher,  with  engine, 
boiler,  screen  and  connections  thereto,  was  accepted. 

December  1st,  the  offer  of  the  Narragansett  Improvement 
Company  to  lay  a  Trinidad  Lake  asphalt  pavement  in  Gaspee 
street,  between  the  railroad  abutments,  and  guarantee  the 
same  for  a  term  of  five  years  for  the  sum  of  $2.65  per  square 
yard,  was  accepted. 

December  18th,  the  offer  of  Crabtree  &  Havey,  of  West 
Sullivan,  Maine,  to  furnish  and  deliver  twenty  thousand 
lineal  feet  of  straight  granite  curbing  was  accepted. 

In  addition  to  the  general  patching  necessary  to  maintain 
the  streets  in  good  repair,  the  following  work  has  been  done 
during  the  year  ending  December  31,  1894,  namely  : 

New  streets  built 37,000       lineal  feet 

Curbing  set 54,706       lineal  feet. 

Streets  rebuilt 7.:^00       lineal  feet 

Streets  re-surfaced 02,200       lineal  feet. 

Streets  graded. a;^,640       lineal  feet. 

Block  pavement  laid 26,^50  square  yards. 

Asphalt  pavement  laid 10,011  square  yards. 

Cobble  pavement  laid 1,900  square  yards. 

Brick  pavement  laid 1,500  square  yards. 

Concrete  gutters  and  roadways  built 13,924  square  yards. 

Asphalt  gutters  and  roadways  built 1,940  square  yards. 

Concrete  sidewalks  laid 4,898  square  yards. 

Concrete  sidewalks  patched  and  top  dressed 1,434  square  yards. 
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During  the  quarter  statements  of  the  cost  of  eoncretincr 
sidewalks,  with  ten  per  centum  added  to  cover  the  c<:»st  of  ^«- 
sessing  and  collecting,  were  certified  to  the  assess- •>  •»: 
taxes,  viz.: 

Daboll  street,  from  Public  to  Elmwood  avenue ST!-  >■ 

Public  street,  from  Broad  to  Elmwood  avenoe 2^  M 

Transit  street,  from  South  Main  to  Brook m  «• 

Buckliu  street,  Ironi  Potters  avenue  to  Earl  street ii  i  Hf 

Diamond  street,  from  Craustou  to  Superior v*^  U 

Kedwing  street,  from  Elmwood  avenue  to  line  of  X.  Y.,  X.  H  .^b  li. 

R.  R.  Co 35  Ti- 

Planet  street,  from  South  Main  to  Benefit  street. 47  ^T 

North  Main  street,  from  Star  to  Lippitt r'  <v 

Total $  I . < Co  - 

During  the  quarter  the  following  work  was  completed : 

SroEWALKS   TO   BE   CURBED   AXD   GUTTEKS    PaVEL. 
Date  of  order. 

June    21,   1894,     Howard  street^  from  WeHtminitt*>r  t'.*  Bi    i'^- 
way, 

Sept.     ♦>,        ''         Atlantic   avenue,    from     Mth-^»s,     .<'/%.•    • 
Hamilton, 
''      20,        ''         Staniford  street,  from   Bhi'-kst.,,,^  *.   li'  - 

lard  avenue, 
^^       ''       '*         Promenade  street,  from  Oa^j**^    ^»  ,■'!''■' 
abutments. 

To  Gradk  and  Pit  in    Condition. 

No.  of  resolution.     Date  of  approval. 

7G.     Feb.        2,     IHIU,     Bhf^ki^ffjn*^  hi 

hifUt  tiVi 

Tn  JiK  Paved 
780.     Dec.        X      ISf*: 


^ 
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No.  of  resolution.    Date  of  approval. 

760.     Dec.       22,     1893,     East  street,  from    Tocktcotton   to 

Wickenden ;  and  Wickenden 
street,  from  the  west  side  of  Hope 
street  to  the  east  side  of  Hast  street. 

515.  Sept.  25,  1894,  Promenade  street,  from  the  rail- 
road bridge  to  Gaspee  street. 

To  Pave  with  Brick  or  Trinidad  Asphalt. 

183.     Meh.     30,     1894,     Pine   street,    from  Beacon  avenue 

to  Proad  street. 

To  Bring  to  Sub-Grade. 

517.     Sept.     25,      1894,     Abbott     street,    from    Camp     to 

Knowles. 

To  Concrete  Sidewalks. 

537.     Sept.    27,     1894,     Pitman  street,  from  Qano  to  Way- 

land  avenue. 
537.         "         ''        '*        Hat/ward  street,  from  Linden    to 

Pearl. 
537.         '*         "         "         Diamond  street,  from  Cranston   to 

Superior. 
537.         *'         4i         t.        Baboll  street,  from  Public  to  Elm- 
Wood  avenue. 
537.         ''         "         "-        Public  street,  from  Broad  to  Elm- 

wood  avenue. 
568.     Oct.     19,         "       Transit  street,  from  South  3Iain  to 

Brook. 
568.        "         ''  '*       Planet  street,  from  South  Main  to 

Benefit. 
620.     Nov.     20,  ''       North   Main   street,  fram  Star   to 

Lippitt. 
620.        ''         ''  '*        Bucklin  street,  from  Potters   ave- 

nue to  Earl  street. 

4 
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No.  of  resolution.    Date  of  approral. 

620.  Nov.  20,  1894,  Redwing  street^  from  Elmwood  ave- 
nue to  the  line  of  the  N.  PI,  N.  JJ. 
and  H.  R.  R.  Co. 

The  following  work  was  in  progress  December  31,  1894, 
viz.  : 

Sidewalks  to  be  Curbed  and  Guttees  Paved. 

Date  of  order. 

Sept.     20,    1894,     Althea  street^  from  Dexter  to  Cranston  : — 

roadway  graded. 
Oet.     18,     1894,     Eien  street^  from  Broadwat/ to  Bell  street : 
— curbing  nearly  set. 

To  Take  Possession,  Grade  and  Put  in  Good  Condition. 

Sept.    7,  1893,     Harris  avenue^  from  Acorn  street  to  Kinsley 
avenue  : — nearly  completed. 

To  Grade. 

No.  of  resolution.    Date  of  approral. 

50.     Jan.     19,     1894,      Norfolk  street^  from  Oak  to  Cram- 

ton  : — in  process. 

To  Build  Barn,  Set  up  Stone  Crusher,  Etc. 

467.     Aug.       6,      1894,      City    Yard,  Henderson  street : — 

in  process. 

To  Bring  to  Sub-Grade  and  Put  in  Good  Condition. 

518.     Sept.     25,      1894,     New    York   avenue,    from   Eddy 

street  to  Maryland  avenue. 

518.  ''         "         ''         Indiana  avenus,  from  Eddy  street 

to  Maryland  avenue. 

518.  ''         "-         '"         Ohio  avenue,  from  Eddy  street  to 

Maryland  avenue. 
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No.  of  resolution.    Date  of  approval. 

518.     Sept.      25,     1894,      California    avenue^   from    Eddy 

street  to  Maryland  avenue, 
518.         "         "         ''  Vermmit  avenue^  from  Eddy  street 

to  Maryland  avenvs. 
518.         ''         *'         '^         Washington  avenue^  from   Broad 

street  to  Maryland  avenue. 
518.         'V        ''         "         Massachusetts  avenue^  from  Broad 

street  to  Maryland  avenue, 
518.         ''         "         ''  Virginia  avenue^  from  New  York 

avenue  to  Montgomery  avenue, 
518.  ''         ''         ''         Maryland  avenue^  from  New  York 

avenue  to  Massachusetts  avenue. 


The  following  work,  ordered  by  the  board  of  aldermen 
and  city  council,  had  not  commenced  December  31,  1894, 
viz. : 

Sidewalks  to  be  Curbed  and  Gutters  Paved. 


ii  44        4( 

4(        44        44 


44        44        44 
44        44        44 


Date  of  order. 

Sept.     20,     1894,     Charles  street^  from  Ledge  to  Hagan. 

Forest  street^  from  Camp  to  Ivy. 

South  street^  from  Eddy  to  the  river, 
Oct.      18,     1894,     Ellery  street^  from    Wendell  to    Chapin 

avenue. 

Wendell  street^  from  Messer  to  Ellery. 

Willow  street^  from  Messer  to  Ellery. 
Nov.  15,  1894,  Abbott  street^  from  Knowles  to  Camp, 
Dec.     20,     1894,     Alma  street^  from  Candace  to  Pekin. 

Atlantic  avenue^  from  Elmwood  to  Melrose 

street. 

Evergreen  street^  from    Camp  to   North 

Main, 

Gordon  avenue^  from  Public  street  to  Ox- 
ford. 


fc4  44 


44  44 


44  fc4 
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Dute  of  order. 

Dec.     20,     1894,     Sudson  street^  from  Ellery  to  Huwtington 

avenue. 
"         ''         ''         Kossuth  street,  from  Bowdoin  to  Putnam. 
'^         **         "         Taylor   street,  from  Glenham  to    Chester 

avenue. 

To  Take  Possession  and  Remove  Obstructions. 
Oct.     18,     1894,      Washiriffton  street,  from  Eddy  to  Walker. 

To  be  Brought  to  Grade. 

Oct.     18,     1894,     Hudson  street,  from  Ellery  to  Huntington 
avenue. 

To  be  Paved  with  Granite  Blocks. 

No.  of  resolution.    Date  of  approral. 

516.     Sept.     25,     1894,     Richmond  street,   from    Ship    to 

Point. 
614.     Nov.     20,  "         Traverse  street,  from  Wickenden  to 

Pike. 

To  Concrete  Sidewalks. 

620.     Nov.     20,     1894,     Doyle  avenue,  from  Camp  street  to 

Olney. 
620.        "         "  "         Camp  street,  west  side,  from  Olney 

to  Rochambeau  avenue. 

Bills  approved  on  account  of  highways  from   October  1 
to  December  31,  1894,  inclusive,  amounted  to : 

Regular  appropriation $M,991  23 

Special  appropriation 65,599  52 

Special  credit  appropriation 10,676  78 

$136.607  53 
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Classified  as  follows : 

New  brick  barn— to  build $14,339  85 

Repairs  on  unpaved  streets 11,379  13 

Gleaning  streets 10,757  51 

Barn  expenses 2,277  32 

Blacksmith  and  wheelwright  shop 1,845  S7 

Repairs  on  paved  streets 1,781  82 

Tools,  Implements,  etc 1,184  28 

Removing  stone  crusher  and  highway  buildings  to 

new  city  yard 1,030  66 

Kemovlng  snow  and  Ice 743  22 

Salaries— superintendent  and  clerks 741  00 

Crushed  stone— material  and  labor 608  12 

Repairs  on  stone  crushers 549  89 

Horses,  wagons,  harnesses,  etc 528  17 

Steam  rollers— repairs  and  supplies 442  74 

Labor  on  materials 390  26 

Sundries 265  88 

Building  driveways,  etc 220  90 

Watchman  at  city  yard 204  75 

Screening  gravel 180  65 

Repairing  sidewalks  and  driveways  opposite  public 

buildings 136  15 

Watchman  at  city  wharf 66  00 

Fencing  streets— material  and  labor 50  99 

Watering  streets 50  00 

Office  expenses— city  yard 37  52 


$49,797  18 


New  Work— Building  and  Rebuild- 
ing Streets,  Etc. 

Sidewalks  Curbed  and  Gutters  Paved. 

Admiral  street,  from  Whipple  to  Mo  wry $6,298  06 

Althea  street,  from  Dexter  to  Cranston 3,327  41 

Atlantic  avenue,  from  Melrose  street  to  Hamilton. .  2,521  52 

Cantonstreet,  from  Regent  avenue  to  Chalkstone.  •.  255  51 

Eden  street,  from  Broadway  to  Bell  street 681  17 

Forest  street,  from  Camp  to  Ivy 450  00 

Howard   street,  from  Westminster  to  Broadway. .  1,50162 

Mitchell  street,  from  Broad  to  Melrose 2,167  95 

Rutland  street,  from  Elmwood  avenue  to  Bucklln 

street 602  47 

8tan{ford  street,  from  Blackstone  to  Wlllard  ave- 
nue   960  46 

Union  avenue,  from  Messer  street  to  city  line 4,159  44 

22,925  61 

Amount  carried  forward $72,722  79 
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Amount  brought  forward $72,722  79 

Pave  with  Granite  Blocks. 

E(i8t  and  Wickenden  streets '. $2,301  04 

Olney  street,  from  present  end  of  pavement  to  Camp.      3,515  05 

South  Main  street,  from  Planet  to  James 2,654  20 

Wickenden  street,  from  Transit  to  Brook 3,048  89 

11.519  18 

Pave  with  Bbicks  or  Trinidad  Asphalt. 

Clemence  street,  from  Westminster  to  Washington..      $149  02 
Pine  street,  from  Beacon  avenue  to  Broad  street 21,372  68 

21.521  70 

To  be  Brought  to  Grade. 
Abbott  street,  from  Camp  to  Knowles 1,342  55 

To  Grade  and  Build. 

Blackstone    boulevard,   from    Rochambeau  avenue 

to  East 13,111  60 

To  Grade  and  Put  in  Good  Condition. 

California  avenue,  from  Eddy  street  to  Maryland 

avenue $262  62 

Maryland  avenue,  from  New  York  to  Massachusetts.  2,198  92 

New  York   avenue,  from  Eddy  street  to  Maryland 

avenue 971  54 

Ohio  avenue,  from  Eddy  street  to  Maryland  avenue.  901  15 

Vermont  avenue,    from   Eddy  street  to  Maryland 

avenue 1,017  28 

Virginia  avenue,  from  New  York  to  Montgomery. ..  444  26 

5.795  66 

Take  Possession,  Grade   and   Put  in  Good 
Condition. 

Harris  avenue,  from  Acorn  street  to  Kinsley  ave- 
nue   594  05 

$126,607  53 

Bills  deposited  with  the  city  treasurer  for  col- 
lection from  October  1  to  December  31,  1894, 
inclusive,  amounted  to $892  10 
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As  follows  : 

Labor  and  materials $444  92 

Use  of  steam  roller 237  24 

Manure  from  bam 62  00 

Street  sweeploKS 60  00 

Removing  trees ; . .  48  76 

Discharging  cargoes  at  city  wharf . .  35  26 

Chopping  blocks 4  00 

$892  16 

During  the  quarter  coupons  from  bills  collected 
have  been  returned  by  the  city  treasurer  and 
receipted  for,  amounting  to         ...         .    $9,799  62 

As  follows  : 

Union  Railroad  Co.,  for  granite  blocks,  etc $8,990  20 

Labor  and  materials 430  68 

Use  of  steam  roller 168  74 

Manure  from  barn 02  00 

Street  sweepings 60  00 

Removing  trees 48  75 

Discharging  cargoes  at  city  wharf 35  25 

Chopping  blocks 4  00 

$9,799  62 


SIDEWALKS   AND   CURBING. 

The  expenditures  on  account  of  sidewalks  and 
curbing  from  October  1  to  December  31,  1894, 
inclusive,  amounted  to $11,675  28 

Charged  as  follows : 

Granite  curbing $10,687  41 

Concreting  sidewalks 987  87 


$11,676  28 


Curbing  bills  deposited  with  the  city  treasurer 
for  collection  from  October  1  to  December  31, 
1894,  inclusive,  amounted  to       ...         .       '*304  43 
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Duiing  the  quarter  coupons  bom  curfaui^  liOls 
coUeeted  have  been  i^tmned  by  the  d^  teiigmpcr 
and  receipted  for,  amoxmtiiig  to  ,         .         .         •      91f7  IS 

CITY  ENGINEER. 

Bills  approved  on  account  of  tli6  citjraigineer'a 
department  from  October  1  to  December  81, 1894, 
inclusive,  amounted  to        .        •        «        •         .  #14,077  61 

Charged  as.  follows : 

Bslmry— eity  engineeer. tMOOOO 

Salaries  of  Mslstants. 11,908  7S 

Salaries  of  clerks .^. m  7S 

Horse-car  tickets,  etc ^ Sioeo 

Sapplies-^drawiog  materials,  etc.. 188  IB 

Instromentsaiidfeiwirs...... 88  48 

Sundries 81  88 

Meteorological  iostmiiMmts and  repairs..... 9  88 

Telephone  lines 1  80 

814.077  81 

Bills  deposited  with  the  city  treasurer  for  col- 
lection from  October  1  to  December  31,  1894, 
inclusive,  amounted  to        ....         .  fo  32 

As  follows : 

Set  of  sewer  diagrams 84  00 

Supplies 1  82 

85  32 

During  the  quarter  coupons  from  bills  col- 
lected have  been  returned  by  the  city  treasurer 
and  receipted  for,  amounting  to  ...  #5  32 

As  follows : 

Set  of  sewer  diagrams 84  00 

Supplies 1  32 

85  32 
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BRIDGES. 

October  17th,  the  offer  of  G.  M.  Freeborn  &  Co.  for 
painting  at  Point  street  bridge  was  accepted. 

October  27th,  a  contract  for  constructing  new  masonry- 
piers  and  strengthening  and  enlarging  abutments  and  wing 
walls  at  the  site  of  the  Central  or  Red  bridge,  over  the  See- 
konk  river,  was  awarded  to  John  T.  Tank  and  the  same  was 
subsequently  executed.     Amount,  $23,210.50. 

November  5th,  the  offer  of  the  Smith  Concrete  Company 
to  fill  the  joints  of  the  brick  pavement  on  the  Burnside 
bridge  was  accepted. 

November  13th,  the  offer  of  George  A.  Keach  to  furnish 
white  oak  lumber  for  the  Washington  bridge  was  accepted. 
Amount,  $787.50. 

November  28th,  the  offer  of  the  Providence  Architectural 
Iron  and  Metal  Works  to  furnish  and  erect  an  iron  railing 
and  posts  for  the  Stevens  street  bridge  was  accepted. 
Amount,  $150.00. 

During  the  quarter  the  following  work  was  completed, 
viz.  : 

No.  of  resolution.    Date  of  approval. 

830.     Dec.     20,    1892,     Francis    street  bridge^  over   Woon- 

asquatucket  river. 
215.     April  17,    1894,     Stevens  street  bridge^  over  the  Mo- 

shassuck  river. 

The  following  work  was  in  progress  at  the  end  of  the  quar- 
ter, namely: 

No.  of  resolution.    Date  of  approval. 

48.     Jan.     19,   1894,     New  City    Yard^  Sender s(yn  street : 

— to  grade  and  fence. 
511.     Sept.    25,      ''        Red    bridge^     over     the     Seekonk 

river. 
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The  following  work  had  not  commenced   December  31, 
1894,  namely: 

No.  of  r«80lati0D.    Date  of  approval. 

831.     Dec.      20,      1892,      Oak  ntreet  foot-bridge,  over  railroad 

tracki. 

Bills  approved  on  account  of  bridges  from 
October  1  to  December  31,  1894,  inclusive, 
amounted  to 811,263  90 

Charged  as  follows : 

Acorn  street  bridge ^10  85 

Barn  expenses gs  32 

Branch  avenue  bridge 1  45 

Building  at  city  yard 5  46 

Bumside  bridge 51  40 

Central  or  Red  bridge 207  67 

Charles  street  bridge— to  rebuild 79  10 

Exchange  bridge 2  32 

Horses,'  wagons,  harnesses,  etc 24  72 

Lumber,  hardware,  etc 91  49 

Point  street  bridge 728  48 

Randall  street  bridge 165  71 

Salaries— Central  or  Red  bridge 480  00 

Salaries— Point  street  bridge 973  :X) 

Salaries— Washington  bridge 485  08 

Stevens  street  bridge— to  rebuild 6,914  45 

Sundries 181  43 

Telephone  lines 13  50 

Tools 114  29 

Veazie  street  bridge 1  45 

Washington  bridge,  near  India  Point 633  23 

Sll,2G3  90 

Bills  approved  for  the  construction  of  the  new 
Red  bridge,  from  October  1  to  December  31, 
1894,  inclusive,  have  lx?en  paid  from  the  special 
approi)rialion  for  that  work,  to  the  amount  of      .       ^^VM)  .')7 

Bills  deposited  with  the  city  treasurer  for  col- 
lection from  Octol)er  1  to  December  31,  1894,  in- 
clusive, (for  lumWr  from  various  bridges) 
amounted  to       .         .         .         .         .         .         .       *187  ^Vi 
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During  the  quarter  coupons  from  bills  collected . 
(for  old  lumber  sold)  have  been  returned  by  the 
city  treasurer  and  receipted  for,  to   the   amount 
of «187  66 

FILLING   COVE   BASIN. 

Bills  approved  and  paid  from  the  appropriation 
for  filling  the  cove  basin,  from  October  1  to  De- 
cember 31,  1894,  inclusive,  amounted  to     .         .  f  21,978  24 

Charged  as  follows : 

Gaspee  street,  from  Cove  to  Promenade $10,402  19 

Promenade  street,  from  railroad  bridge  to  Oaspee. .       6,900  07 
Francis  street  bridge— to  build 4.675  98 


$21,978  24 

CONTINGENCIES. 

Bills  approved  from  October  1  to  December  31, 
1894,  inclusive,  for  grading  and  fencing  new  city 
yard,  Henderson  street,  have  been  paid  from  the 
appropriation  for  contingencies  to  the  amount  of        $686  22 

ROBERT|E.  SMITH, 

CommiBsioner. 
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